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City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, January 26, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https: //www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 929 4145 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http:/Avww.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854: or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www. sfgov.org. 


311 Free Language Assistance: #1 £¢ if 5 [3 / Ayuda gratuita con el idioma / 
BecnlaTHad NOMOLb MepepogunKos / Tro’ gitp Théng dich Mién phi / Assistance linguistique 


gratuite / HEBD Sia che / Fe O01 / A / aru’ smaas nn“ “Tadlues a’ aartiua 
“11 / Libreng tulong para sa wikang Tagalog fluaa= 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Avww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. Call to Order 
2. Roll Call 
3. Approval of the Minutes of December 22, 2020 
4. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 
5. Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Notice of CleanPowerSF Generation Rate Change 
e) Contract Monitoring Division LBE Goals and Performance for Construction Contract 
WW-656 
f) Water Supply Conditions Update 
6. Bay Area Water Supply and Conservation Agency Update (discussion only) 
(Sandkulla) 
7. Presentation by the City’s Department of Human Resources (DHR) of the four highest 
scoring respondents to DHR’s informal solicitation from a pre-qualified pool for a firm to 
recruit candidates for the SFPUC General Manager, and possible action by the 
Commission to select a recruiting from and authorize DHR to engage the selection firm 
to perform the recruitment for an amount not-to-exceed $100,000 and a duration of not- 
to-exceed one year. (Howard) 
8. Report of the General Manager (discussion only) 
a) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 
b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
9. New Commission Business (discussion only) 
CONSENT CALENDAR 
10. All matters listed hereunder constitute a Consent Calendar, are considered to be 


routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve the selection of McMillen Jacobs Associates and award Agreement 
No. PRO.0164, Engineering Services for the proposed Lower Alemany Area 


Stormwater Improvement Project; and authorize the General Manager to 
negotiate and execute a professional services agreement for a total amount 
not-to-exceed $7,500,000, and with a duration of six years. (How) 


b) Approve an increase in the amount of $3,000,000 to the existing contract cost 
contingency and an increase of 172 calendar days (approximately six months) 
to the existing duration contingency for Contract No. WD-2820R, San 
Francisco Local Water As-Needed Paving (FY16-19); and authorize the 
General Manager to approve future modifications to the contract for a total 
contract amount of up to $22,077,000 and a total contract duration of up to 
1,466 consecutive calendar days (approximately four years). (How) 


c) Accept work performed by Anvil Builders, Inc., for Contract No. WD-2822R2, 
Lower Crystal Springs Dam Stilling Basin Connecting Channel; approve 
Modification No. 11 (Final), decreasing the contract amount by $511,976 with 
no change to the agreement duration, for a total final contract amount of 
$4,325,490 and a total final contract duration of 485 consecutive calendar days 
(one year and four months); and authorize final payment to the contractor. 

(How) 


d) Accept work performed by Shaw Pipeline, Inc. for Contract No. WW-634, 
Various Locations Sewer Replacement and Pavement Renovation No. 3; 
approve Modification No. 3 (Final), decreasing the contract amount by $6,753, 
for a total contract amount of $7,605,153, and a final duration of 690 calendar 
days (approximately two years eight months); and authorize final payment to 
the contractor. (How) 


e) Approve an increase of 90 consecutive calendar days to the contract duration 
contingency for Contract No. WW-655, As-Needed Main Sewer Replacement 
No. 7, with Precision Engineering, Inc.; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 
670 consecutive calendar days (approximately one year and 10 months), with 
no change to contract amount. (How) 


REGULAR CALENDAR 


las 


1104, 


Approve Amendment No. 1 to Agreement No. PRO.0017, O'Shaughnessy Outlet 
Works, with Black & Veatch Corporation to continue providing engineering services for 
access and drainage improvements, drum and slide gates rehabilitation, new bulkhead 
system rehabilitation, and new diversion pipe isolation valve installation for the 
O’Shaughnessy Dam; and authorize the General Manager to execute this amendment, 
increasing the contract amount by $1,250,000, and extending the contract duration by 
four years, for a total not-to-exceed agreement amount of $3,750,000 and a total 
contract duration of eight years. (How) 


Approve the plans and specifications, and award Contract No. WW-685R, North 
Shore Pump Station Wet Weather Improvements, in the amount of $26,010,000, and 
with a duration of 750 consecutive calendar days (approximately two years), to the 
responsible bidder submitting the lowest responsive bid, Western Water Constructors, 


13. 


14. 
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Inc., to provide redundant effluent pumping capacity at North Shore Pump Station, as 
well as mechanical, structural, electrical, and instrumentation and control 
improvements. This action constitutes the Approval Action for the project for the 
purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (How) 


Approve the terms and conditions of, and authorize the General Manager to execute, 
Amendment No. 1 to the Office Lease dated April 5, 2016 between Bayview Plaza, 
LLC, as landlord, and the San Francisco Public Utilities Commission, as tenant, for the 
SFPUC Wastewater Enterprise’s use of approximately 10,740 square feet at 3801 
Third Street, Suite 600, San Francisco, California, extending the term of the Lease by 
three years to June 30, 2024 at the existing annual base rent of $412,189.56. 

(Carlin) 


Authorize the General Manager to execute a Memorandum of Understanding with 
the Treasure Island Development Authority setting forth the terms and conditions 
under which the San Francisco Public Utilities Commission will continue to provide 
utility services on Treasure Island and Yerba Buena Island, with a retroactive start date 
of July 1, 2020 and a term of two years expiring on June 30, 2022. (Carlin) 


Authorize the General Manager to execute the 2021 Amended and Restated Water 
Supply Agreement between the City and County of San Francisco and Wholesale 
Customers in Alameda County, San Mateo County, and Santa Clara County, 
amending the 2018 Amended and Restated Water Supply Agreement to allow a 
Minimum Purchase Customer to permanently transfer a portion of its minimum 
purchase obligations to another Wholesale Customer when it transfers a portion of its 
Individual Supply Guarantee to another Wholesale Customer. (Ritchie) 


Authorize the General Manager to enter into a Transmission Facilities Agreement 
(TFA) with Pacific Gas and Electric Company in an amount not-to-exceed 
$18,600,000, plus monthly Cost of Ownership Charges of $57,000 for the duration of 
the agreement, for PG&E to furnish and construct a new 230 kilowatt (kV) 
interconnection from PG&E’s Potrero 230 kV Switchyard to a new 230 kV Substation 
being constructed by SFPUC, subject to approval by the Board of Supervisors under 
Charter Section 9.118. The initial term of the TFA is five years; staff expects to extend 
the term at the end of the five years. (Hale) 


Approve a California Community Power Joint Powers Agency (JPA) Agreement 
and authorize CleanPowerSF’s participation in the JPA with annual costs not-to- 
exceed $50,000; and authorize the General Manager to seek approval from the Board 
of Supervisors to execute the agreement. (Hale) 
Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


20. Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and S.F. Admin Code 67.10(d)(2) (Whipps) 
(discussion only) 


21. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 


Following Closed Session, the Commission will reconvene in Open Session 
22. Announcement following Closed Session 


23. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


24. Adjournment 
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COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, January 26, 2021 
1:30 P.M. 
(Approved February 9, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N-29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence 
of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson and Harrington 


The Commission Secretary announced that Item 17 would not be heard. 


3. Approval of the Minutes of December 22, 2020 
On Motion to approve the Minutes of December 22, 2020 


Ayes: Maxwell, Moran, Paulson and Harrington 


Public Comment 

e David Pilpel stated he would communicate non-substantive changes to the 
Commission Secretary. 

e Ali Altaha noted discussions regarding the construction management selection 
process and alleged fraud. 


4. General Public Comment 

e Francisco DaCosta mentioned a recent community benefits report. He questioned 
how the taxpayer money Is being spent. 

e Dave Warner, Palo Alto, provided his clarification of different uses of “adaptive 
management’ between the proposed Tuolumne River Voluntary Agreement and the 
State Water Board’s Bay Delta Plan. Written comments provided. 

e Peter Drekmeier, Tuolumne River Trust, discussed the irrigation districts’ petition for 
the Federal Energy Regulatory Commission to deny the State Water Board’s 
authority to issue a water quality certification in the licensing process. 

e Ali Altaha began to speak to item 10a on the Consent Calendar and was asked to 
dial-in when public comment for that item is called. 

e Aleta Dupree expressed concern for the removal of item 17 and requested that it be 
brought before the commission for public consideration soon. She asked the 
conversation regarding electrification of restaurants and other cooking facilities and 
buildings continue. 

e John (inaudible) discussed a 1906 scandal regarding rate setting and the current 
situation with the former General Manager. He stated it cannot be fixed from within 
and that the new General Manager needs to be hired from the outside. 


5. Communications 

) Advance Calendar 

) Contract Advertisement Report 

) Correspondence Log 

) Notice of CleanPowerSF Generation Rate Change 

) Contract Monitoring Division LBE Goals and Performance for Construction Contract 
WW-656 

f) Water Supply Conditions Update 
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Public Comment 

e David Pilpel (5a) noted former staff names are listed on the Advance Calendar, 
(5d) questioned cost of power acquisition which varies by time-of-use (TOU) and 
suggested it could be defaulted or be required to promote conservation and 
reflect cost of service; and (5f) thanked Assistant General Manager (AGM) 
Ritchie for the report. 

e Ali Altaha (5e) stated CMD division has not been doing their work and is illegally 
certifying companies for their construction/construction management work 
without required California license in accordance with government code 45.25 
and AB605. He discussed previous comments made by AGM How. 

e Aleta Dupree (5d) stated CleanPowerSF rates are slightly more expensive than 
PG&E and that acquisition costs need to be reduced. She noted her participation 
in TOU service. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, noted BAWSCA is nearing its 20-year 


anniversary. She discussed the principal, strategic and operational responsibility of 
BAWSCA and the Commission going forward, especially considering challenges 
faced. She discussed BAWSCA’s challenges to protect the health, safety and 
economic well-being of their water users, by ensuring them a reliable supply of high- 
quality water at a fair price when and where needed. She briefly noted BAWSCA 
and SFPUC obligations and responsibilities. She discussed the SFPUC’s 
Environmental Stewardship Policy and 2020 Strategic Plan, expressing BAWSCA’s 
support. She discussed the Bay Delta’s impact on the system and on BAWSCA’s 
customers and noted their concerns. She discussed the Tuolumne River Voluntary 
Agreement (TRVA) as it an alternative to the Bay Delta Plan. She noted the 
upcoming February 5, 2021 SFPUC special meeting (water workshop) is a venue for 
the SFPUC to present and defend scientific data to support the TRVA and the 
SFPUC’s position. 


Public Comment 

e Francisco DaCosta stated that indigenous people need to be brought to the 
table. He expressed concern as to who will speak for the salmon. 

e Peter Drekmeier, Tuolumne River Trust, thanked CEO Sandkulla for her 
comments regarding the SFPUC Environmental Stewardship Policy, and thanked 
Mr. Warner for his earlier comments. He discussed the National Marine Fisheries 
peer review of the fish model. He discussed SFPUC’s obligation to BAWSCA to 
produce 184 MGD and reviewed other possibilities. 


Commissioner Paulson discussed the complexities regarding LBE’s and workforce 
development and indicated that continued discussion Is important. 


7. Presentation by the City’s Department of Human Resources (DHR) of the four highest 
scoring respondents to DHR’s informal solicitation from a pre-qualified pool for a firm to 
recruit candidates for the SFPUC General Manager (GM), and possible action by the 
Commission to select a recruiting from and authorize DHR to engage the selection firm 
to perform the recruitment for an amount not-to-exceed $100,000 and a duration of not- 
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to-exceed one year. 


Kate Howard, Managing Deputy Director, City and County of San Francisco Department 
of Human Resources (DHR), provided a preliminary report regarding the solicitation of 
recruitment firms to assist with the GM search. She began with a review of the eight 
steps to executive recruitment: (1) Request for Proposals, (2) Review and selection of 
firm, (3) Candidate profile for recruitment, (4) Recruitment and outreach, (5) 
Presentation of candidates, (6) Candidate interviews, (7) Vetting of finalists, and (8) 
Finalists presented to Mayor. 


Ms. Howard indicated the DHR has a list of 11 pre-qualified executive recruitment firms 
and that nine submitted proposals indicating they would like to work the SFPUC. She 
noted that seven of those are fully compliant with all City requirements. Ms. Howard 
said four firms presented proposals to conduct the search: (1) Alliance Resource 
Consulting, (2) Bob Murray & Associates, (3) CPS-HR Consulting, and (4) The Hawkins 
Company. She briefly reviewed each firms’ professional services fee, timeline to 
interviews (weeks), recent CCSF/Utilities (sector) recruitment experience, diversity 
experience, and proposed approach. 


Ms. Howard responded to a question from Commissioner Paulson as to how 
recruitment agencies determine a “sweet spot’ for steps to recruiting and to conducting 
outreach, to obtain a qualified candidate pool. 


President Maxwell noted the importance of the Commission being informed about the 
“stakeholder approach’ and that it needs to be a part of the proposal that is submitted. 
She expressed concern with “low ball” proposals that have the likelihood of addition task 
orders to complete added work. Ms. Howard indicated she would reach out to the firms 
for additional information as to their recruitment and stakeholder engagement plans, 

and any anticipated additional costs. Brief discussion ensued. 


Ms. Howard responded to Vice President (VP) Moran as to whether outreach has 
happened with organizations that have previously hired any of the firms to gauge their 
satisfaction with their recruitment experience and to provide an evaluation. 


Public Comment 

e Francisco DaCosta stated there needs to be a needs assessment at the treatment 
plants and that the firms need to know what is happening at “ground zero”. He stated 
that previous employees need to be asked relevant questions. 

e Peter Drekmeier expressed appreciation for the recent efforts by the Commission to 
engage with the pubic via public meetings and workshops. He stated a GM is 
needed who will follow that positive trend and maintain open dialogue and that 
collaboration is needed. 


8. Report of the General Manager (GM) 
a) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 
Michael Carlin, Acting GM, stated that staff have not been in discussions with the 
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state team for several weeks due to the state’s work on the budget. He indicated that 
work continues technical issues regarding habitat management. 


No public comment. 


b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


Acting GM Carlin provided an update to the resolution on retroactive energy 
contracts that was removed from the previous agenda. He indicated that discussion 
with Supervisor Peskin have ensued and that a path with a different legislative 
resolution would be taken. 


No public comment. 


9. New Commission Business 
None. 


10. Consent Calendar 
a) Approve the selection of McMillen Jacobs Associates and award Agreement 
No. PRO.0164, Engineering Services for the proposed Lower Alemany Area 
Stormwater Improvement Project; and authorize the General Manager to 
negotiate and execute a professional services agreement for a total amount 
not-to-exceed $7,500,000, and with a duration of six years. 


b) Approve an increase in the amount of $3,000,000 to the existing contract cost 


contingency and an increase of 172 calendar days to the existing duration 
contingency for Contract No. WD-2820R, San Francisco Local Water As- 
Needed Paving (FY16-19): and authorize the General Manager to approve 
future modifications to the contract for a total contract amount of up to 


$22,077,000 and a total contract duration of up to 1,466 consecutive calendar 
days. (Resolution 21-0001) 


c) Accept work performed by Anvil Builders, Inc., for Contract No. WD-2822R2, 
Lower Crystal Springs Dam Stilling Basin Connecting Channel; approve 
Modification No. 11 (Final), decreasing the contract amount by $511,976 with 
no change to the agreement duration, for a total final contract amount of 
$4,325,490 and a total final contract duration of 485 consecutive calendar 
days; and authorize final payment to the contractor. (Resolution 21-0002) 


d) Accept work performed by Shaw Pipeline, Inc. for Contract No. WW-634, 
Various Locations Sewer Replacement and Pavement Renovation No. 3: 
approve Modification No. 3 (Final), decreasing the contract amount by $6,753 
for a total contract amount of $7,605,153, and a final duration of 690 calendar 
days (approximately two years eight months): and authorize final payment to 
the contractor. (Resolution 21-0003) 


e) Approve an increase of 90 consecutive calendar days to the contract duration 
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contingency for Contract No. WW-655, As-Needed Main Sewer Replacement 
No. 7, with Precision Engineering, Inc.; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 


670 consecutive calendar days, with no change to contract amount. 
(Resolution 21-0004) 


Commissioner Harrington requested that item 10a be removed. 


Public Comment 

e David Pilpel (10a) indicated he has no concern with the bid protests. He 
indicated that there is no Civil Service Commission approval noted. He stated 
he does not understand why the work is contracted out and said that there 
should be enough in-house staff to conduct the work or that Public Works staff 
can conduct the work. He stated there needs to be a transfer of knowledge to 
city staff to reduce contracting. 

e Ali Altaha (10a) stated that SFPUC contract administrators have selected a 
company with issues. He discussed proposal rankings. 


On Motion to approve the Consent Calendar items 10b through 10e: 
Ayes: Maxwell, Moran, Paulson and Harrington 


Item 10a: Commissioner Harrington stated that nature/natural resources can be 
used as a partial solution to the difficulties faced and can be used for stormwater 
management and flood control. He discussed his work on the Wastewater Master 
Plan during his tenure as GM. He stated at that time he was told his desire to 
integrate green infrastructure with gray would not work. He indicated there have 
been mixed reviews on the SFPUC’s efforts to integrate green and gray 
infrastructure. 


Commissioner Harrington expressed disappointment that there was no mention of 
green integration in the agenda item. He indicated his communications with staff 
have been discouraging and that staff's idea of integration is to use gray on big 
and important items and flooding, while using green on less critical and stormwater 
projects. He said that there is rarely an integration of the two. He stated that 
something is fundamentally missing and that opportunities should be looked for 
within projects to integrate the two solutions. He discussed a 2017 staff 
presentation and budget increase request of $450M for gray solutions and a 
decrease of $84M for green solutions. 


Commissioner Harrington indicated staff are good people, but they are not 
approaching the topic in the correct way and they are not aware of all the green 
infrastructure solutions available throughout the world to meet flood control 
problems. He recommended the decision on item 10a be postponed and that a 
workshop on green infrastructure and the integration into the system be conducted. 


Commissioner Paulson expressed support for Commissioner Harrington’s 
comments. 
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On Motion to continue item 10a to the call of the Chair 
Ayes: Maxwell, Moran, Paulson and Harrington 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, thanked Commissioner Harrington for 
his leadership and his comments and the Commission for their action to 
continue the item. 


11. Approve Amendment No. 1 to Agreement No. PRO.0017, O’Shaughnessy Outlet 
Works, with Black & Veatch Corporation to continue providing engineering services for 
access and drainage improvements, drum and slide gates rehabilitation, new bulkhead 
system rehabilitation, and new diversion pipe isolation valve installation for the 
O’Shaughnessy Dam; and authorize the General Manager to execute this amendment, 
increasing the contract amount by $1,250,000, and extending the contract duration by 


four years, for a total not-to-exceed agreement amount of $3,750,000 and a total 
contract duration of eight years. (Resolution 21-0005) 


Kathy How, Assistant General Manager (AGM) Infrastructure, discussed the request 
for the increase of time and budget and requested Commission approval. 


AGM How responded to a question from President Maxwell regarding the functioning 
and how the replacement of the valves will happen. 


No public comment. 


On Motion to approve item 11: 
Ayes: Maxwell, Moran, Paulson and Harrington 


12. Approve the plans and specifications, and award Contract No. WW-685R, North Shore 
Pump Station Wet Weather Improvements, in the amount of $26,010,000, and witha 
duration of 750 consecutive calendar days, to the responsible bidder submitting the 
lowest responsive bid, Western Water Constructors, Inc., to provide redundant effluent 
pumping capacity at North Shore Pump Station, as well as mechanical, structural, 


electrical, and instrumentation and control improvements. This action constitutes the 
Approval Action for the project for the purposes of CEQA, pursuant to Section 31.04(h 


of the San Francisco Administrative Code. (Resolution 21-0006) 


AGM How introduced the item and requested approval. She indicated there was a 
protest that was resolved. 


Public Comment 

e David Pilpel express no concern with bid protest issues. Asked that the City 
Planning Case number to be included in items going forward. He expressed 
support for the contract award. 


On Motion to approve item 12: 
Ayes: Maxwell, Moran, Paulson and Harrington 





SFPUC MINUTES — JANUARY 26, 2021 7 


13. Approve the terms and conditions of, and authorize the General Manager to execute, 
Amendment No. 1 to the Office Lease dated April 5, 2016 between Bayview Plaza, 
LLC, as landlord, and the San Francisco Public Utilities Commission, as tenant, for the 
SFPUC Wastewater Enterprise’s use of approximately 10,740 square feet at 3801 
Third Street, Suite 600, San Francisco, California, extending the term of the Lease by 


three years to June 30, 2024 at the existing annual base rent of $412,189.56. 
(Resolution 21-0007) 





Public Comment 

e David Pilpel expressed no objection. He noted minor clerical changes needed on 
the resolution. He expressed concern with the purchase of the 1550 Evans 
property on the basis that the Bayview Plaza office space would be vacated. He 
asked what the plan is for the move. 


At the request of VP Moran, Acting GM Carlin responded to Mr. Pilpel’ s question 
and indicated that once 1550 Evans Is complete (anticipated in 2022) staff will be 
relocated to another site. 


On Motion to approve item 13: 
Ayes: Maxwell, Moran, Paulson and Harrington 


14. Authorize the General Manager to execute a Memorandum of Understanding with the 
Treasure Island Development Authority setting forth the terms and conditions under 
which the San Francisco Public Utilities Commission will continue to provide utility 
services on Treasure Island and Yerba Buena Island, with a retroactive start date of 


July 1, 2020 and a term of two years expiring on June 30, 2022. (Resolution 21-0008) 





Acting GM Carlin introduced the item and requested approval. 


Mr. Carlin responded to a question from Commissioner Harrington as to why the term 
of the MOU is not for several years rather than year-by-year. 


Public Comment 


e David Pilpel questioned why the approval is retroactive. He expressed support 
for the item. 


At the request of President Maxwell, Acting GM Carlin discussed why the request is 
for retroactive approval. 


On Motion to approve item 14: 
Ayes: Maxwell, Moran, Paulson and Harrington 


15. Authorize the General Manager to execute the 2021 Amended and Restated Water 
Supply Agreement between the City and County of San Francisco and Wholesale 
Customers in Alameda County, San Mateo County, and Santa Clara County, 
amending the 2018 Amended and Restated Water Supply Agreement (WSA) to allow 
a Minimum Purchase Customer to permanently transfer a portion of its minimum 
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purchase obligations to another Wholesale Customer when it transfers a portion of its 
Individual Supply Guarantee to another Wholesale Customer. (Resolution 21-0009) 


Steve Ritchie, AGM Water, presented the item and began with a review of. (1) 
Proposed WSA, (2) Supply Assurance (184 MGD) and Individual Supply Guarantees 
(ISG), (3) Minimum purchase obligations (Section 3.07 of the WSA), (4) Minimum 
purchase requirements (Alameda County Water District — 7.648 MGD; City of 
Mountain View — 5.341 MGD; City of Milpitas — 8.930 MGD; and City of Sunnyvale 
8.930 MGD), and (5) Where we are today. 


AGM Ritchie continued with presentation of: (1) 2017 Mountain View transfer of ISG to 
East Palo Alto, (2) |SGs and minimum annual purchase quantities, (3) Proposed WSA 
amendment, (4) Transferor — transferring 1 MGD — new minimum purchase quantity 4 
MGD, (5) Transferee — receiving 1 MGD — new minimum purchase quantity 2 MGD, 

(6) Amendment restrictions, (7) Delegation of Authority, and (8) Policy considerations. 


AGM Ritchie responded to a question from Commissioner Paulson as to whether there 
is any downside. 


Commissioner Harrington expressed support for the item and discussed the reasons 
“transferability” was included with the 2009 contract. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, expressed support for the item. She indicated 
itis a result of many conversations between the SFPUC, BAWSCA, and 
BAWSCA member agencies. She noted the benefits of the amendment. 

e Peter Drekmeier, Tuolumne River Trust, indicated this is a situation where 
everyone agrees. He discussed the concern of running out of water and an issue 
that water demand and water sales have increased up, based on revenue. He 
questioned the possibility of decoupling sales and revenue. 


On Motion to approve item 15: 
Ayes: Maxwell, Moran, Paulson and Harrington 


16. Authorize the General Manager to enter into a Transmission Facilities Agreement 
(TFA) with Pacific Gas and Electric Company in an amount not-to-exceed 
18,600,000, plus monthly Cost of Ownership Charges of $57,000 for the duration of 
the agreement, for PG&E to furnish and construct a new 230 kilowatt (kV) 
interconnection from PG&E’s Potrero 230 kV Switchyard to a new 230 kV Substation 
being constructed by SFPUC, subject to approval by the Board of Supervisors under 
Charter Section 9.118. The initial term of the TFA is five years; staff expects to extend 


the term at the end of the five years. (Resolution 21-0010) 
Barbara Hale, AGM Power, introduced the item and scope of work. 


AGM Hale responded to questions from Commissioner Harrington as to (1) whether the 
request and charges are reasonable and (2) why the five-year term, which is expected 
to be extended, isn’t being requested. 
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No public comment. 


On Motion to approve item 16: 
Ayes: Maxwell, Moran, Paulson and Harrington 


The Commission Secretary re-announced that item 17 was removed from the 
agenda. 


17. Approve a California Community Power Joint Powers Agency (JPA) Agreement and 
authorize CleanPowerSF’s participation in the JPA with annual costs not-to-exceed 
$50,000; and authorize the General Manager to seek approval from the Board of 
Supervisors to execute the agreement. 


18. Public comment on matters to be addressed during Closed Session 
None. 


19. Motion on whether to assert the attorney-client privilege regarding the matters listed 


below as Conference with Legal Counsel 
On Motion to assert the attorney-client privilege: 


Ayes: Maxwell, Moran, Paulson and Harrington 
The Commission entered Closed Session at 3:45 PM. 


Attendees: Commissioners Maxwell, Moran, Paulson and Harrington (20, 21), Michael 
Carlin, Acting General Manager (20, 21), Francesca Gessner, Deputy City Attorney (20, 
21), Eric Sandler, CFO/AGM Business Services (20, 21), Steve Ritchie, AGM Water 
(20), Nicolas Whipps, Deputy City Attorney (20), Ellen Levin, Deputy Manager, Water 
Enterprise (20), Barbara Hale, AGM Power (21), Theresa Mueller, Deputy City Attorney 
(21), Teresa Cho, Deputy City Attorney (21), Suzie Hong, Deputy City Attorney (27), 
Angela Patane, SFPUC Power Enterprise (21), Donna Hood, Commission Secretary 
(20, 21), Lee Sayao, SFPUC IT (20, 21). 


20. Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and S.F. Admin Code 67.10(d)(2) 


21. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956 .9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Requlatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Requlatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Requlatory Commission Case No. ER18-768-000, filed January 31, 2018; 
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Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Requlatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Requlatory Commission Case No. ER1/-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Requlatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Requlatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Requlatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014: California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018: California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 








The Commission exited Closed Session at 4:57 PM. 


22. Announcement following Closed Session 
President Maxwell announced no action was taken during Closed Session. 


23. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 
On Motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Paulson and Harrington 


24. Adjournment 
President Maxwell adjourned the meeting at 4:53 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0001 


WHEREAS, On May 9, 201, per Resolution No. 17-0109, this Commission approved the 
award of Water Enterprise Local Conveyance/Distribution System Program-funded Contract No. 
WD-2820R, San Francisco Local Water As-Needed Paving (FY 16-19) to A. Ruiz Construction 
Co. & Assoc., Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was June 26, 2017; and 


WHEREAS, The original contract amount was for $15,577,000 and the original contract 
duration was 1,095 consecutive calendar days; and 


WHEREAS, Sections 6.22(h) of the San Francisco Administrative Code requires that any 
cumulative increase in contract amount or duration in excess of 10% of the original contract 
amount or duration be approved by the Commission; and 


WHEREAS, Modification No. | to the contract was issued increasing the contract 
amount by $1,500,000 and the contract duration by 100 consecutive calendar days (both within 
the original 10% contingencies) for work exceeding the original projected estimated quantities; 
and 


WHEREAS, On September 22, 2020, per Resolution No. 20-0202, this Commission 
approved an increase of $1,942,300 to the contract cost contingency and an increase of 90 
calendar days to the contract duration contingency to allow continuance of the as-needed paving 
work for the Water Enterprise, for a total contract amount not to exceed $19,077,000 and a total 
contract duration not to exceed 1,294 consecutive calendar days; and 


WHEREAS, An increase of $3,000,000 to the contract cost contingency and an increase 
of 172 calendar days to the contract duration contingency are being requested to allow contractor 
to continue to restore roadways and sidewalks while a new as-needed contract goes through the 
solicitation and award process; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation requirement of 8% for this contract, and the contractor 
committed to an LBE subcontracting participation of 8.54% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CUW280PRB1, San Francisco Local 
Water As-Needed Paving (FY 16-19); now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $3,000,000 to the 
existing contract cost contingency and an increase of 172 calendar days to the existing contract 
duration contingency for Water Enterprise Local Conveyance/Distribution System Program- 
funded Contract No. WD-2820R, San Francisco Local Water As-Needed Paving (FY16-19), for 
a total cost contingency of $6,500,000 and a total duration contingency of 371 calendar days; and 
be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future 
modifications to the contract for a total contract amount of up to $22,077,000, and a total 


contract duration of up to 1,466 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission 


at its meeting of January 26, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0002 


WHEREAS, Contractor, Anvil Builders, Inc. has completed its work for Water System 
Improvement Program-funded Contract No. WD-2822R2, Lower Crystal Springs Dam Stilling Basin 
Connecting Channel; and 


WHEREAS, On January 22, 2019, per Resolution No. 19-0013, this Commission awarded 
Contract No. WD-2822R2, Lower Crystal Springs Dam Stilling Basin Connecting Channel, in the 
amount of $4,784,700, to the responsible bidder submitting the lowest bid, Anvil Builders, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for April 8, 2019, with an 
original schedule of 485 consecutive calendar days, and the contractor completed the contract work in 
485 consecutive calendar days, on August 4, 2020; and 


WHEREAS, The original contract amount was for $4,784,700 and the original contract duration 
was 485 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative increase in 
contract amount or duration in excess of 10% of the original contract amount or duration be approved by 
the Commission; and 


WHEREAS, Modifications Nos. 1-10 increased the contract amount by $52,766 (within the 10% 
cost contingency), to provide the following: miscellaneous pipe modifications, construction of dam 
drainage facilities, security upgrades, purchase of flowmeters, and credit for unused bid items for 
landscape work and piezometer revisions, for a total contract amount of $4,837,466, with no change to 
the contract duration; and 


WHEREAS, Modification No. 11 (Final) is being requested to decrease the contract value by 
$511,976 to reflect cost savings for bid items on wildlife exclusionary fencing, erosion control, riprap 
and dewatering; and unused allowances for permits, hauling, testing, removal of hazardous materials, 
additional environmental requirements, and coating inspection, for a total contract amount of 
$4,325,490, with no change to the contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor complied with 
the established Local Business Enterprise (LBE) subcontracting requirement of 12% for this contract by 
achieving a final LBE participation of 13.16%; and 


WHEREAS, Funds are available from Project No. CUWPW10101, WSIP Closeout - Peninsula; 
now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Anvil Builders, Inc. for 
Water System Improvement Program-funded Contract No. WD-2822R2, Lower Crystal Springs Dam 
Stilling Basin Connecting Channel, approves Modification No. 11 (Final) decreasing the contract 
amount by $511,976, for a total contract amount of $4,325,490 and a total contract duration of 485 
consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


Monn Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0003 


WHEREAS, Contractor Shaw Pipeline, Inc. has completed its work for Wastewater 
Enterprise, Renewal and Replacement Program and Public Work Street Resurfacing and Curb 
Ramp Programs-funded Contract No. WW-634, Various Locations Sewer Replacement and 
Pavement Renovation No. 3; and 


WHEREAS, On September 12, 2017, by Resolution No. 17-0191, this Commission 
awarded Contract No. WW-634, Various Locations Sewer Replacement and Pavement Renovation 
No. 3, in the amount of $6,814,819, to the responsible bidder submitting the lowest responsive bid, 
Shaw Pipeline, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for June 11, 2018, 
with an original schedule of 490 consecutive calendar days, and the contractor completed the 
contract work in 690 consecutive calendar days on April 30, 2020; and 


WHEREAS, The original contract amount was for $6,814,819 and the original contract 
duration was 490 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, On February 25, 2020, by Resolution No. 20-0041, this Commission 
approved an increase of $118,518 to the cost contingency, and an increase to the duration 
contingency in the amount of 151 calendar days; and 


WHEREAS, Modification Nos. 1 and 2, authorized by Resolution No. 20-0041, increased 
the contract amount by $797,087 and increased the contract duration by 200 consecutive calendar 
days to adjust contract quantities to match actual contract quantities completed and for additional 
time to complete the pavement restoration work at Funston Avenue and Somerset Street, for a total 
contract amount of $7,611,906, and a total contract duration of 690 consecutive calendar days; and 


WHEREAS, Modification No. 3 (Final) is being requested to decrease the contract amount 
by $6,753 to adjust contract quantities to match actual contract quantities completed, for a total 
contract amount of $ 7,605,153 and no change to the contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
made a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goals 
of 20% for this contract by achieving a final LBE participation of 18.64%; and 


WHEREAS, Funds are available from Project No. 10015675, Various Locations Sewer 
Replacement No. 3; now, therefore, be it 
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RESOLVED, That this Commission hereby accepts work performed by Shaw Pipeline, 
Inc. for Wastewater Enterprise, Renewal and Replacement Program and Public Work Street 
Resurfacing and Curb Ramp Programs-funded Contract No. WW-634, Various Locations Sewer 
Replacement and Pavement Renovation No. 3, approves Modification No. 3 (Final), decreasing 
the contract amount by $6,753, for a total contract amount of $7,605,153, with no change to the 
total contract duration of 690 consecutive calendar days, and authorizes final payment to the 
contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


ria ewe 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0004 


WHEREAS, On April 23, 2019, per Resolution No. 19-077, this Commission approved 
the award of Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. 
WW-655, As-Needed Main Sewer Replacement No. 7 to Precision Engineering, Inc., and 


WHEREAS, The construction contract Notice-to-Proceed date was June 10, 2019: and 


WHEREAS, The original contract amount was for $6,705,115 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, On July 28, 2020, per Resolution No. 20-0160, this Commission approved an 
increase of 140 consecutive calendar days to the contract duration contingency for a total contract 
duration limit of up to 580 consecutive calendar days, with no change in contract amount; and 


WHEREAS, An increase of 90 calendar days to the contract duration contingency is being 
requested to complete contract work; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 14% for this contract, and the contractor committed to a LBE 
participation of 14.17% with its bid submittal; and 

WHEREAS, Funds are available from Project No. 10015671, As-Needed Main Sewer 
Replacement No. 7; now, therefore be it 


RESOLVED, That this Commission hereby approves an increase of 90 calendar days to 
the existing contract duration contingency for Wastewater Enterprise, Renewal and Replacement 
Program-funded Contract No. WW-655, As-Needed Main Sewer Replacement No. 7, for a total 
contract duration contingency amount of 270 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 670 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021 


dlonnn Mood 


Secretary, Public Utilities Commission 






























a gh 20:2 mew. 
heprineaicndienaniataall NTO-C1 1 ct naooesl 13880 £ ESingA nO “.2ATATHW 

.o jostirtio bebaut-mietgov inomessiqest ban lawenest 2 ad rote been Warertet i 

"bas ,.onl ,anhesnignd noieisar os  .o¥ snrsmeanlqosl 1s / eb 20 : 
bre :2108 01 saul enw sieb iessociaraeet stare : meget 

a a as 

fostino2 nar 211,20°,02 wit enw ‘axioms, Sosnod fetaia AT. NASTY i | 
. “ba :f¢nb tebnoleo avituasenos (OF oeuily 

eotiypa eboD otieiniabebin oszionst'l nad ont to (AES noite | 2AamaHW ar 
Yo easoxe ai solyeioh- v0 togens eee ees ae ae Gt Isvorqgs aoizeiemoD 
| =” bns :noitewbto Invors Jaat009 scigho oct to MOT 
ne — noieairamio’) ziclt 0810-06 0 noiluloes A 19q SOS 8S dul. nO anna 7 


roptinos [stoi 8 101 ¢oneyniines notiewb tosunos orl} of eveb wbneles svilvosen09 OAT ove 
bas Jevoms tostinoo mi sgnsdo on div eyeb asbaslss IV iN292f109 O82 ol qu'to timil ac 


gniod zi voriogniinos ala foetinios asii of 2veb wbnsiss NC To seesioni nA pera: 
. bn :Aiow Joeuaos s¥yiqmoo oF be} Supt 


(JA) sehnqroad ezonievd Iec0.] s Gsraildetes aoizivid guitorinioM josinoe) 2NISaHW 
48.1 8 of bevietnos wioeinos st bas Joeidos eid! 101 éeh! To noiteqivineq gaitsernoodn 
bres :lettiondue bid esi etive dOU LAL oto sqizineg 


19v/92 ois bobss-2A .! Tonio! off tovjorT mot oldslinvs om ebau'l 2ASASHW es ie 
trod sotorsilt wor ;V OV) SPER 


o} eveb isbaslso 0C to szes1nni ns 2ovo1qgs ydeier soiezimmo eid) tafT Gav 102g oe 
insmeselqaA bas Iswonsd ,szitqraindl istewslesW 10) yonouniinos nolisusb ee 
iio? « 101 .¥ Ml tnomsoalqod 9w2 nieM bebso-zA ,t2a-WW .oV/ tostinoD bebmit-r 

+i od bas :2yati tebnoleo OTS-io INVOMNS “LonsgHiNIED nokiewub 4 ORE = me 


asgensM Isrerie off eesizodive ydovad noizelmmoD zis ted? .OSVIO@IA ATH AUT 
oft of znoitsotibom awit yas svorqge o} alsiqoiqqs Ii -bne’ vabiznos of ,senyizsb rok ri 

on tw .eysb wbnelsd svituesanos OTD of qu to noilewb jomiaos Isto e 16t sotlewh i 
. | Jers ieaiaead arlt of 93 


4" 


2st ailduS st yd pees 2ew noliuloes eniopsict ott teA1 whine 
. LSOS 8S sunset to Qniisern a ts 


ee 


Holaaimnmnod 2aisIU sdus caisaee 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0005 


WHEREAS, On October 25, 2016, this Commission approved the selection of Black & 
Veatch Corporation (B&V), awarded Agreement No. PRO.0017, O’Shaughnessy Outlet Works, 
and authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) 
to execute a professional services agreement in an amount not-to-exceed $2,500,000, and with a 
duration of four years with B&V to provide engineering services for access and drainage 
improvements, drum and slide gates rehabilitation, new bulkhead system rehabilitation, and new 
diversion pipe isolation valve installation for the O’Shaughnessy Dam; and 


WHEREAS, Amendment No. 1 is being requested to increase the agreement amount by 
$1,250,000, and extend the agreement duration by four years, to continue providing engineering 
services for access and drainage improvements, drum and slide gates rehabilitation, new 
bulkhead system rehabilitation, and new diversion pipe isolation valve installation for the 
O’Shaughnessy Dam, increasing the total not-to-exceed agreement amount to $3,750,000 and 
extending the total agreement duration to eight years; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subconsultant participation requirement of 20% for this agreement, and B& V 
committed to a LBE subconsultant participation 20% with their proposal, and this remains 
unchanged; and 


WHEREAS, Funds for this Amendment No. 1 are available from Project No. 
CUH102.06, O’Shaughnessy Outlet Works; and 


WHEREAS, No Engineering Support During Bid and Award, Construction, Start-up, and 
Closeout services will be initiated under this contract until California Environmental Quality Act 
(CEQA) review is complete and until this Commission has reviewed and considered the CEQA 
determination and approved the Project; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 1 to Agreement 
No. PRO.0017, O’Shaughnessy Outlet Works, with Black & Veatch Corporation, to continue 
providing engineering services for access and drainage improvements, drum and slide gates 
rehabilitation, new bulkhead system rehabilitation, and new diversion pipe isolation valve 
installation for the O’Shaughnessy Dam; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1, increasing the agreement amount by $1,250,000, and extending the 
contract duration by four years, for a total not-to-exceed agreement amount of $3,750,000 and a 
total agreement duration of eight years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0006 


WHEREAS, Wastewater Enterprise, Sewer System Improvement Program-funded, 
Contract No. WW-685R, North Shore Pump Station Wet Weather Improvements, was advertised 
on October 8, 2020; and 


WHEREAS, The Engineer’s Estimate is $33,00,000 for this construction contract work to 
provide redundant effluent pumping capacity at North Shore Pump Station, as well as mechanical, 
structural, electrical, and instrumentation and control improvements; and 


WHEREAS, The contract duration is 750 consecutive calendar days; and 


WHEREAS, Three (3) bids were received and opened publicly on November 19, 2020; 
and 

WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Western Water Constructors, 
Inc. as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 11% for this contract, and the contractor committed to a LBE participation of 
11.67% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, The Bureau of Environmental Management recommended, and on October 


13, 2017 the Planning Department determined, that this project is categorically exempt from the 
CEQA Guidelines under Section 15301(Exisitng Facilities); and 


WHEREAS, Funds are available from Project No. CWWSIPTPNPO2, North Shore Pump 
Station Wet Weather Improvements; now, therefore, now be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Wastewater Enterprise, Sewer System Improvement Program-funded Contract No. WW- 
685R, North Shore Pump Station Wet Weather Improvements, in the amount of $ 26,010,000, for 
a duration of 750 consecutive calendar days, to the responsible bidder submitting the lowest 
responsive bid, Western Water Constructors, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


Norns \Mboed- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0007 


WHEREAS, Pursuant to Resolution No. 16-0100 dated May 24, 2016, the Commission 
authorized the Office Lease dated April 5, 2016 (Lease) between Bayview Plaza, LLC, as 
landlord (Landlord), and the City and County of San Francisco (City), through its Public Utilities 
Commission (SFPUC), as tenant, for the use of approximately 10,740 square feet at 3801 Third 
Street, Suite 600, San Francisco, California (Premises); and 


WHEREAS, The SFPUC’s Wastewater Enterprise Collection System Division (CSD) 
staff occupies the Premises, which are close to the SFPUC’s Southeast Treatment Plant. CSD is 
responsible for inspecting and cleaning the 900-mile combined sewer system and minimizing 
harmful pollutants entering the sewer system through management of the Pretreatment, Resource 
Recovery and Pollution Prevention Programs; and 


WHEREAS, The Lease Term commenced on July 1, 2016 and is due to expire on June 
30, 2021. The current Base Rent is $412,189.56 annually; and 


WHEREAS, The Lease provides for one three-year option to extend the Term; and 


WHEREAS, SFPUC staff has negotiated Amendment No. 1 (Amendment) to the Lease, 
providing for a three-year extension of the Lease Term to June 30, 2024, at the same existing 
Base Rent. Unlike during the initial Term, where Base Rent was escalated annually by 
Consumer Price Index increases, Base Rent during the Extension Term will not escalate; and 


WHEREAS, The Amendment provides the City, through the SFPUC, with the right to 
terminate the Lease after July 1, 2021 without penalty by providing Landlord with at least nine 
months’ prior written notice; and 


WHEREAS, Funding for payment for the rent will be made from SFPUC Wastewater 
Enterprises Operating Budget; and 

RESOLVED, That this Commission hereby approves the terms and conditions of the 
Amendment and authorizes the General Manager of the SFPUC to execute the Amendment; 
now, therefore, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves and authorizes 
all actions heretofore taken by any City official in connection with the Amendment; and be it 


FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to this Lease, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Lease or this resolution; and are in compliance with all applicable laws, including the City 
Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of January 26, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0008 


WHEREAS, In 1997, when the U.S. Department of Defense closed the Naval Station 
Treasure Island (NSTI), the City and County of San Francisco (City) entered into a Base 
Caretaker Cooperative Agreement with the U.S. Navy; and 


WHEREAS, The Treasure Island Development Authority (TIDA) currently operates and 
maintains NSTI, including both properties transferred by the U.S. Navy to TIDA and properties 
that remain under the jurisdiction of the U.S. Navy; and 


WHEREAS, TIDA responsibilities generally include, among other matters: (1) operation 
and maintenance (O&M) services for all the existing utility systems on Treasure Island/Yerba 
Buena Island (TI/YBI), (2) grounds and street maintenance and repair, (3) property management, 
and (4) public health, security, and safety services; and 


WHEREAS, TIDA sets rates and charges for certain services through its subleases and 
other agreements; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has been 
providing O&M services for water, wastewater, electric, and gas existing utility systems on 
TI/YBI since 1997, as requested by TIDA; and 


WHEREAS, In 2013, per Commission Resolution No 13-0139, TIDA and SFPUC 
entered into a Memorandum of Understanding (MOU) with a term of 12 months, subject to 
extension, to memorialize the terms and conditions of SFPUC’s performance of certain defined 
utility services consistent with the. Cooperative Agreement and past practice; and 


WHEREAS, On July 2, 2014, TIDA and the Navy entered into an Economic 
Development Conveyance Memorandum of Agreement (EDC MOA) which established a 
schedule and terms of conveyance of NSTI to TIDA; and 


WHEREAS, The EDC MOA included as an exhibit a Utilities Agreement addressing 
utility-specific matters arising out of the transfer of property and infrastructure from the U.S. 
Navy to TIDA; and 


WHEREAS, On September 23, 2014, per Resolution No. 14-0151, this Commission 
approved a MOU with TIDA for an additional 12 months which recognized the execution of the 
EDC MOA and Utilities Agreement; and 


WHEREAS, On September 22, 2015, per Resolution No. 15-0195, this Commission 
approved another MOU with TIDA for an additional 12 months; and 


WHEREAS, On October 25, 2016, per Resolution No. 16-0221, this Commission 
approved another MOU with TIDA for an additional 12 months; and 


WHEREAS, On December 12, 2017, per Resolution No. 17-0255, this Commission 
approved another MOU with TIDA extending the term through September 31, 2018; and 


WHEREAS, On March 26, 2019, per Resolution No. 19-0059, this Commission 
approved another MOU with TIDA extending the term through June 30, 2020; and 


WHEREAS, Both parties now wish to enter into another MOU consistent with the terms 
and conditions of the prior MOU, with a two year term and a retroactive effective date of July 1, 
2020, expiring June 30, 2022, and a copy of such MOU dated December 1, 2020 is on file with 
the Commission Secretary; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager to execute 
the MOU between the TIDA and the SFPUC regarding NSTI utility services dated December 1, 
2020, in substantially the same form included in the Commission’s file on this matter; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to execute any amendments or modifications to the MOU, including without limitation, the 
exhibits, that the General Manager determines, in consultation with the City Attorney, are in the 
best interests of the SFPUC, do not materially increase the obligations or liabilities of the 
SFPUC, are necessary or advisable to effectuate the purposes and intent of the MOU or this 
resolution, and are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021 


pllorar Mecd - 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0009 


WHEREAS, Water supply agencies in Alameda, San Mateo, and Santa Clara Counties 
(the “Wholesale Customers”) have purchased wholesale water from the City and County of San 
Francisco (“San Francisco”) for many years; and 


WHEREAS, The San Francisco Public Utilities Commission (“SFPUC” or 
“Commission”) Water Enterprise operates the Regional Water System, which delivers water to 
the Wholesale Customers, as well as to retail customers within San Francisco (collectively, “the 
Parties”); and 


WHEREAS, The Parties entered into the “Settlement Agreement and Master Water Sales 
Contract between the San Francisco and Certain Suburban Purchasers in San Mateo County, 
Santa Clara County and Alameda County” in 1984; and 


WHEREAS, In April 2003, water supply agencies in Alameda, San Mateo, and Santa 
Clara Counties established the Bay Area Water Supply and Conservation Agency (“BAWSCA”), 
as authorized by Water Code Section 81300 et seq.; and 


WHEREAS, Upon expiration of the 1984 “Settlement Agreement and Master Water 
Sales Contract” on July 1, 2009, the Parties entered into the “Water Supply Agreement between 
San Francisco and Wholesale Customers in Alameda County, San Mateo County, and Santa 
Clara County” (“2009 WSA”), as authorized by SFPUC Resolution No. 09-0069, dated April 28, 
2009; and 


WHEREAS, On December 11, 2018, through Resolution No. 18-0212, the Commission 
approved the Amended and Restated Water Supply Agreement (“Amended and Restated WSA” 
or “WSA”), which resolved several issues identified by the SFPUC and the Wholesale 
Customers in the administration of the 2009 WSA; and 


WHEREAS, Under Article 3 of the WSA, the SFPUC agrees to deliver water to the 
Wholesale Customers up to the amount of 184 million gallons per day (“mgd”), referred to as the 
“Supply Assurance,” and the Wholesale Customers have allocated shares of the Supply 
Assurance among themselves, referred to as Individual Supply Guarantees (“ISG”); and 


WHEREAS, Section 3.04 of the WSA enables a Wholesale Customer that has an ISG to 
transfer a portion of its ISG to one or more other Wholesale Customers, subject to several 
conditions; and 


WHEREAS, Under Section 3.07 of the WSA, four Wholesale Customers (Alameda 
County Water District and the Cities of Milpitas, Mountain View, and Sunnyvale, 
collectively, the “Minimum Purchase Customers”) may purchase water from sources other 
than the SFPUC, but they are each obligated to purchase a specific minimum annual 
quantity of water from the SFPUC, referred to as a “minimum purchase requirement”; and 


WHEREAS, If a Minimum Purchase Customer does not meet its minimum purchase 
requirement in a particular fiscal year, it must pay the SFPUC for the difference between its 
metered water purchases during the fiscal year and its minimum annual purchase quantity 
set forth in WSA Attachment E; and 


WHEREAS, The WSA does not currently allow a Minimum Purchase Customer to 
transfer a portion of its minimum purchase requirement and the associated financial 
obligation to another Wholesale Customer; and 


WHEREAS, BAWSCA and the SFPUC have identified water transfers between 
Wholesale Customers within the Regional Water System as one potential solution to long-term 
water reliability needs among the Wholesale Customers; and 


WHEREAS, A Minimum Purchase Customer might be more inclined to transfer a 
portion of its ISG to another Wholesale Customer under Section 3.04 of the WSA if it was able 
to include a simultaneous transfer of a portion of its minimum purchase requirement and the 
associated financial obligation; and 


WHEREAS, The proposed amendment does not include any increase in the Supply 
Assurance of 184 mgd, or other changes in water supply or facilities. It is intended to encourage 
ISG transfers among the Wholesale Customers, which makes the use of existing water supplies 
more efficient, and to maintain the guaranteed revenue stream afforded by the minimum 
purchase requirements; and 


WHEREAS, SFPUC staff and BAWSCA representatives, on behalf of the Wholesale 
Customers, have negotiated revisions to Sections 3.04 and 3.07 of the WSA that would allow a 
Minimum Purchase Customer to transfer a portion of its minimum purchase requirement and the 
associated financial obligation to another Wholesale Customer at the same time that it transfers a 
portion of its ISG; and 


WHEREAS, Under the proposed amendment, the four Minimum Purchase Customers, 
collectively, may not cumulatively transfer, over the course of one or multiple transfers, more 
than six (6) mgd of the total aggregate Minimum Annual Purchase Quantities specified in 
Attachment E at the start of the WSA’s term in 2009; and 


WHEREAS, If the demand for Minimum Annual Purchase Quantity transfers exceeds six 
(6) mgd, the SFPUC and the Wholesale Customers agree to consider further amending Section 
3.04 to increase the total aggregate cap on the amount of Minimum Annual Purchase Quantity 
that may be transferred; and 


WHEREAS, Section 2.03.C of the WSA lists certain attachments to the WSA that may 
be amended with the written concurrence of San Francisco and BAWSCA, on behalf of the 
Wholesale Customers, and provides that the Commission may by resolution delegate the 
authority to the General Manager of the SFPUC to amend those listed WSA attachments; and 


WHEREAS, The proposed amendment adds three additional attachments to the list in 
Section 2.03.C: (1) existing Attachment C (Individual Supply Guarantees), (2) existing 
Attachment E (Minimum Annual Purchase Quantities), and (3) proposed new Attachment E-1 
(Temporary Modified Minimum Annual Purchase Quantities); and 


WHEREAS, The proposed amendment requires the SFPUC and BAWSCA to prepare 
updated versions of Attachments C, E, and E-1 by September 30 of each year to reflect the 
effects of ISG and Minimum Annual Purchase Quantity transfers that occurred during the 
previous fiscal year ending on June 30; and 


WHEREAS, The proposed amendment also requires the Individual Water Sales 
Contracts between the SFPUC and any Wholesale Customers who are participants in such 
transfers to be amended by September 30 of each year to reflect the effects of those transfers, in 
accordance with WSA Section 2.03.D regarding amendments to Individual Water Sales 
Contracts; and 


WHEREAS, The proposed amendments to Sections 3.04, 3.07, and 2.03.C and 
Attachment A, and the new proposed Attachments E-1 and E-2, are set forth in the “2021 
Amended and Restated Water Supply Agreement,” a copy of which has been presented to this 
Commission and is on file with the Commission Secretary; and 


WHEREAS, The Parties desire to adopt the 2021 Amended and Restated Water Supply 
Agreement in order to make the use of existing water supplies more efficient and enhance water 
supply reliability and the financial stability of the Regional Water System for the benefit of both 
the Wholesale Customers and the SFPUC; and 


WHEREAS, On October 8, 2020, the Planning Department determined that the proposed 
Amended and Restated WSA is not defined as a project under the California Environmental 
Quality Act (“CEQA”) Guidelines Section 15378 because there would be no change in the 
physical environment; now, therefore, now be it 


RESOLVED, That the Commission approves and authorizes the General Manager of the 
San Francisco Public Utilities Commission to execute the 2021 Amended and Restated Water 
Supply Agreement between San Francisco and Wholesale Customers in Alameda County, San 
Mateo County, and Santa Clara County in substantially the same form as the Amended 
Agreement on file with the Commission Secretary; and be it further 


RESOLVED, That the Commission delegates to the General Manager its authority under 
WSA Section 2.03.C to amend Attachments C, E, and E-1 of the 2021 Amendment and Restated 
Water Supply Agreement to reflect the effects of a transfer made under WSA Section 3.04 once 
such transfer has been approved by the Commission; and be it further 


RESOLVED, That the Commission delegates to the General Manager its authority under 
WSA Section 2.03.D to amend the Individual Water Sales Contract of any Wholesale Customer 
participating in a transfer under WSA Section 3.04 to reflect the effects of that transfer once it 
has been approved by the Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0010 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) Power Enterprise is 
planning the design and construction of a new 230 kilowatt (kV) interconnection from the Pacific 
Gas and Electric Company (PG&E) Potrero 230 kV Switchyard (“Potrero Switchyard”) to a new 
CCSF 230 kV Substation being constructed by CCSF (“Davidson Substation”) to allow SFPUC 
to deliver 100% GHG-free energy from Hetch Hetchy to its customers; and 


WHEREAS, In order for PG&E to construct improvements at the Potrero Switchyard that 
are necessary for SFPUC to deliver electricity to the customers through BCTD, SFPUC must 
enter into a Transmission Facilities Agreement (TFA) with PG&E; and 


WHEREAS, The estimated cost of the services to be provided under the TFA is 
$18,600,000, plus $57,000 per month to cover PG&E’s cost of ownership; and 


WHEREAS, The total contracting authority sought herein is $18,600,000, which reflects 
a 10% contingency to account for any unforeseen events in PG&E’s cost estimate; and 


WHEREAS, Funding for the TFA is available from project 10014227 — Bay Corridor 
Project for a one-time cost of $18,600,000 and monthly costs of $57,000 will be paid from the 
Hetch Hetchy operating budget; and 


WHEREAS, The TFA has a five year initial term, which staff expects to be extended; 
and 


WHEREAS, On October 24, 2019, the Planning Department determined that the 
construction of the new Davidson Substation and connection to the PG&E Potrero 230 kV 
Switchyard is categorically exempt under the California Environmental Quality Act (CEQA) 
Guidelines Section 15303 (Class 3 New Construction or Conversion of Small Structures); and 


WHEREAS, Funds for the TFA will be available at the time of award of the agreement 
from Project No. 10014227 - Bay Corridor Project; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute a Transmission Facilities Agreement with 
Pacific Gas and Electric Company to furnish and construct a new 230 kilowatt (kV) 
interconnection from the PG&E Potrero 230 kV Switchyard to the new CCSF 230 kV Substation 
being constructed by SFPUC, substantially in the form of the draft agreement attached to this 
Resolution, with an amount not-to-exceed $18,600,000, plus monthly cost of ownership charges 
of $57,000, and for the initial five-year term of the TFA; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
approve necessary changes to the Transmission Facilities Agreement that he or she determines, 
in consultation with the City Attorney, do not materially alter the balance of benefits and burdens 
to the City from the Agreement and to direct SFPUC staff to take actions necessary to implement 
the Agreement; and be it, 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 


submit the agreement to the Board of Supervisors for its review and approval, pursuant to 
Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 26, 2021. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Friday, February 5, 2021 
2:00 P.M. 


This Special Meeting is being held by Teleconference Pursuant to the Governor’s Executive 
Order N-29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence 
of a Local Emergency Dated February 25, 2020 


WATCH LIVE: 
httos://www.sfgoviv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 383 0534 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-2165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items 

are available on-line at 


http://www. sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854: or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: (2% af 5 tN / Ayuda gratuita con el idioma / 
BeciilaTHad HOMOLIb MepeBogyHKos / Tro giiip Thong dich Mién phi / Assistance linguistique 


gratuite / BO Sah che / Pe 01 / AIH / ar“saa? aaa’ non“ “ag lunes a’ aartaa 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100: fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Avww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


SPECIAL NOTE: This Special Meeting is the second of several workshops being held 
by the San Francisco Public Utilities Commission regarding the Tuolumne River, its 
fishery, water supply, water demand, drought resiliency, and water supply alternatives. 
The first workshop was held on November 30, 2020 and focused on the Legal 
Framework and Scientific Basis for the December 2018 Water Quality Control Plan for 
the San Francisco Bay/Sacramento-San Joaquin Delta Estuary. This workshop focuses 
on the scientific basis for the proposed Tuolumne River Voluntary Agreement (TRVA). 
The TRVA is in response to the State Water Resources Contro! Board Resolution 2018- 
0059 which stated “The State Water Board encourages stakeholders to continue to work 
together to reach voluntary agreements that incorporate a mix of flow and non-flow 
measures that meet or exceed the new and revised water quality objectives and protect 
fish and wildlife beneficial uses, and to present those voluntary agreements to the State 
Water Board for its review as soon as feasible”. A third workshop, likely to be held in 
late March, is anticipated to focus on water demands, drought resiliency, and water 
supply alternatives. 


ORDER OF BUSINESS 
1. Call to Order 
Zee Roll.Gall 


3. SFPUC Presentation on the Scientific Basis for the Proposed Tuolumne River 
Voluntary Agreement (discussion only) 


a) Introduction (Steve Ritchie, SFPUC Assistant General Manager, Water) 


b) Regulatory Context for In-stream Flows and Habitat Restoration on the Lower 
Tuolumne River (Ellen Levin, SFPUC Deputy Manager, Water Enterprise) 


c) Lower Tuolumne River Environmental Setting (Tim Ramirez, SFPUC Natural 
Resources and Lands Management Division Manager) 


d) Hydrology of the Lower Tuolumne River (Matt Moses, SFPUC Water Resources 
Engineer) 


e) Scientific Basis for Development of the Tuolumne River Voluntary Agreement (Bill 
Sears, SFPUC Science and Policy Analyst) 


f) Commissioner Questions for SFPUC Staff and the Following Panelists: Ronald M. 
Yoshiyama, Consulting Fisheries and Marine Biologist, Independent Consultant; 
Noah Hume, Aquatic Ecologist and Senior Scientist, Stillwater Sciences; John 
Devine, Independent Consultant to Modesto and Turlock Irrigations Districts/HDR’s 
Project Lead for the FERC relicensing process (2010 to 2019); Andrea Fuller, Senior 
Biologist, FishBio. 


g) Panel Wrap up (Steve Ritchie) 


. Response by Non-Governmental Organizations to the SFPUC’s Scientific Basis 
for the Proposed Tuolumne River Voluntary Agreement (discussion only) 


a. Doug Obegi, Natural Resources Defense Council; Jon Rosenfield, San Francisco 
Baykeeper; Jeanette Howard, The Nature Conservancy; Barry Nelson, Golden State 
Salmon Association 

b. Commissioner Questions 


Adjournment 


San Francisco 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, February 9, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 359 0630 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://www.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: 247 a8 & {1 !/ Ayuda gratuita con el idioma / 
BecnviaTHad MOMOLMb NepeBosuukos / Tro giip Thong dich Mién phi / Assistance linguistique 


gratuite / ERO Sie R/T O04 /Al A / aruaas aaa’ viva“ Tague aaartaa 
a / Libreng tulong para sa wikang Tagalog slvaa® 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?paqe=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


{Ab 


Public hearing to consider and possible action to adopt mid-cycle amendment to the 
San Francisco Public Utilities Commission FY 2021-22 Operating and 
Programmatic Budgets as follows: (1) increase FY 2021-22 Operating Budget by 


21001 7 $18,055,757 for a total amount of $1,444,562,831 (including Revenue Transfers for 


14, 
210020 


ios 


210021 


Ave 


210022 


18. 


210023 


Capital), and (2) decrease the FY 2021-22 Programmatic Project Budget by 
$2,800,000 for a total amount of $54,079,658. (Sandler) 


Public Hearing to consider and possible action to adopt the San Francisco Public 
Utilities Commission 10-Year Capital Plan for FY 2021-22 through FY 2030-31, 
totaling $9,074,419,985. (Sandler) 


Public Hearing to consider and possible action to adopt the San Francisco Public 
Utilities Commission 10-Year Financial Plan for FY 2021-22 through FY 2030-31. 
(Sandler) 


Accept work performed by NTK Construction, Inc. for Contract No. WW-556, 
Southeast Water Pollution Control Plant Chemical System Relocation and Facility 
Upgrades; approve Modification No. 15 (Final), decreasing the contract amount by 
$600, for a total contract amount of $14,737,293, and increasing the contract duration 
by 90 consecutive calendar days, for a total contract duration of 1,380 consecutive 
calendar days (approximately four years); and authorize final payment to the 
contractor. (How) 


Approve the plans and specifications, and award Contract No. WW-645R, Westside 
Pump Station Reliability Improvements, in the amount of $48,328,300, with a duration 
of 1,020 consecutive calendar days (approximately two years and 10 months), to the 
responsible bidder that submitted the lowest responsive bid, Anvil Builders, Inc., to 
provide redundant electrical power service feeds, replacement of essential wastewater 
process mechanical and electrical equipment, ancillary structural, ventilation, plumbing 
and instrumentation and control improvements, as well as construction of a new 
electrical building. This action constitutes the Approval Action for the project for the 
purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (How) 


Approve increase of $1,500,000 to the contract cost contingency and retroactive 
increase of 390 calendar days (approximately one year and one month) to the 
duration contingency for Contract WD-2687R, Auxiliary Water Supply System 
Pumping Station No. 2 Improvements (2016); and authorize the General Manager to 
approve future modifications to the contract for up to a total contract amount of 
$22,744,038 and up to a total contract duration of 1,435 consecutive calendar days 
(approximately four years). (How) 


Adopt a Competitive Selection Process Communications Policy to support the 
integrity of the competitive selection process for San Francisco Public Utilities 
Commission contracts; and authorize the General Manager to implement this policy 
through competitive solicitation documents and other administrative measures, as 
appropriate, in consultation with the City Attorney. (How) 


Approve a California Community Power Joint Powers Agency (JPA) agreement 


and authorize CleanPowerSF’s participation in the JPA with annual costs not-to- 
exceed $50,000; and authorize the General Manager to seek approval from the Board 
of Supervisors to execute the agreement. (Hale) 


19. Approve Amendment No. 4 to Contract No. WW-647R, Southeast Water Pollution 
Control Plant Biosolids Digester Facilities Construction Manager/General Contractor 
? 10024 Agreement with MWH Constructors/Webcor Builders Joint Venture, modifying the 
scope of work and increasing the contract amount by $350,394,026, and increasing 
the contract duration by 693 consecutive calendar days (approximately one year, 11 
months), for a total contract amount of $1,289,179,552, and a total contract duration of 
3,227 consecutive calendar days (approximately nine years). (How) 


20. Public comment on matters to be addressed during Closed Session 


21. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 

22. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 


(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 


Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric er 


Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 


08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 

Following Closed Session, the Commission will reconvene in Open Session 


23. Announcement following Closed Session 


24. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


25. Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13' Floor 
San Francisco, CA 94102 


total contract amount of up to $65,778,678 and a total contract duration of up 
to 2,527 consecutive calendar days (approximately six years and nine 
months). (How) 


b) Approve the plans and specifications, and award Contract No. WD-2865, 
Sunol Regional Wilderness Park Water System, in the amount of $2,395,280, 
? 10012 and with a duration of 390 consecutive calendar days (approximately one year 
and one month), to the responsible bidder submitting the lowest responsive 
bid, Cratus, Inc., to construct a potable water system at the Sunol Regional 
Wilderness Park in Sunol, California. (How) 


c) Accept work performed by Precision Engineering, Inc. for Contract No. WW- 
; 621R, As-Needed Main Sewer Replacement No. 6, for a total contract amount 
2 JO0013 of $6,070,732, and with a total contract duration of 836 consecutive calendar 
days (approximately two years and three months); and authorize final payment 
to the Contractor. (How) 


d) Approve an increase in the amount of $817,129 to the contract cost 
210014 contingency for Contract No. WW-665, Southeast Water Pollution Control 
Plant 042 Seismic Retrofit and Rehabilitation, with Western Water 
Constructors; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $10,804,260, 
with no change to the contract duration. (How) 


e) Accept work performed by Marinship Development Interest, LLC, for Contract 
No. WW-694, Lincoln Way/48th Ave Diversion Structure Modification; approve 
21001 5 Modification No. 1 (Final), decreasing the contract amount by $7,400, fora 
. total contract amount of $960,580 and a total contract duration of 90 
consecutive calendar days (approximately three months), and authorize final 
payment to the contractor. (How) 


REGULAR CALENDAR 


10. Public hearing to consider and possible action to adopt mid-cycle adjustments to the 
9} 001 6 FY 2021-22 Capital Budget of the San Francisco Public Utilities Commission, 
increasing the Wastewater Enterprise capital budget by $213,511,178 and the Hetchy 
Power capital budget by $17,344,824 for a total budget of $1,020,288,500; authorize 
the General Manager to seek Board of Supervisors approval for (1) appropriation of 
$213,511,178 in Revenue Bond Funded Wastewater Capital Projects, (2) 
appropriation of $17,344,824 in Hetchy Power Capital Projects, and (3) de- 
appropriation of $6,900,000 in Revenue Funded Power Capital Projects in FY 2020- 
21; and authorize the General Manager to seek Board of Supervisors approval for the 
issuance of (1) $213,511,178 aggregate principal amount of Wastewater Revenue 
Bonds and other forms of indebtedness, including commercial paper and State 
Revolving Fund loans or Water Infrastructure Finance and Innovation Act loans, and 
(2) $19,344,824 aggregate principal amount of Power Revenue Bonds and other forms 
of indebtedness, including commercial paper and loans, subject to the terms of Charter 
Sections 9.107(6) and 9.107(8). (Sandler) 


ORDER OF BUSINESS 


ie 


Zs 


8. 


Call to Order 
Roll Call 
Approval of the Minutes of January 26, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission's jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Annual Report on Dry Years Supply Progress Pursuant to AB1823 

f) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 

g) Water System Improvement Program Status of Construction Change Orders 

h) Water Supply Conditions Update 

i) City Attorney Memorandum Re: Application of Local Business Enterprise Rating 
Bonuses in PRO.0140 Solicitation 


Update on the project to transform the San Francisco Public Utilities Commission’s 
website into a mobile-friendly, customer-focused hub. (discussion only) 
(Ordikhani/Sandler) 


. Report of the General Manager (discussion only) 


a) Water Enterprise Capital Improvement Program Quarterly Report 

b) Water System Improvement Program Quarterly Report 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


2h, 


All matters listed hereunder constitute a Consent Calendar, are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve an increase of $1,200,000 to the contract cost contingency, and an 


2 10011 increase of 365 calendar days to the contract duration contingency, for 


Contract No. WD-2668, Regional Groundwater Storage and Recovery; and 
authorize the General Manager to approve future contract modifications for a 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0011 


WHEREAS, On January 13, 2015, per Resolution No. 15-0018, this Commission 
approved the award of Water System Improvement Program (WSIP)-funded Contract No. WD- 
2668, Regional Groundwater Storage and Recovery, to Ranger Pipelines, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was April 6, 2015; and 


WHEREAS, The original contract amount was for $42,980,047 and the original contract 
duration was 917 consecutive calendar days; and 


WHEREAS, On May 8, 2018, per Resolution No. 18-0077, this Commission ratified the 
correction of the award duration stated in Resolution No. 15-0018, from 917 consecutive 
calendar days to 1,007 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or contract duration in excess of 10% of the original contract amount 
or duration be approved by the Commission; and 


WHEREAS, On July 25, 2017, per Resolution No. 17-0170, this Commission approved an 
increase of $4,070,150 to the cost contingency and an increase of 79 calendar days to the duration 
contingency, increasing the contract cost contingency to $8,368,154 and the contract duration 
contingency to 179 calendar days, for a total contract amount of up to $51,348,201, and a total 
contract duration of up to 1,186 consecutive calendar days; and 


WHEREAS, On May 8, 2018, per Resolution No. 18-0077, this Commission approved an 
increase of $8,230,477 to the cost contingency and an increase of 358 calendar days to the 
duration contingency, increasing the contract cost contingency to $16,598,631, and increasing the 
contract duration contingency to 537 consecutive calendar days, for a total contract amount of up 
to $59,578,678, and a total contract duration of up to 1,544 consecutive calendar days; and 


WHEREAS, On June 25, 2019, per Resolution 19-0124, this Commission approved an 
increase to the contract cost contingency in the amount of $3,000,000, and an increase to the 
contract duration contingency of 253 calendar days, increasing the contract cost contingency to 
$19,598,631, and increasing the contract duration contingency to 790 consecutive calendar days, 
for a total contract amount of up to $62,578,678, and a total contract duration of up to 1,797 
consecutive calendar days; and 


WHEREAS, On February 25, 2020, per Resolution No. 20-0040, this Commission 
approved an increase to the contract cost contingency in the amount of $2,000,000, and an 
increase to the contract duration contingency of 365 calendar days, increasing the contract cost 
contingency to $21,598,631, and increasing the contract duration contingency to 1,155 
consecutive calendar days, for a total contract amount of up to $64,578,678, and a total contract 
duration of up to 2,162 consecutive calendar days; and 


WHEREAS, An increase of $1,200,000 to the existing cost contingency and an increase of 
365 calendar days to the existing duration contingency are being requested to revise chemical 
piping, install additional test ports for flowmeters, furnish and install diaphragm chemical pumps, 
modify perimeter fencing at well site, rebuild and reinstall well pump, furnish full penetration 
insertion flowmeters, and pay for contractor’s extended overhead costs; and 
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WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting requirement of 14% for this construction contract, and the contractor 
committed to an LBE participation of 14.1% with its bid submittal, and this remains unchanged; 
and 


WHEREAS, Funds are available from Project No. CUW30103 - Regional Groundwater 
Storage and Recovery; and 


WHEREAS, On August 7, 2014, the Planning Commission certified the Final 
Environmental Impact Report (FEIR) for the Regional Groundwater Storage and Recovery 
Project. On August 7, 2014, this Commission approved the Project and adopted the CEQA 
findings and a Mitigation Monitoring and Reporting Program for the Project. On September 2, 
2020, the Planning Department reviewed the work contemplated by this contingency increase and 
concluded that no impacts may result from this work that were not analyzed in the FEIR for the 
Project; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $1,200,000 to the 
existing contract cost contingency and an increase of 365 calendar days (one year) to the existing 
contract duration contingency, for WSIP-funded Contract No. WD-2668, Regional Groundwater 
Storage and Recovery, for a total cost contingency of $22,798,631 and a total duration 
contingency of 1,520 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract for a total contract amount of up to $65,778,678, and a total contract duration of up to 
2,527 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public 
Utilities Commission at its meeting of February 9, 2021. 


Alora Mood, 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0012 


WHEREAS, In a Settlement and Release Agreement with the East Bay Regional Park 
District (EBRPD) dated February 18, 2011, approved by the Board of Supervisors on March 15, 
2011 by Resolution No. 130-11, the San Francisco Public Utilities Commission (SFPUC) agreed 
to construct potable water facilities for users of the Sunol Regional Wilderness Park in order to 
resolve EBPRD’s appeal of the San Francisco Planning Commission’s certification of the Final 
Environmental Impact Report for the Calaveras Dam Replacement Project in its Motion No. 
M18261 dated January 27, 2011; and 


WHEREAS, Water Enterprise Capital-funded, Contract No. WD-2865, Sunol Regional 
Wilderness Park Water System, was advertised on October 9, 2020; and 


WHEREAS, The Engineer’s Estimate is $2,400,000 for this construction contract work to 
construct a potable water system at the Sunol Regional Wilderness Park in Sunol, California; and 


WHEREAS, The contract duration is 390 consecutive calendar days; and 
WHEREAS, Six (6) bids were received and opened publicly on December 10, 2020; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and application of bid preferences resulted in the 
establishment of Cratus, Inc. as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 18% for this contract, and the contractor committed to a LBE participation of 
21.04% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10015110, EBRPD Water System; and 


WHEREAS, An Environmental Impact Report (EIR) as required by the California 
Environmental Quality Act (CEQA) was prepared for the Calaveras Dam Replacement Project and 
the Final EIR (FEIR) for that project was certified by the San Francisco Planning Commission on 
January 27, 2011 (Planning Department File No. 2005.0161E). The FEIR prepared for the Project 
is tiered from the Water System Improvement Program Environmental Impact Report (PEIR) 
adopted by this Commission in Resolution No. 08-200 dated October 30, 2008, as authorized and 
in accordance with CEQA and CEQA Guidelines. On January 27, 2011, this Commission, by 
Resolution No. 11-0015, (1) approved the Calaveras Dam Replacement Project; and (2) adopted 
CEQA Findings, including a statement of overriding considerations, and a Mitigation Monitoring 
and Reporting Program (MMRP) required by CEQA; and (3) authorized the General Manager of 


the SFPUC to implement the Project, in compliance with the Charter and applicable law, and 
subject to subsequent Commission action and Board of Supervisors approval, where required; and 


WHEREAS, On October 6, 2020, the Planning Department issued an Addendum to the 
Calaveras Dam Replacement Project FEIR for the construction of potable water facilities in Sunol 
Regional Wilderness Park and determined that no additional environmental review was needed; 
now, therefore, be it 


RESOLVED, That this Commission has reviewed and considered the information 
contained in the Water System Improvement Program (WSIP) Environmental Impact Report 
(PEIR), the Calaveras Dam Replacement Project Environmental Impact Report (CDRP EIR), 
and in the Addendum issued by the Planning Department on October 6, 2020, (available in 
Planning Department Case file 2005.0161E), and the findings contained in SFPUC Resolutions 
No. 08-0200, No. 11-0015, and No. 13-0020, and the findings contained in Board of Supervisors 
Resolution No. 131-11, including the statement of overriding considerations that the 
Commission and Board previously adopted for the WSIP and the CDRP (CEQA Findings), and 
this information has been made available for review by this Commission and the public and 
those files are part of the record before the Commission; and be it 


FURTHER RESOLVED, That this Commission finds that the PEIR, CDRP EIR, and the 
October 6, 2020 Addendum to the CDRP EIR are adequate for its use as the decision-making 
body for the action taken herein, and adopts and incorporates by reference as though fully set 
forth herein the CEQA Findings, including the statement of overriding considerations, and the 
MMRP contained in Board Resolution No. 131-11, and SFPUC Resolution No. 13-0020; and, be 
it 


FURTHER RESOLVED, That this Commission additionally finds that (1) implementation 
of the CDRP modifications as set forth in the Addendum does not require major revisions in the 
CDRP EIR due to the involvement of new significant environmental effects or a substantial 
increase in the severity of previously identified significant effects; (2) no substantial changes have 
occurred with respect to the circumstances under which the project analyzed in the CDRP EIR will 
be undertaken, which would require major revisions to the CDRP EIR due to the involvement of 
new significant environmental effects, or a substantial increase in the severity of effects identified 
in the CDRP EIR; and (3) no new information of substantial importance to the project analyzed in 
the CDRP EIR has become available that would indicate that (1) the CDRP modifications will have 
significant effects not discussed in the CDRP EIR; (ii) significant environmental effects will be 
substantially more severe; (ii1) mitigation measures or alternatives found not feasible, which would 
reduce one or more significant effects, have become feasible; or (iv) mitigation measures or 
alternatives, which are considerably different from those in the CDRP EIR will substantially 
reduce one or more significant effects on the environment; and be it 


FURTHER RESOLVED, That this Commission hereby approves the plans and 
specifications and awards Water Enterprise Capital-funded Contract No. WD-2865, Sunol 
Regional Wilderness Park Water System, in the amount of $ 2,395,280, for a duration of 390 


consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, Cratus, 
Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0013 


WHEREAS, Contractor Precision Engineering, Inc. has completed its work for 
Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW-621R, 
As-Needed Main Sewer Replacement No. 6; and 


WHEREAS, On September 13, 2016, by Resolution No. 16-0183, this Commission 
awarded Contract No. WW-621R, As-Needed Main Sewer Replacement No. 6, in the amount of 
$10,787,800, to the lowest, qualified and responsible bidder, with the lowest responsive bid, 
Precision Engineering, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for February 21, 
2017, with an original schedule of 760 consecutive calendar days and the contractor completed 
the work in 836 consecutive calendar days on June 6, 2019; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. 1 and 2 were issued decreasing the contract amount by a 
total of $4,717,068 to adjust bid quantities to match actual completed quantities, , and increasing 
the contract duration by 76 consecutive calendar days, for a total contract amount of $6,070,732 
and a total contract duration of 836 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
substantially complied with the established Local Business Enterprise (LBE) subcontracting 
requirement of 20.00% for this contract by achieving a final LBE participation of 9.34%; and 


WHEREAS, Funds are available from Project No. 10015678 — As-Needed Main Sewer 
Replacement No. 6; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Precision 
Engineering, Inc. for WWE, R&R Program-funded Contract No. WW-621R, As-Needed Main 
Sewer Replacement No. 6, for a total contract amount of $6,070,732, and with a total contract 
duration of 836 consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


pllonnr Mted 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0014 


WHEREAS, On June 25, 2019, per Resolution No. 19-0127, this Commission approved 
the award of Wastewater Enterprise, Sewer System Improvement Program-funded Contract No. 
WW-665, Southeast Water Pollution Control Plant 042 Seismic Retrofit and Rehabilitation to 
Western Water Constructors; and 


WHEREAS, The construction contract Notice-to-Proceed date was September 9, 2019; and 


WHEREAS, The original contract amount was for $9,079,210 and the original contract 
duration was 867 consecutive calendar days; and 


WHEREAS, Modification Nos. 1 through 7 were issued increasing the contract amount by 
$903,703 (within the 10% contingency) to address additional unforeseen hazardous material 
testing and removal, new drum screen system, additional concrete repair and debris removal, and 
costs associated with COVID-19 safety guidelines, for a total contract amount of $9,982,913; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, An increase of $817,129 to the contract cost contingency is being requested 
to address additional coating, canopy changes, and repairs in channels; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to a LBE 
participation of 20.16% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CWWSIPSE08, SEP Seismic 
Reliability and Condition Assessment; and 


RESOLVED, That this Commission hereby approves an increase of $817,129 to the 
existing contract cost contingency for Wastewater Enterprise, Sewer System Improvement 
Program-funded Contract No. WW-665, Southeast Water Pollution Control Plant 042 Seismic 
Retrofit and Rehabilitation, for a total contract cost contingency amount of up to $1,725,050; and 
be it 

FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $10,804,260, with no change to the contract 
duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021 


plorna Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0015 


WHEREAS, Contractor Marinship Development Interest, LLC has completed its work for 
Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW-694, 
Lincoln Way/48th Ave Diversion Structure Modification; and 


WHEREAS, On April 14, 2020, by Resolution No. 20-0069, this Commission awarded 
Contract No. WW-694, Lincoln Way/48th Ave Diversion Structure Modification, in the amount 
of $967,980, to the responsible bidder, submitting the lowest responsive bid, Marinship 
Development Interest, LLC; and 


WHEREAS, The construction contract Notice To Proceed date was set for July 20, 2020, 
with an original schedule of 90 consecutive calendar days, and the contractor completed the 
contract work in 90 consecutive calendar days on September 17, 2020; and 


WHEREAS, Modification No. #1 (Final) is being requested to decrease the contract 
amount by $7,400, to adjust bid item quantities to match actual quantities completed, for a total 
contract amount of $960,580, with no change in the contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
made a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goals 
of 10% for this contract by achieving a final LBE participation of 4.14%; and 


WHEREAS, Funds are available from Project No. 10033511, Lincoln Way/48th Ave 
Diversion Structure Modification; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Marinship 
Development Interest, LLC for Wastewater Enterprise, Renewal and Replacement Program- 
funded Contract No. WW-694, Lincoln Way/48th Ave Diversion Structure Modification, approves 
Modification No. 1 (Final), for a decrease of $7,400 and no change in contract duration for a total 
contract amount of $960,580 and a total contract duration of 90 consecutive calendar days, and 
authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


lor Mtod- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0016 


WHEREAS, During public hearings held on January 16, January 23, January 30, and 
February 11, 2020, the General Manager and staff of the San Francisco Public Utilities 
Commission (SFPUC) presented the proposed FY 2020-21 and FY 2021-22 Capital Budget for 
the Water Enterprise, Wastewater Enterprise and Hetch Hetchy Water & Power, including the 
Power Enterprise and CleanPowerSF (“Capital Budget’) including the list of projects, cost 
estimates, and schedules and copies of those presentations are on file with the Commission 
Secretary; and 


WHEREAS, On February 11, 2020, by Resolution No. 20-0031, this Commission 
adopted a two-year capital budget for FY 2020-21 and FY 2021-22; and 


WHEREAS, Due to the uncertainty surrounding the impact of COVID-19, the mid- 
cycle budget was opened to update revenue projections and limited expenditure changes to the 
SFPUC FY 2021-22 Capital Budget, based on funding availability; and 


WHEREAS, SFPUC staff proposes changes to the FY 2021-22 Capital Budget 
consisting of increases of $213,511,178 to Wastewater, and $17,344,824 to Hetchy Power for a 
total Capital Budget of $1,020,288,500; and 


WHEREAS, The proposed adjustments to the FY 2021-22 Capital Budget are set forth 
as Attachment A to the staff report for the February 9, 2021 Commission hearing and is on file 
with the Commission Secretary, and must be submitted to, and approved by the Mayor and the 
Board of Supervisors; and 


WHEREAS, The SFPUC General Manager recommends that the Commission request 
a supplemental appropriation ordinance for proposed revisions to the FY 2021-22 Capital 
Budget consisting of an increase of $213,511,178 for the Wastewater Enterprise, and 
$17,344,824 for Hetch Hetchy Enterprises, and de-appropriation of $6,900,000 in Revenue 
Funded Power Capital Projects in FY 2020-21; and 


WHEREAS, The subsequent approvals of projects to be funded through this Capital 
Budget would only be granted following the consideration of environmental review pursuant to 
the California Environmental Quality Act (CEQA), Administrative Code Chapter 31, and 
Proposition E (approved by the voters in 2002 for Water and Wastewater projects) by this 
Commission; and 


WHEREAS, The Wastewater Enterprise is also requesting Commission approval of the de- 
appropriation and re-appropriation of $177,000,000 in FY 2020-21 of prior year Sewer System 
Improvement Program (SSIP) project appropriations to fund the Biosolids Digester Facilities Project, as 
shown in Attachment B to the staff report for the February 9, 2021 Commission hearing on file with the 


Commission Secretary; and 
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WHEREAS, The Hetch Hetchy Enterprise is de-appropriating $6,900,000 in Hetchy 
Capital Projects for project close out in FY 2020-21 subject to Board of Supervisors approval; 
and 


WHEREAS, The bond authorization ordinances for the Wastewater and Hetchy Power 
| need to be amended to reflect the changes to the FY 2021-22 Capital Budget increasing the 
approved authorization by $213,511,178 for Wastewater and $19,344,824 for Power ; now, 
therefore, be it 


RESOLVED, That this Commission hereby adopts the revised FY 2021-22 SFPUC 
Capital Budget increasing the Wastewater Enterprise capital budget by $213,511,718 and the 
Hetchy Power capital budget by $17,344,824 for a total Capital Budget of $1,020,288,500 as 
set forth in the attached Attachment A, and summarized as follows: 


FY 2021-22 Financing 
Budget Amount Costs Total 
Wastewater $545,888,874 $75,938,380 $621,827,254 
Water 189,382,054 23,330,184 21D 712,238 
Hetchy Water 111,474,483 11,287,866 122,762,349 
Hetchy Power 44,747,169 15,806,661 60,553,830 
CleanPowerSF 2,432,829 0 2,432,829 
Total $893,925,409 $126,363,091  $1,020,288,500 


and be it: 


FURTHER RESOLVED, That this Commission approves the proposed changes to the 
FY 2021-22 Capital Budget consisting of an increase of $213,511,178 to Wastewater, and 
increase of $17,344,824 to Hetchy Power for a total Capital Budget of $1,020,288,500 and 
authorizes the General Manager to seek Board of Supervisors approval for a supplemental 
appropriation ordinance for capital expenditures for the Wastewater Enterprise, $213,511,178 
and Hetch Hetchy Enterprises, $17,344,824 proposed revisions to the FY 2021-22 Capital 
Budget, and de-appropriation of $6,900,000 in Revenue Funded Power Capital Projects in FY 
2020-21; and, be it 


FURTHER RESOLVED, That the SFPUC General Manager is authorized to make 
further technical adjustments to these approved amounts as may be necessary, or upon further 
direction from the Commission, the Mayor and the Board of Supervisors; and, be it 


FURTHER RESOLVED, that this Commission approves the de-appropriation and re- 
appropriation of $177,000,000 in FY 2020-21 of prior year Sewer System Improvement 
Program (SSIP) project appropriations to fund the Biosolids Digester Facilities Project; and be 
it 


FURTHER RESOLVED, The General Manager is hereby authorized and directed to 
submit to the Board of Supervisors proposed ordinances authorizing the issuance of (1) not to 
exceed $213,511,178 aggregate principal amount of Wastewater Revenue Bonds and other 
forms of indebtedness, including commercial paper and SRF loans or WIFIA Loans, under the 
terms of Proposition E (approved by the voters November 2002), and (2) $19,344,824 
aggregate principal amount of Power Revenue Bonds and other forms of indebtedness, 
including commercial paper and loans, subject to the terms of Charter Sections 9.107(6) and 
9.107(8). The General Manager shall return to this Commission for a subsequent discretionary 
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approval of any disclosure and transaction related documents prepared in connection with the 
issuance of such Bonds and other forms of indebtedness. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


Allonnr Abed 


Secretary, Public Utilities Commission 





PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 21-0017 


WHEREAS, During a public hearing on December 8, 2020, the General Manager and 
staff of the San Francisco Public Utilities Commission (SFPUC) presented budget priorities for 
proposed mid-cycle amendments to the FY 2021-22 Operating and Programmatic Project 
Budgets for the SFPUC; and 


WHEREAS, The FY 2021-22 Operating and Programmatic Project Budgets for each 
Enterprise and Bureau were approved by the Mayor on October 2, 2020; and 


WHEREAS, At the Commission’s February 9, 2021 meeting, SFPUC staff proposed to 
the Commission mid-cycle changes to the FY 2021-22 Operating and Programmatic Project 
Budgets consisting of (1) an increase to the FY 2021-22 Operating Budget of $18,055,757 for a 
total amount of $1,444,562,831 (including Revenue Transfers for Capital), and (2) a decrease to 
the FY 2021-22 Programmatic Project Budget of $2,800,000 for a total amount of $54,079,658, 
as set forth in further detail in Appendix A to the Commission staff report, a copy of which is on 
file with the Commission Secretary; and 


WHEREAS, The SPUC must submit its mid-cycle changes to the FY 2021-22 budget 
for approval by the Mayor and the Board of Supervisors, pursuant to Charter Section 9.101; 
now, therefore, be it 


RESOLVED, This Commission hereby approves mid-cycle changes to the SFPUC FY 
2021-22 Operating Budget, including the revenue transfer for capital, summarized as follows 
and provided in greater detail in Appendix A to the February 9, 2021 staff report: 





Operating Original FY Final FY 
2021-22 Changes 2021-22 
Water Enterprise $ 600,970,044 Sterk(S, 735582 1) $597,234.923 
Wastewater Enterprise 396,801,769 5,538,506 402,340,275 
Hetchy Power 122,248,203 10,691,832 132,940,035 
Hetchy Water 81,030,963 185,631 81,216,593 
CleanPowerSF 225,456,096 5.375.609 230,831,705 
Subtotal $1,426,507,075 $ 18,055,757 $1,444,562,831 
External Affairs $ 7,586,967 $ - $ 7,586,967 
General Manager 34,169,260 2,090,902 36,260,162 
Business. Services. : FL108 5723 2,820,687 74,529,410 
Bureau Recoveries (113,464,950) (4,911,589) (118,376,539) 
Infrastructure 88,357,374 371,819 88,729,193 
Project Recoveries, Infrastructure (88,357,374) (371,819) (88,729,193) 
Total SFPUC $1,426,507,075 $ 18,055,757 $1,444,562,831 


pand. De i, 


FURTHER RESOLVED, That this Commission hereby approves the mid-cycle 
changes to the FY 2021-22 Programmatic Project Budget, summarized as follows and provided 
in greater detail in Appendix A to the February 9, 2021 staff report: 


Programmatic Projects Original FY Final FY 
2021-22 Changes 2021-22 
Water Enterprise $ 32,647,540 ($1,348,000) $ 31,299,540 
Wastewater Enterprise 7,665,344 (357,000) 7,308,344 
Hetch Hetchy Water & Power 15,551,774 (1,095,000) 14,456,774 
CleanPowerSF 1,015,000 - 1,015,000 





Total $ 56,879,658 ($2,800,000) $ 54,079,658 


: and, be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
submit the above referenced mid-cycle changes to the FY 2021-22 Operating Budgets and 
Programmatic Project Budgets to the Mayor and the Board of Supervisors for approval; and be 
it 


FURTHER RESOLVED, That the General Manager is authorized to make further 
technical adjustments to these approved amounts as may be necessary or upon further direction 
from the Commission, the Mayor or the Board of Supervisors; and, be it 


FURTHER RESOLVED, That the General Manager is authorized to adjust salaries in 
accordance with amendments to the Annual Salary Ordinance and mandatory fringe benefits in 
accordance with the Controller's instructions; and, be it 


FURTHER RESOLVED, That the budget estimates shall be filed with the Controller in 
accordance with the provisions of the San Francisco Charter Article [IX and Administrative 
Code Chapter 3. Copies of the approved budget are on file in the office of the Commission 
Secretary; and, be it 


FURTHER RESOLVED, That, as required by the Commission-adopted Ratepayer 
Assurance Policy of 2017, the Commission finds that the SFPUC’s budget requests for FY 
2021-22 are greater than the projected inflation rate over the next fiscal year requiring increases 
to service levels explained in the budget proposal. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 9, 2027. 








Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0018 


WHEREAS, San Francisco Charter Section 8B.123 requires that the San Francisco Public 
Utilities Commission annually hold public hearings to review, update and adopt a long- term 
Capital Plan covering projects during the next 10-year period, including cost estimates and 
schedules; and 


WHEREAS, During public hearings held on January 16, January 23, and January 30, 2020, 
the SFPUC General Manager and staff presented to the Commission the proposed SFPUC 10- 
Year Capital Plan for FY 2020-21 through FY 2029-30 for the Water Enterprise, Wastewater 
Enterprise, and Hetch Hetchy Water and Power, including the Power Enterprise and 
CleanPowerSF, and such presentations included a list of projects, cost estimates, and 
schedules, together comprising the SFPUC 10-Year Capital Plan; and 


WHEREAS, On February 11, 2020, by Resolution No. 20-0032, this Commission adopted 
the SFPUC 10-Year Capital Plan for FY 2020-21 through FY 2029-30, a copy of which is on 
file with the Commission Secretary; and 


WHEREAS, The SFPUC 10-Year Capital Plan provides an assessment of the agency’s 
capital needs aligned with the Commission’s Strategic Plan goals as well as the investments to 
meet those needs; and 


WHEREAS, The SFPUC Capital Plan development process included an assessment of 
SFPUC’s ability to deliver projects looking at historic versus planned spending and aligning 
project plans with available delivery resources; and 


WHEREAS, The subsequent approvals of projects to be funded through this Capital Plan 
would only be granted following the consideration of environmental review pursuant to the 
California Environmental Quality Act (CEQA), Administrative Code Chapter 31, and 
Proposition E (approved by the voters in 2002 for Water and Wastewater projects) by this 
Commission; and 


WHEREAS, The proposed 10-Year Capital Plan for FY 2021-22 to FY 2030-31 totalling 
$9,074,.419,985 was presented to the Commission at its meeting of February 9, 2021 and 
contains no new projects compared to the previously approved 10-year capital plan; and 


WHEREAS, If approved by the Commission, the 10-Year Capital Plan for FY 2021-22 to 
FY 2030-31 will be submitted to the Mayor and presented to the City’s Capital Planning 
Committee, for review: and 


WHEREAS, The SFPUC’s 10-Year Capital Plan is used to develop the agency’s two-year 
capital budgets, 10-Year Financial Plan, projected debt issuances, and estimated rate changes; 
now, therefore, be it 


RESOLVED, That the Commission hereby adopts the SFPUC 10-Year Capital Plan for FY 
2021-22 through 2030-31 comprised of the project summaries and project datasheets included 
in Attachment A presented to the Commission on February 9, 2021, which describes project 
costs, scope, and schedule over the 10-year period with total costs as follows: 








10-Year Capital Plan FYE 2021-2030 
Wastewater Enterprise 5,423,468.919 
Water Enterprise 2,008,161,232 
Hetch Hetchy Water 1,033,705,123 
Hetch Hetchy Power 533,522,002 
CleanPowerSF 75,760,829 
Total $9,074,419,985 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


 Weran Blocks 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 21-0019 


WHEREAS, The General Manager of the San Francisco Public Utilities Commission 
(SFPUC) and staff presented to the Commission at a public hearing held on February 9, 2021 the 
proposed 10-Year Financial Plan for the period FY 2021-22 through FY 2030-31 for the Water 
Enterprise, Wastewater Enterprise, Hetch Hetchy Water and Power including the Power 
Enterprise, and CleanPowerSF, a copy of which is on file with the Commission Secretary; and 


WHEREAS, It is recommended that governmental entities maintain a multi-year 
financial plan to forecast future fiscal operations and revenue requirements for their customers 
and stakeholders; and 


WHEREAS, It is further recommended that future year revenue requirement impacts be 
considered when making budgetary decisions; and 


WHEREAS, The 10-Year Financial Plan is mandated by City Charter Section 8B.123 
and is updated annually as a part of the budget process; and 


WHEREAS, The 10-Year Financial Plan will also be used to meet the City requirement 
for a 5-Year Financial Plan; now, therefore, be it 


RESOLVED, That this Commission adopts the attached SFPUC 10-Year Financial Plan 
Report for FY 2021-22 through FY 2030-31, presented to the Commission on February 9, 2021 
and on file with the Commission Secretary. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of February 9, 2021 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0020 


WHEREAS, Contractor NTK Construction, Inc. has completed its work for Wastewater 
Enterprise Capital Improvement Program-funded Contract No. WW-556, Southeast Water 
Pollution Control Plant Chemical System Relocation and Facility Upgrades; and 


WHEREAS, On January 28, 2014, by Resolution No. 14-0025, this Commission awarded 
Contract No. WW-556, Southeast Water Pollution Control Plant Chemical System Relocation and 
Facility Upgrades, in the amount of $14,025,000 to the responsible bidder, submitting the lowest 
responsive bid, NTK Construction, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for March 18, 2014, 
with an original schedule of 600 consecutive calendar days, and the contractor completed the 
contract work in 1,380 consecutive calendar days on December 26, 2017; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. 1-7 increased the contract amount by $70,595 and 
increased the contract duration by 60 consecutive calendar days (both within the original 10% 
contingency) to modify cathodic protection for torque down piles, spray water system, magnetic 
flowmeters, catch basin and drain line, and gas sampling panels, for a total contract amount of 
$14,095,595, and a total contract duration of 660 consecutive calendar days; and 


WHEREAS, On February 9, 2016, by Resolution No. 16-0030, this Commission approved 
an increase to the duration contingency in the amount of 180 calendar days for a total revised 
contract duration up to 840 consecutive calendar days; and 


WHEREAS, Modification Nos. 8-10 increased the contract amount by $117,509 and 
increased the contract duration by 180 consecutive calendar days to repair dechlorination mixer 
drives, add LEL sensors, valve selector switch and controls, and knife gate repair kit, for a total 
contract amount of $14,213,104, and a total contract duration of 840 consecutive calendar days; 
and 


WHEREAS, On August 9, 2016, by Resolution No. 16-0167, this Commission approved 
an increase to the duration contingency in the amount of 180 calendar days for a total revised 
contract duration up to 1020 consecutive calendar days; and 


WHEREAS, Modification Nos. 11-12 increased the contract amount by $356,899 and 
increased the contract duration by 180 consecutive calendar days to account for sump pump 
control, exhaust fan modifications and gas sampling panel modifications, for a total contract 
amount of $14,570,003, and a total contract duration of 1020 consecutive calendar days; and 


WHEREAS, On June 13, 2017, by Resolution No. 17-0141, this Commission approved an 
increase to the duration contingency in the amount of 270 calendar days for a total revised contract 
duration up to 1290 consecutive calendar days; and 


WHEREAS, Modification Nos. 13-14 increased the contract amount by $167,890 and 
increased the contract duration by 270 consecutive calendar days to modify by-pass status signals 
on gas panels, sump pump panel, air sampling piping, HMI panel, sodium bisulfate control wiring, 
replace fan motor, safety guards, vent valves, and reconciliation of the remaining bid item 
quantities and allowances to reflect the actual quantities used, for a total contract amount of 
$14,737,893, and a total contract duration of 1,290 consecutive calendar days; and 


WHEREAS, Modification No. 15 (Final) is being requested to decrease the contract value 
by $600 to reconcile of the remaining bid item quantities and allowances to reflect the actual 
quantities used and increase the contract duration by 90 consecutive calendar days, for a total 
contract amount of $14,737,293 and a total contract duration of 1,380 consecutive calendar days; 
and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
made a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting 
requirement of 13% for this contract by achieving a final LBE participation of 23.91%; and 


WHEREAS, Funds are available from Project No. CENMSCIC37, WWE Facility 
Reliability Improvements; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by NTK 
Construction, Inc. for Wastewater Enterprise Capital Improvement Program-funded Contract No. 
WW-556, Southeast Water Pollution Control Plant Chemical System Relocation and Facility 
Upgrades, approves Modification No. 15 (Final), decreasing the contract amount by $600 for a 
total contract amount of $14,737,293, and increasing the duration by 90 consecutive calendar day, 
for a total contract duration of 1,380 consecutive calendar days, and authorizes final payment to 
the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


pllonna Mtod- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0021 


WHEREAS, On September 12, 2017, per Resolution No. 17-0197, this Commission 
approved the award of Earthquake Safety and Emergency Response (ESER) Bond Program- 
funded Contract WD-2687R: Auxiliary Water Supply System (AWSS) Pumping Station No. 2 
Improvements (2016) to Rubecon Builders, Inc.; and 


WHEREAS: The construction contract Notice-to-Proceed date was December 12, 2017; 
and 


WHEREAS, The original contract amount was for $17,949,125 and the original contract 
duration was 950 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract cost or duration in excess of 10% of 
the original contract amount or duration; and 


WHEREAS, On July 28, 2020, per Resolution No. 20-0157, this Commission approved 
an increase of $1,500,000 to the contract cost contingency for a total contract amount limit of up 
to $21,244,037, with no change in contract duration; and 


WHEREAS, Staff requests a $1,500,000 increase to the contract cost contingency and a 
retroactive increase of 390 consecutive calendar days to the contract duration contingency 
(retroactive to October 21, 2020), to give the General Manager contracting authority to negotiate 
a contract modification to have the contractor perform additional demolition of foundation, 
demolition of switch gear, redesign of micro piles, additional sewer work, new front door 
installation, various electrical work for new power, and to cover COVID related delays, and to 
allow payment for work the contractor has performed since October 21, 2020; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation of 16% for this contract, and the contractor committed to a 
LBE participation of 37.86% with its bid submittal; and 


WHEREAS, Funds are available from Project No. 1000008514 (WD-2687R), PUC AWSS 
Pump Station No. 2; and 

WHEREAS, On December 10, 2009, the Planning Department approved a Mitigated 
Negative Declaration (MND) for this project, and on September 12, 2017, via Resolution 17- 
0197, this Commission adopted the CEQA findings and approved the project, and on March 19, 
2019 and January 21, 2020, the Planning Department reviewed the additional scope of work for 
the project and determined that this work was considered in the MND for the project; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $1,500,000 to the 
existing contract cost contingency and a retroactive increase of 390 calendar days to the existing 
contract duration contingency, for Earthquake Safety and Emergency Response (ESER) Bond 
Program-funded Contract WD-2687R: AWSS Pumping Station No. 2 Improvements (2016), for a 
total contract cost contingency amount of $4,794,912, and a total duration contingency of 485 
consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $22,744,037, and a total contract duration of 
up to 1,435 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


lloras Meek 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0022 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) recognizes that, per 
San Francisco Charter Section 15.103, “[p]Jublic office is a public trust and all officers and 
employees of the City and County shall exercise their public duties in a manner consistent with 
this trust;” and 


WHEREAS, As the policy body charged with awarding SFPUC contracts, this 
Commission seeks to assure that the competitive selection process which results in a 
recommendation for award is fair and impartial, and the competitive selection of tenants and 
contractors must reflect the exercise of public duties in a manner that maintains the integrity of the 
competitive process; and 


WHEREAS, To assure that the competitive selection process which results in a 
recommendation for award is fair and impartial, the competitive selection of tenants and 
contractors must reflect the exercise of public duties in a manner that maintains the integrity of the 
competitive process; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the Competitive Selection Process 
Communications Policy attached hereto and on file with the Commission Secretary; and be it 


FURTHER RESOLVED, That this Commission directs the General Manager to 
implement this policy through competitive solicitation documents and other administrative 
measures, as appropriate, in consultation with the City Attorney. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting February 9, 2021. 


pllorna Abood 


Secretary, Public Utilities Commission 
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San Francisco 
/ Water 


Services of the San Francisco Public Utilities Commission 


San Francisco Public Utilities Commission 
Competitive Selection Process Communications Policy 


Adopted by Commission Resolution No. 21-0022 


Statement of Policy. “Public office is a public trust and all officers and 
employees of the City and County shall exercise their public duties in a manner 
consistent with this trust.” (Charter §15.103.) The competitive selection of 
contractors must reflect the exercise of public duties in a manner that maintains 
the integrity of the competitive process. Generally, to avoid real or perceived 
interference in the competitive process, members of the San Francisco Public 
Utilities Commission (SFPUC) will not engage in communications regarding 
any specific business opportunity at the SFPUC at any time except in a public 
meeting. Specifically, the SFPUC hereby adopts this Competitive Selection 
Process Communications Policy to assure that no party receives selective 
assistance to confer a competitive advantage to obtain award of an SFPUC 
contract. 


Definitions. 


City official/employee: Any member of the SFPUC; City and County 
of San Francisco employee, including any SFPUC employee (SFPUC 
staff); SFPUC consultant or contractor; selection panel member; or 
other individual participating in the selection, award, or approval 
process on behalf of the City for the award or potential award by the 
SFPUC of a contract. 


Proposer: Any potential or actual bidder or proposer; the entity that 
submits a response to a RFP. 


Restricted Communications Period: The period of time during which 
a competitive process for a SFPUC contract is pending. The Restricted 
Communications Period for any competitive process shall commence 
immediately upon the earlier of either: (a) SFPUC’s publication of the 
contract on the SFPUC’s Contract Advertisement Report or (b) the 
advertisement of the solicitation and shall expire either: (a) when the 
SFPUC has awarded the contract or (b) when the SFPUC has 
otherwise terminated the competitive process. 


RFP: Any SFPUC-issued Request for Qualifications, Request for 
Proposals, Request for Bids, Advertisement for Bids, or any other type 
of competitive solicitation for a contract. 


Restriction on Communications and Disqualification. During a Restricted 
Communications Period, no City official/employee shall engage in 
communication with a Proposer that could constitute selective assistance to 
confer a competitive advantage. Any Proposer that solicits selective 
assistance from a City official/employee may, at the sole discretion of the 
SFPUC, be subject to disqualification from the competitive process. A 


communication by a lobbyist, representative, agent, or 
subcontractor/subconsultant, or any other party soliciting selective assistance 
for a Proposer shall be imputed to that Proposer and likewise may be grounds 
for disqualification. Any person receiving or aware of a communication in 
violation of this Policy shall promptly report such communication to the 
Controller's whistleblower program (whistleblower@sfgov.org or (415) 701- 
2314): 


Exceptions. The restriction on communications during the Restricted 
Communications Period does not apply to the following: communications 
consistent with RFP instructions; communications initiated by SFPUC staff 
regarding the competitive process, including but not limited to RFP addenda, 
clarification inquiries to a Proposer, rejection of one or all bids or proposals, or 
contract negotiations; public comment directed to the SFPUC; or ° 
communications regarding business not related to the RFP. 


In competitive processes for contract awards, our duties under the Charter and 
our core values of Excellence and Stewardship mean that we manage all 
competitive selection processes with integrity and impartiality; any qualified 
participant must have a fair chance to succeed. And a fair and unbiased 
process promotes trust in the way the SFPUC deals with members of the 
business community. Trust in the process invites competition, which in turn 
yields the best results for the SFPUC and its rate payers. 


Duties of SFPUC Employees. Every SFPUC employee has a duty to protect 
the integrity of the competitive process for any contract. Competitions must be 
fair and conducted in a manner consistent with the rules and parameters set 
forth in the RFP. 


RFP Instructions for Communications. RFPs must include instructions for 
Proposers regarding the appropriate methods of communication with the 
SFPUC for questions about the RFP and the competitive process. RFPs 
should identify one or more SFPUC staff who shall issue and receive 
communications on behalf of the SFPUC regarding these issues. Alternatively 
or in addition, RFPs may provide instructions for communications through a 
specified web portal and/or e-mail address. 


RFP Prohibition and Disqualification. RFPs shall include a prohibition 
against communicating or soliciting any person involved in the evaluation, 
selection, award, or approval process, except as provided in the instructions, 
and an admonition that a violation of the restriction may be grounds for 
disqualification from the competitive process. 


Attestation of Compliance. A Proposer shall submit with its Proposal an 
attestation of compliance acknowledging and certifying compliance with the 
RFP instructions and restriction on communications. Staff should include the 
attestation with the RFP instructions for proposals or as otherwise 
administratively appropriate. 


Selection Panel Members. Selection panel members must also comply with 
the Policy. The conflict of interest form executed by selection panel members 
shall include an acknowledgment that (a) the RFP communication instructions 
and restrictions apply to the panel member and (b) the panel member has not 
communicated and will not communicate with any Proposer or any person 
representing a Proposer concerning this selection process. 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.:: 21-0023 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the San Francisco Public Utilities Commission (SFPUC) in 
consultation with the San Francisco Local Agency Formation Commission (Ordinances 146-07, 
147-07, and 232-09); and 


WHEREAS, The SFPUC has adopted program goals for CleanPowerSF that guide 
CleanPowerSF’s planning and operations, including leading with affordable and reliable service, 
providing cleaner electricity alternatives, and investing in local renewable projects and jobs while 
providing for long-term rate and financial stability; and 


WHEREAS, The SFPUC is dedicated to equitable business practices and uplifting a culture 
of innovation, diversity and inclusion, environmental sustainability and standards, transparency, 
integrity, and a commitment to the communities we serve; and 


WHEREAS, Consistent with the the Racial Equity Resolution (Resolution 20-0149), this 
Commission adopted on July 14, 2020, the SFPUC recognizes that a diverse and culturally 
competent workforce that is inclusive and reflective of the communities we serve is a key 
component for our agency to meet our core mission, goals, environmental standards, and better 
serve our diverse customers; and 


WHEREAS, The SFPUC is committed to providing fair compensation and sustainable 
workforce opportunities for our diverse communities as CleanPowerSF delivers competitive and 
affordable power service and promotes the procurement and generation of renewable energy; and 


WHEREAS, The SFPUC recognizes the opportunities that CleanPowerSF provides for 
workforce development and employment, and as such, the SFPUC supports fair compensation in 
hiring and in the development and procurement of renewable energy sources; and 


WHEREAS, The SFPUC supports sustained job opportunities and job creation and 
recognizes and supports quality State of California approved apprenticeship and_pre- 
apprenticeship training programs within SFPUC’s service territory to foster long-term, fairly 
compensated employment opportunities and believes that apprenticeship and preapprenticeship 
programs are an efficient vehicle for delivering quality training in construction industry craft 
occupations; and 


WHEREAS, CleanPowerSF and other interested CCAs wish to leverage their combined 
buying power to provide customers with cost effective services or programs and procure energy 
resources, products and related services by forming a new joint powers authority (“California 
Community Power Agency” or “CC Power’), comprised of the CCAs who choose to join; and 


WHEREAS, a draft Agreement to form the California Community Power Agency has been 
prepared after extensive review by the staff of the SFPUC, the San Francisco City Attorney Office, 
and other interested CCAs; and 


WHEREAS, CleanPowerSF desires to enter into the California Community Power Agency 
Joint Powers Agreement in order to acquire energy resources and promote energy resilience that 
would be difficult or not cost-effective for CleanPowerSF to achieve on its own; now, therefore 
be it 


RESOLVED, That the Commission hereby approves the California Community Power 
Agency Joint Powers Agreement, attached hereto and authorizes the General Manager to execute 
the Agreement, with any minor, non-substantive modifications, and seek Board of Supervisors 
approval for the Agreement; and be it 


FURTHER RESOLVED, That staff should work with other CC Power members as 
appropriate to develop policies and guidelines for procuring products and services in a manner that 
promotes the City’s and SFPUC’s environmental goals and efforts to foster an inclusive and 
sustainable workforce through support for measures such as fair and equitable compensation, local 
hiring, and support of local businesses, while maintaining affordable and stable rates for San 
Franciscans; including: 


e Engaging in outreach efforts in local and diverse communities, including 
disadvantaged and low-income communities, to create a diverse pool of candidates 
for open positions, while providing fair compensation that aligns with regional 
market indicators for compensation; 


e Conducting marketing and outreach in an inclusive manner in CC Power member 
communities, including attending important multi-cultural community events with 
multi-lingual materials and speakers as appropriate, using local, diverse media 
outlets, and other opportunities to increase awareness of CleanPowerSF services 
and programs pursued in partnership with CC Power: 


e Sharing information and collateral with CC Power members about SFPUC’s Racial 
Equity initiatives that are promoting inclusion, access, and diverse engagement in 
a manner consistent with the adopted SFPUC Racial Equity Resolution (Resolution 
20-0149); 


e Relying on a combination of local labor, union labor and apprenticeship programs, 
and following fair compensation practices, including proper assignment of work to 
crafts that traditionally perform the work, when constructing CC Power projects; 
and 


e Promoting fair compensation, fair worker treatment, multi-trade collaboration, and 
support of the existing and prevailing wage base in local communities where CC 
Power-contracted projects will be located. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


flor mn Mtod 


Secretary, Public Utilities Commission 
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CALIFORNIA COMMUNITY POWER AGENCY 
JOINT POWERS AGREEMENT 


This Joint Powers Agreement ("Agreement") is made by and among those public agencies who are 
signatories to this Agreement, and those public agencies which may hereafter become signatories to this 
Agreement, for the purpose of operating a separate joint powers agency, which is named “California 
Community Power” or “CC Power.” 


WITNESSETH 


WHEREAS, it is to the mutual benefit of the Members and in the public interest that the Members 
join together to engage in the exercise of powers they have in common including, but not limited to, (i) the 
acquisition and operation of wholesale power supplies, resource adequacy and renewable attributes, (ii) the 
provision of joint consulting and contracting services via master agreements and bulk purchasing and 
financing of decarbonization products, (iii) the offering of energy risk management and California 
Independent System Operator (“CAISO”) scheduling services; and (iv) other energy services or programs 
which may be of benefit to Members (collectively, hereinafter “energy related programs”); 


WHEREAS, CC Power’s primary objective is to provide for joint procurement of electrical power 
and storage and other energy projects for its Members, as set forth in this Agreement; 


WHEREAS, the Members intend that CC Power shall better position the Members to administer 
community choice energy programs, and achieve their local agency goals, including but not limited to 
meeting or exceeding California’s greenhouse gas emission reduction targets through procurement of 
renewable resources. 


WHEREAS, each of the public community choice aggregation agencies which is a Member to this 
Agreement has the power to establish, manage, operate and maintain Community Choice Aggregation 
(“CCA”) programs, electric service enterprises available to cities and counties pursuant to California Public 
Utilities Code Section 331.1(c) and 366.2 and to study, promote, develop, conduct, operate and manage 
energy related programs; and 


WHEREAS, Title I, Division 7, Chapter 5, Article | of the California Government Code (the “Joint 
Powers Act” or “Act’) authorizes the joint exercise by two or more public agencies of any power which is 


common to each of them. 


NOW, THEREFORE, the Members, for and in consideration of the mutual promises and agreements 
herein contained, do hereby agree as follows: 


Article I. DEFINITIONS 
In addition to the other terms defined herein, the following terms, whether in the singular or in the 
plural, when used herein and initially capitalized, shall have the meanings specified throughout this 
Agreement. 
Section 1.01 “Board” means the Board of Directors of CC Power as established by this Agreement. 


Section 1.02 “CC Power” means the Joint Powers Authority established by this Agreement. 


Section 1.03 “Member” means a Public CCA Agency, or other public agency the Board determines to be 
eligible pursuant to Section 3.02, that is a signatory to this Agreement and has met the requirements of 
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communication by a lobbyist, representative, agent, or 
subcontractor/subconsultant, or any other party soliciting selective assistance 
for a Proposer shall be imputed to that Proposer and likewise may be grounds 
for disqualification. Any person receiving or aware of a communication in 
violation of this Policy shall promptly report such communication to the 
Controller's whistleblower program (whistleblower@sfgov.org or (415) 701- 
2a): 


Exceptions. The restriction on communications during the Restricted 
Communications Period does not apply to the following: communications 
consistent with RFP instructions; communications initiated by SFPUC staff 
regarding the competitive process, including but not limited to RFP addenda, 
Clarification inquiries to a Proposer, rejection of one or all bids or proposals, or 
contract negotiations; public comment directed to the SFPUC: or ° 
communications regarding business not related to the RFP. 


In competitive processes for contract awards, our duties under the Charter and 
our core values of Excellence and Stewardship mean that we manage all 
competitive selection processes with integrity and impartiality; any qualified 
participant must have a fair chance to succeed. And a fair and unbiased 
process promotes trust in the way the SFPUC deals with members of the 
business community. Trust in the process invites competition, which in turn 
yields the best results for the SFPUC and its rate payers. 


Duties of SFPUC Employees. Every SFPUC employee has a duty to protect 
the integrity of the competitive process for any contract. Competitions must be 
fair and conducted in a manner consistent with the rules and parameters set 
forth in the RFP. 


RFP Instructions for Communications. RFPs must include instructions for 
Proposers regarding the appropriate methods of communication with the 
SFPUC for questions about the RFP and the competitive process. RFPs 
should identify one or more SFPUC staff who shall issue and receive 
communications on behalf of the SFPUC regarding these issues. Alternatively 
or in addition, RFPs may provide instructions for communications through a 
specified web portal and/or e-mail address. 


RFP Prohibition and Disqualification. RFPs shall include a prohibition 
against communicating or soliciting any person involved in the evaluation, 
selection, award, or approval process, except as provided in the instructions, 
and an admonition that a violation of the restriction may be grounds for 
disqualification from the competitive process. 


Attestation of Compliance. A Proposer shall submit with its Proposal an 
attestation of compliance acknowledging and certifying compliance with the 
RFP instructions and restriction on communications. Staff should include the 
attestation with the RFP instructions for proposals or as otherwise 
administratively appropriate. 


Selection Panel Members. Selection panel members must also comply with 
the Policy. The conflict of interest form executed by selection panel members 
shall include an acknowledgment that (a) the RFP communication instructions 
and restrictions apply to the panel member and (b) the panel member has not 
communicated and will not communicate with any Proposer or any person 
representing a Proposer concerning this selection process. 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 21-0023 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the San Francisco Public Utilities Commission (SFPUC) in 
consultation with the San Francisco Local Agency Formation Commission (Ordinances 146-07, 
147-07, and 232-09); and 


WHEREAS, The SFPUC has adopted program goals for CleanPowerSF that guide 
CleanPowerSF’s planning and operations, including leading with affordable and reliable service, 
providing cleaner electricity alternatives, and investing in local renewable projects and jobs while 
providing for long-term rate and financial stability; and 


WHEREAS, The SFPUC is dedicated to equitable business practices and uplifting a culture 
of innovation, diversity and inclusion, environmental sustainability and standards, transparency, 
integrity, and a commitment to the communities we serve; and 


WHEREAS, Consistent with the the Racial Equity Resolution (Resolution 20-0149), this 
Commission adopted on July 14, 2020, the SFPUC recognizes that a diverse and culturally 
competent workforce that is inclusive and reflective of the communities we serve is a key 
component for our agency to meet our core mission, goals, environmental standards, and better 
serve our diverse customers; and 


WHEREAS, The SFPUC is committed to providing fair compensation and sustainable 
workforce opportunities for our diverse communities as CleanPowerSF delivers competitive and 
affordable power service and promotes the procurement and generation of renewable energy; and 


WHEREAS, The SFPUC recognizes the opportunities that CleanPowerSF provides for 
workforce development and employment, and as such, the SFPUC supports fair compensation in 
hiring and in the development and procurement of renewable energy sources; and 


WHEREAS, The SFPUC supports sustained job opportunities and job creation and 
recognizes and supports quality State of California approved apprenticeship and_pre- 
apprenticeship training programs within SFPUC’s service territory to foster long-term, fairly 
compensated employment opportunities and believes that apprenticeship and preapprenticeship 
programs are an efficient vehicle for delivering quality training in construction industry craft 
occupations; and 


(b) 


Section 3.04 
(a) 


(b) 


(c) 


(i) 


(ii) 


(iii) 


Project Agreements and other program agreements between and among any Member and/or 
CC Power will determine cost allocation and may consider, among other relevant factors, 
credit strength of the Members and may differ in price and collateral requirements as 
determined solely for such Project Agreement or other program agreements. 


Withdrawal or Exclusion of Member. 
Any Member may withdraw from CC Power upon the following conditions: 
The Member shall have filed with the Board Secretary a certified copy of a 
resolution of its governing body expressing its desire to so withdraw. Once a 
Member files a resolution to withdraw with the Board Secretary, that Member no 
longer has any voting rights on the Board; 
Members participating in Projects, programs or services pursuant to Project 
Agreements or other program agreements approved by the Board are subject to the 
participation and withdrawal terms and conditions described in the applicable 
agreement; and 
Prior to accepting the Member’s filing of such resolution, any Member so 
terminating shall be obligated to pay its share of all debts, liabilities, and obligations 
of CC Power specifically assumed by the Member. However, this obligation shall 
take into account any refunds due to the Member and shall not extend to debts, 
liabilities and obligations secured or otherwise committed pursuant to Project 
Agreements or other program agreements between and among any Member and/or 
CC Power. The debts, liabilities and obligations of the Members to such Project 
Agreements or other program agreements shall be determined by their terms. Any 
obligations under this Agreement are subject to the limitations set forth in Article 
SELES 
Upon compliance with the conditions specified in Section 3.04(a), the Board shall accept 
the withdrawing Member’s resolution and the withdrawing Member shall no longer be 
considered a Member for any reason or purpose under this Agreement and its rights and 
obligations under this Agreement shall terminate. The withdrawal of a Member shall not 
affect any obligations of such Member under any Project Agreement or other program 
agreement. 
Any Member which has (i) defaulted under this Agreement, a Project Agreement, or other 
program agreement, (ii) failed to appoint a Director to serve on the Board in accordance with 
Section 4.02 below, or (iii) failed to pay any required share of costs in accordance with 
Sections 3.01 and 3.03 above, may have its rights under this Agreement terminated and may 
be excluded from participation in CC Power by the vote (taken at a regular or special 
meeting of the Board) of at least two-thirds (2/3) of the entire Board (including the Director 
representing the defaulting Member). Prior to any vote to terminate participation of any 
Member, written notice of the proposed termination and the reason(s) for such termination 
shall be delivered to the Member whose termination is proposed at least 60 days prior to the 
Board meeting at which such matter shall first be discussed as an agenda item. The written 
notice of the proposed termination shall specify the particular provisions of this Agreement 
or a Project Agreement or other program agreement which the Member has allegedly 
defaulted on, or whether the proposed termination is based on failure to appoint a Director or 
pay any required share of costs. The Member subject to possible termination shall have the 
opportunity to cure the violation prior to the meeting at which termination will be 
considered. At the meeting where termination of the Member is considered, the Member 
shall be given the opportunity to respond to any reasons and allegations that may be cited as 
a basis for termination prior to a termination vote. Any excluded Member shall continue to 
be liable for its obligations under any Project Agreement or other program agreement and for 
any unpaid contribution, payment, or advance approved by the Board prior to such 
Member’s exclusion. 
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(d) The withdrawal or termination of a Member shall not affect the provisions or obligations set 
forth in Article VIII or Section 11.03 below. 


Article IV. POWERS OF BOARD & MANAGEMENT OF CC POWER 


Section 4.01. Board. CC Power shall be administered by a Board which shall consist of one Director 
representing each Member. Such Board shall be the governing body of this CC Power, and, as such, shall be 
vested with the powers set forth in this Agreement, and shall execute and administer this Agreement in 
accordance with the purposes and functions provided herein. The Board shall have the authority to provide 
for the general management and oversight of the affairs, property and business of CC Power. 


Section 4.02 Appointment and Vacancies. Each Director shall be the Chief Executive Officer, General 
Manager, or designee of the Chief Executive Officer or General Manager of each Member and shall be 
appointed by and serve at the pleasure of the Member that the Director represents, and may be removed as 
Director by such Member at any time. If at any time a vacancy occurs on the Board, a replacement shall be 
appointed by the Member to fill the position of the previous Director in accordance with the provisions of 
this Article 1V within 60 days of the date that such position becomes vacant or the Member shall be subject 
to the exclusion procedures in Section 3.04(c) above. Each Director may appoint an alternate to serve in their 
absence. 


Section 4.03 | Notices. The Board shall comply with the applicable provisions of Sections 6503.5, 6503.6 
and 53051 of the Government Code requiring the filing of notices and a statement with the Secretary of 
State, the State Controller, the applicable county clerk and local agency formation commissions, including, 
but not limited to: 
(a) Causing a notice of the Agreement or any amendment to the Agreement to be prepared and 
filed with the office of the Secretary of State within 30 days of the effective date of the 
Agreement or amendment, and 
(b) Filing a statement of facts with the Secretary of State within 70 days after the date of 
commencement of CC Power’s legal existence. Upon any change in the statement of facts 
presented to the Secretary of State, an amended statement of facts shall be filed with the 
Secretary of State within 10 days of the change. 


Section 4.04 Committees. The Board may create committees to provide advice to the Board or conduct 
the business of CC Power subject to delegation of authority from the Board. 


Section 4.05 Director Compensation. Compensation for work performed by Directors, including 
alternates, on behalf of CC Power shall be borne by the Member that appointed the Director. The Board, 
however, may adopt by resolution a policy relating to the reimbursement of expenses incurred by Directors. 


Section 4.06 Board Officers. At its first meeting in each calendar year, the Board shall elect or re-elect a 
Chair and a Vice-Chair each of whom shall be selected from among the Directors and shall also appoint or 
re-appoint a Secretary and a Treasurer/Controller each of whom may, but need not, be selected from among 
the Directors. 


(a) Chair and Vice-Chair. The duties of the Chair shall be to preside over the Board meetings, 
sign all ordinances, resolutions, contracts and correspondence adopted or authorized by the 
Board, and to help ensure the Board’s directives and resolutions are carried out. In the 
absence or inability of the Chair to act, the Vice Chair shall act as Chair. 


(b) Treasurer and Controller. The Board shall appoint a qualified person to act as the 
Treasurer and a qualified person to act as the Controller, neither of whom needs to be a 
Director. If the Board so designates, and in accordance with the provisions of applicable law, 
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a qualified person may hold both the office of Treasurer and the office of Controller of CC 
Power. The Treasurer shall be the depository of CC Power to have custody of all the money 
of CC Power, from whatever source. The Controller shall draw warrants to pay demands 
against CC Power when the demands have been approved by the Chair or Vice Chair of CC 
Power. The Treasurer and Controller shall have the other powers, duties and responsibilities 
of such officers as specified in Section 6505 of the Government Code of the State of 
California, as amended, except insofar as such powers, duties and responsibilities are 
assigned to a trustee appointed, as is provided for and authorized in Section 6550 of the 
Government Code of the State of California, as amended, pursuant to any resolution, 
indenture or other instrument providing for the issuance of bonds or notes of CC Power 
pursuant to this Agreement. The Board may require the Treasurer and/or Controller to file 
with CC Power an official bond in an amount to be fixed by the Board, and if so requested 
CC Power shall pay the cost of premiums associated with the bond. The Treasurer and 
Controller shall cause an independent audit to be made by a certified public accountant, or 
public accountants, in compliance with Section 6505 of the Government Code. 


(c) Secretary. The Secretary shall be responsible for keeping the minutes of all meetings of the 
Board and all other official records of CC Power, and responding to public records requests 
of the JPA. 


Section 4.07 Management of CC Power. The Board shall appoint a part-time or full-time General 
Manager, and may appoint one or more part-time or full-time Assistant General Managers, to serve at the 
pleasure of the Board. The General Manager shall be responsible for the day-to-day operation and 
management of CC Power. The General Manager may enter into and execute contracts in accordance with 
the policies established and direction provided by the Board, and shall file an official bond in the amount 
determined from time to time by the Board. 


Section 4.08 | Other Officers and Employees. The Board shall have the power to appoint such other 
officers and staff as it may deem necessary who shall have such powers, duties and responsibilities as are 
determined by the Board, and to retain independent accountants, legal counsel, engineers and other 
consultants. The Members may contract with CC Power to provide staff to perform services for CC Power, 
but such employees shall at all times, and for all purposes including benefits and compensation, remain 
employees of the Member only. 


Section 4.09 Budget. The budget shall be approved by the Board. The Board may revise the budget from 
time-to-time as may be reasonably necessary to address contingencies and expected expenses. All subsequent 
budgets of CC Power shall be approved by the Board in accordance with rules as may be adopted by the 
Board from time to time. All expenditures must be made in accordance with the adopted budget. 


Article V. MEETINGS OF THE BOARD 
Section 5.01. Regular Meetings. The Board shall hold at least one regular meeting per year, but the Board 
may provide for the holding of regular meetings at more frequent intervals. The date, hour and place of each 
regular meeting shall be fixed by resolution of the Board. Regular meetings may be adjourned to another 


meeting time. 


Section 5.02 Special Meetings. Special and emergency meetings of the Board may be called in 
accordance with the provisions of California Government Code Sections 54956 and 54956.5, as amended. 


Section 5.03 Brown Act Compliance. All meetings of the Board shall be conducted in accordance with 
the provisions of the Ralph M. Brown Act (California Government Code Section 54950 et seq.), and as 
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augmented by rules of the Board not inconsistent therewith. Directors may participate in meetings 
telephonically or by other electronic means, with full voting rights, only to the extent permitted by law. 


Section 5.04 Minutes. The Secretary shall cause to be kept minutes of the meetings of the Board, both 
regular and special, and shall cause a copy of the minutes to be forwarded promptly to each Director. 


Section 5.05 Quorum. A quorum of the Board shall consist of a majority of the Directors, except that 
less than a quorum may adjourn from time to time in accordance with law. 


Section 5.06 Voting. Except to the extent set forth in a Project Agreement or as otherwise specified in 
this Agreement, each Member shall have one vote, which may be cast on any matter before the Board by 
each Director or alternate. Except to the extent otherwise specified in this Agreement, or by law, a vote of 
the majority of the Directors in attendance shall be sufficient to constitute action, provided a quorum is 
established and maintained. 


(a) Special Voting Requirements as specified in this Agreement: 
(i) Action of the Board to amend Section 3.03 related to cost allocations shall require 
the affirmative vote of at least two-thirds (2/3) of the entire Board. 
(ii) Action of the Board on the matters set forth in Section 3.04(c) related to involuntary 


termination of a Member shall require the affirmative vote of at least two-thirds 
(2/3) of the entire Board. 

(iii) Action of the Board on the matters set forth in Section 9.01 related to termination of 
this Agreement shall require the affirmative vote of at least two-thirds (2/3) of the 
entire Board approved by resolution of each Member’s governing body. 

(iv) Action of the Board to amend this Agreement shall be subject to the voting 
requirements set forth in Section 11.02 below. 


Article VI. PROJECTS | 


Section 6.01 Projects. The Board has the power, upon majority vote of the Directors in attendance, 
provided a quorum is established and maintained, to establish Projects within the purpose and power of CC 
Power and to adopt guidelines for their implementation. 


Section 6.02 Right to Participate in Projects. The Board shall provide at least sixty (60) days prior 
written notice to all Members, unless such notice is otherwise waived, before any Project may be considered 
for adoption by a vote of the Board. Such notice shall be provided to the Director of each Member. Once a 
Project is approved by the Board as set forth in Section 6.01 above, all Members shall have the right, but not 
the obligation, to participate in a pro-rata share in the Project as determined by the Project Agreement. All 
Members who elect not to participate in the Project have no obligations under the Project. 


Section 6.03 Project Agreement. All expenses, rights and obligations to any specific Projects will be 
handled through Project Agreements that will be separate and distinct from this Agreement. 


Article VI. BONDS AND OTHER INDEBTEDNESS 


CC Power shall also have the power to issue, sell and deliver bonds in accordance with the provisions of the | 
Joint Powers Act for the purpose of acquiring, financing, performing or constructing one or more Projects 
and to enter into other indebtedness for the purpose of financing one or more studies or Projects and for the 
purpose of providing temporary financing of costs of development, construction or acquisition of one or 
more Projects. The terms and conditions of the issuance of any such bonds or indebtedness shall be set forth 
in such resolution, indenture or other instrument, as required by law and as approved by the Board. Bonds 
issued under this article and contracts or obligations entered into to carry out the purposes for which bonds 
are issued, payable in whole or in part from the proceeds of said bonds, shall not constitute a debt, liability or 
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obligation of any of the Members unless the governing body of the Member by resolution expressly agrees 
that the Member will be obligated under the bond or other indebtedness or the Member takes on obligations 
pursuant to a Project Agreement. 


Article VII. LIMITATION ON LIABILITY OF MEMBERS 


Section 8.01 Pursuant to Section 6508.1 of the Government Code of the State of California, no debt, 
liability or obligation of CC Power shall be a debt, liability or obligation of any Member unless such Member 
agrees in writing to assume any of the debts, liabilities, or obligations of CC Power pursuant to a Project 
Agreement. Nothing contained in this Article VIII shall in any way diminish the liability of any Member 
with respect to any Project Agreement such Member enters into pursuant to this Agreement. 


Section 8.02. Individual Member Provisions. 

(a) The City of San José is a municipal corporation and is precluded under the California State 
Constitution and applicable law from entering into obligations that financially bind future 
governing bodies, and, therefore, nothing in the Agreement shall constitute an obligation of 
future legislative bodies of the City to appropriate funds for purposes of the Agreement. Any 
obligations under this Agreement and any Project Agreement are special limited obligations 
of San José Clean Energy payable solely from the Designated Fund (defined as the San Jose 
Energy Operating Fund established pursuant to City of San Jose Municipal Code, Title 4, 
Part 63, Section 4.80.4050 ef seq.) (“Designated Fund”) and shall not be a charge upon the 
revenues or general fund of the City of San José or upon any non- San José Clean Energy 
moneys or other property of the Community Energy Department or the City of San José. 

(b) CleanPowerSF’s payment obligations under this Agreement are special limited obligations 
of CleanPowerSF payable solely from the revenues of CleanPowerSF. CleanPowerSF’s 
payment obligations under this Agreement are not a charge upon the revenues or general 
fund of the San Francisco Public Utilities Commission or the City and County of San 
Francisco or upon any non-CleanPowerSF moneys or other property of the San Francisco 
Public Utilities Commission or the City and County of San Francisco. CleanPowerSF’s 
obligations hereunder shall not at any time exceed the amount certified by the San Francisco 
City Controller for the purpose and period stated in such certification. Except as may be 
provided by laws governing emergency procedures, officers and employees of 
CleanPowerSF are not authorized to request, and CleanPowerSF is not required to reimburse 
CC Power for, commodities or services beyond the agreed upon contract scope unless the 
changed scope is authorized by amendment and approved as required by law. Officers and 
employees of CleanPowerSF are not authorized to offer or promise, nor is CleanPowerSF 
required to honor, any offered or promised additional funding in excess of the maximum 
amount of funding for which the contract is certified without certification of the additional 
amount by the San Francisco City Controller. The San Francisco City Controller is not 
authorized to make payments on any contract for which funds have not been certified as 
available in the budget or by supplemental appropriation. 


Article IX. TERM; TERMINATION; LIQUIDATION; DISTRIBUTION 


Section 9.01. Term and Termination. This Agreement shall become effective when at least two 
Members execute this Agreement. This Agreement shall continue in full force and effect until terminated as 
provided in this Article; provided however, this Agreement cannot be terminated until such time as all 
principal of and interest on bonds and other forms of indebtedness issued by CC Power are paid in full. 
Thereafter, this Agreement may be terminated by a two-thirds (2/3) vote of the entire Board approved by 
resolution of each Member’s governing body; provided, however, that this Agreement and CC Power shall 
continue to exist after termination for the purpose of disposing of all claims, distribution of assets and all 
other functions necessary to conclude the obligations and affairs of CC Power. In no event shall this 
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Agreement or the powers herein granted to CC Power be terminated until (a) all bonds and other 
indebtedness of CC Power and the interest thereon shall have been paid or adequate provision for such 
payment shall have been made in accordance with the instruments governing such bonds and indebtedness 
and (b) all other obligations and liabilities of CC Power shall have been met or adequately provided for. 


Section 9.02 Liquidation; Distribution. Upon termination of this Agreement, the Board shall liquidate 
the business and assets and the property of CC Power as expeditiously as possible, and distribute any net 
proceeds, after the conclusions of all debts and obligations of CC Power, to any Members in proportion to 
the contributions made or in such manner as otherwise provided by law. The Board is vested with all powers 
of CC Power for the purpose of concluding and dissolving the business affairs of CC Power. 


ARTICLE X. ACCOUNTS AND REPORTS 


Section 10.01 Establishment and Administration of Funds. CC Power is responsible for the strict 
accountability of all funds and reports of all receipts and disbursements. It will comply with every provision 
of law relating to the establishment and administration of funds, particularly Section 6505 of the California 
Government Code. CC Power shall establish and maintain such funds and accounts as may be required by 
good accounting practice or by any provision of any resolution, indenture or other instrument of CC Power 
securing its bonds or other indebtedness, except insofar as such powers, duties and responsibilities are 
assigned to a trustee appointed pursuant to such resolution, indenture or other instrument. The books and 
records of CC Power shall be open to inspection at all reasonable times to each Member and its 
representatives. 


Section 10.02 Annual Audits and Audit Reports. The Treasurer/Controller shall cause an annual 
independent audit of the accounts and records of CC Power to be made by a certified public accountant or 
public accountant in accordance with all applicable laws. If permitted by applicable law and authorized by 
the Board, the audit(s) may be conducted at the longer interval authorized by applicable law. A report of the 
financial audit will be filed as a public record with each Member. CC Power will pay the cost of the financial 
audit and charge the cost against the Members in the same manner as other administrative costs. 


ARTICLE XI. GENERAL PROVISIONS 


Section 11.01 Successors and Assigns. No Member may assign any right or obligation under this 
Agreement without the consent of all other Members. This section shall not affect, in any respect, any right 
of assignment under any Project Agreement. 


Section 11.02 Amendments. Subject to any requirements of law, a two-thirds (2/3) vote of the entire 
Board will be required to amend Articles II, III, VIII, and IX of this Agreement. Once an amendment of 
Articles II, III, VII, or LX is adopted by the Board, the amendment must be approved by two-thirds of the 
Members pursuant to that Members’ applicable approval process. All other provisions of this Agreement 
may be amended at any time or from time to time by an amendment approved by at least two-thirds (2/3) 
vote of the entire Board. Written notice shall be provided to all Members of proposed amendments to this 
Agreement, including the effective date of such amendments, at least 60 days prior to the date upon which 
the Board votes on such amendments. 


Section 11.03 Indemnification and Insurance. To the fullest extent permitted by law, CC Power shall 
defend, indemnify, and hold harmless the Members and each of their respective Directors, alternates, 
officers, employees and agents from any and all claims losses damages, costs, injuries and liabilities of every 
kind arising directly or indirectly from the conduct, activities, operations, acts, and omissions of CC Power 
under this Agreement to the extent not otherwise provided under a Project Agreement. CC Power shall 
acquire such insurance coverage as the Board deems is necessary and appropriate to protect the interests of 
CC Power and the Members. 
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Section 11.04 Notices. The Board shall designate its principal office as the location at which it will receive 
notices, correspondence, and other communications, and shall designate one of its Directors or staff as an 
officer for the purpose of receiving service on behalf of the Board. Any notice given pursuant to this 
Agreement shall be in writing and shall be dated and signed by the Member giving such notice. Notice to 
each Member under this Agreement is sufficient if mailed to the Member and separately to the Member’s 
Director to their respective addresses on file with CC Power. 


Section 11.05 Severability. Should any portion, term, condition, or provision of this Agreement be 
determined by a court of competent jurisdiction to be illegal or in conflict with any law of the State of 
California, or be otherwise rendered unenforceable or ineffectual, the remaining portions, terms, conditions, 
and provisions shall not be affected thereby. 


Section 11.06 Section Headings. The section headings herein are for convenience only and are not to be 
construed as modifying or governing the language in the section to which they refer. 


Section 11.07 Choice of Law. This Agreement will be governed and construed in accordance with the laws 
of the State of California. 


Section 11.08 Counterparts. This Agreement may be executed in any number of counterparts, and each 
executed counterpart shall have the same force and effect as an original instrument and as if all Members had 
signed the same instrument. 

Section 11.09 Dispute Resolution. The Members shall make reasonable efforts to informally settle all 


disputes arising out of, or in connection with, this Agreement. Should such informal efforts to settle a dispute 
fail, the dispute shall be mediated in accordance with policies and procedures established by the Board. 


[Signature Page Follows] 
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IN WITNESS WHEREOF, each of the Members hereto has caused this Agreement to be executed 


as an original counterpart by its duly authorized representative on the date indicated below. 


(Seal) 


Attest: 


(Seal) 


Attest: 


(Seal) 


Attest: 





(Seal) 


Attest: 


Date: 


CCA Name: 


Address: 


Date: 


CCA Name: 





Address: 





Date: 





CCA Name: 


Address: 





Date: 





CCA Name: 


Address: 
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as it 
spe es 


Date: 




















(Seal) CCA Name: 

Attest: Address: 
Date: 

(Seal) CCA Name: 

Attest: Address: 
Date: 

(Seal) CCA Name: 

Attest: Address: 
Date: 

(Seal) CCA Name: 

Attest: Address: 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0024 


WHEREAS, In June 2016, the General Manager recommended Construction 
Manager/General Contractor (CM/GC) as the best project delivery method to successfully 
complete the Biosolids Digester Facilities Project; and 


WHEREAS, On May 9, 2017, by Resolution No. 17-0110, this Commission awarded 
CM/GC Contract No. WW-647R to MWH Constructors/Webcor Builders JV and authorized the 


commencement of pre-construction services only for the Biosolids Digester Facilities Project 
(BDFP); and 


WHEREAS, On March 13, 2018, by Resolution No. 18-0042, this Commission approved 
the BDFP, adopted CEQA findings, including the Statement of Overriding Considerations and the 
Mitigation and Monitoring Reporting Program for the Project, and authorized the General Manager 
to proceed with construction of the Project under Contract No. WW-647R; and 


WHEREAS, On April 17, 2018, by Resolution No. 109-18, the San Francisco Board of 
Supervisors adopted the CEQA findings for the Project, authorizing the City Controller to release 
project funds for construction; and 


WHEREAS, The pre-construction Notice-to-Proceed was October 30, 2017 and 
construction Notice-to-Proceed was on August 26, 2019; and 


WHEREAS, The original contract amount is $938,785,526 and the original contract 
duration is 2,534 days; and 


WHEREAS, Pursuant to the General Manager’s delegated authority under Resolution No. 
09-0017 to re-allocate contract resources from the construction phase to the pre-construction phase 
within contracts without increasing the overall contract amount or duration, the General Manager 
executed Amendment No. | increasing the pre-construction services value from $6,069,749 to 
$35,069,749, and Amendment No. 2 increasing the pre-construction services value from 
$35,069,749 to $60,569,749, with no change to the overall contract value or duration; and 


WHEREAS, On October, 27, 2020, under Resolution No. 20-0215, this Commission 
approved Amendment No. 3 to Contract No. WW-647R with MWH Constructors/Webcor 
Builders JV to revise Sections 4.02 and 5.03 of the Agreement regarding project funding, 
Controller certification of funds, and incremental encumbrances to reflect a multi-year, 
incremental approach to encumbering funds for work on the project, with no change to the contract 
amount or duration; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires any cumulative increases 
in contract cost or duration in excess of 10% of the original contract amounts to be approved by 
this Commission; and 


WHEREAS, On December 22, 2020, under Resolution No. 20-0248, this Commission 
adopted the Revised 2020 Biosolids Digester Facilities Project scope, schedule and budget, as a 
part of the 2020 SSIP Baseline Scope, Schedule and Budget for the Sewer System Improvement 
Program; and 


WHEREAS, Amendment No. 4 is being requested to modify the WW-647R contract to 
reflect the current BDFP scope, schedule and budget, and to increase the contract amount by 
$350,394,026, and increasing the contract duration by 693 consecutive calendar days, for a total 
contract amount of $1,289,179,552, and a total contract duration of 3,227 consecutive calendar 
days; and 


WHEREAS, Contract Monitoring Division established a project-wide Local Business 
Enterprise (LBE) subconsulting/ subcontracting requirement of 12% for this contract, and the 
Contractor has committed to meeting this LBE requirement over the life of the contract; and 


WHEREAS, On March 8, 2018, the Planning Commission reviewed and considered the 
Final Environmental Impact Report (FEIR) for the Biosolids Digester Facilities Project in Planning 
Department File No. 2015-000644ENV, consisting of the Draft EIR and the Responses to 
Comments document, and found that the contents of said report and the procedures through which 
the FEIR was prepared, publicized and reviewed complied with the provisions of the California 
Environmental Quality Act (CEQA), the CEQA Guidelines and Chapter 31 of the San Francisco 
Administrative Code, and found further that the FEIR reflects the independent judgment and 
analysis of the City and County of San Francisco, is adequate, accurate and objective, and that the 
Comments and Responses document contains no significant revisions to the Draft EIR, and 
certified the completed said FEIR in compliance with CEQA and the CEQA Guidelines in its 
Motion No. M-20129; and 


WHEREAS, On February 2, 2021, the Planning Department reviewed the proposed 
additional work for the Steam Generation Facility and determined that this additional work was 
covered in the certified FEIR, and therefore the work under this WW-647R Amendment No. 4 is 
covered by the FEIR; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the FEIR, all written and oral information provided by the Planning Department, the public, 
relevant public agencies, SFPUC and other experts and the administrative files for the Project and 
the EIR; and 


WHEREAS, The Planning Department is the custodian of records, located in File No. 
2015-000644ENV, at 1650 Mission Street, Fourth Floor, San Francisco, California; and 


WHEREAS, The FEIR, the CEQA Findings and the Mitigation, Monitoring and Reporting 
Program (MMRP), were made available to the public and this Commission for the Commission’s 
review, consideration and action; andWHEREAS, Funds are available from Project No. 
CWWSIPDPO1, Biosolids Digester Facilities Project; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the FEIR and hereby adopts 
the CEQA Findings, including the Statement of Overriding Considerations and incorporated herein 
as part of this Resolution by this reference thereto, and adopts the MMRP incorporated herein as 
part of this Resolution by this reference thereto; and be it 


FURTHER RESOLVED, The removal of the Energy Recovery Facility is conditioned on 
environmental review of an alternate biogas end-use being complete and approved by the Planning 
Department, and this Commission approves construction of the alternate biogas end-use. If this 
Commission elects not to proceed with an alternate biogas end-use, then the Energy Recovery 
Facility would still be constructed; and be it 


FURTHER RESOLVED, That this Commission hereby approves Amendment No. 4 to 
Wastewater Enterprise, Sewer System Improvement Program-funded Contract No. WW-647R, 
Southeast Water Pollution Control Plant Biosolids Digester Facilities Construction 
Manager/General Contractor (CM/GC) Agreement with MWH Constructors/Webcor Builders 
Joint Venture, increasing the contract amount by $350,394,026, and increasing the contract 
duration by 693 consecutive calendar days, for a total contract amount of $1,289,179,552, and a 
total contract duration of 3,227 consecutive calendar days, and modifying scope of work and terms 
and conditions. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 9, 2021. 


lloras Mdoed 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, February 23, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgoviv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 350 2017 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://www. sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: $0 £7 i = 148) / Ayuda gratuita con el idioma / 
BecniaTHad HOMOUb NepeBogyHKos / Tro’ gitip Théng dich Mién phi / Assistance linguistique 





a’ 


: 18 / Libreng tulong para sa wikang Tagalog slvaa= 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102: telephone (415) 252-3100: fax (415) 252-3112: web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission's action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. 


2 


210025 


Call to Order 
Roll Call 
Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


THREAT TO PUBLIC SERVICES OR FACILITIES — San Francisco Administrative 
Code Section. 67.10(a) and Cal. Govt. Code § 54954.5(e). San Francisco Deputy Police 
Chief Greg Yee and Gary Price, Director of IT Architecture, Operations and Safety, San 
Francisco Police Department (discussion only) 


CONFERENCE WITH LEGAL COUNSEL - Anticipated Litigation as Petitioner per 
California Government Code 54956.9(d)(4) and S.F. Admin Code 67.10(d)(2) 
(discussion only) (Whipps) 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (Gessner) 


Unlitigated Claim 
Sharon Eastman v. City and County of San Francisco 


Unlitigated File No.: 18-03043 

Date Filed: 06/20/2018 

Proposed settlement with City to pay claimant $99,000 and claimant to release all 
claims. 


. Conference with Legal Counsel — Pursuant to California Government Code, Section 


54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 


Ried 


Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 


Following Closed Session, the Commission will reconvene in Open Session 
9. Announcement following Closed Session 


10. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


11. Approval of the Minutes of February 5, 2021 Special Meeting and February 9, 2021 
Regular Meeting 


12. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


13. Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Sewer Inspection and Replacement Program Update 
e) Water Supply Conditions Update 


14.Presentation by KPMG LLP, of the Audited Financial Statements of SFPUC 
enterprises for FY 2019-20, detailing and summarizing the audit process, test work and 
audit options for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy Water 
& Power Enterprise, including CleanPowerSF. (Sandler/Avis) 


15. Presentation by the City’s Department of Human Resources (DHR) of the four highest 
scoring respondents to DHR’s informal solicitation from a pre-qualified pool for a firm to 
recruit candidates for the SFPUC General Manager, and possible action by the 
Commission to select a recruiting firm and authorize DHR to engage the selected firm to 


perform the recruitment for an amount not-to-exceed $100,000 and a duration of not-to- 
exceed one year. (Howard) 


16. Report of the General Manager (discussion only) 
a) 
b) 
C) 


d) 


Quarterly Audit and Performance Review Report 

Quarterly Budget Status Report 

Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 

Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


17. New Commission Business (discussion only) 


CONSENT CALENDAR 


18. All matters listed hereunder constitute a Consent Calendar, are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


210026 


210027 


a) 


b) 


Approve the award of a five-year lease to Dorian 230, Inc., a California 
corporation, with a financial guarantee by affiliate Harman Management 
Corporation, a Utah corporation, for use of an approximately 2,848 square-foot 
restaurant building plus common areas at 950 El Camino Real, in Millbrae, 
California, at an initial annual Base Rent of $129,600 ($10,800 per month). The 
proposed lease includes two one-year conditional options to extend the lease 
term, for a total potential lease term of seven years and total potential revenue 
of $952,991. (Carlin) 


Approve Amendment No. 1 to Agreement No. PRO.0049, High Efficiency 
Toilet Direct Install Program, with Bottom Line Utility Solutions, to provide 
replacement of inefficient toilets and other plumbing devices with high- 
efficiency models for residential customers in the San Francisco Public Utilities 
Commission’s retail service area; and authorize the General Manager to 
execute this amendment, increasing the agreement duration by four years, for 
a total duration of eight years, with no change to the agreement amount. 
(Ritchie) 


REGULAR CALENDAR 


19. Adopt revisions to the San Francisco Public Utilities Commission Contract Delegation 
Matrix previously adopted by the Commission in 2009 per Resolution No. 09-0017 (1) 
delegating authority to the General Manager to directly award, execute, and amend 
Pulled certain types of contracts, grants, and other agreements, and (2) establishing rules for 
which types of Commission actions on contracts, grants and other agreements are 
heard on the Commission’s Consent Calendar versus the Regular Calendar. 


(How) 


20. 


210028 


21. 


Authorize the General Manager to execute a “Pilot Project Memorandum of 
Understanding’ with the Modesto Irrigation District (MID), Turlock Irrigation District 
(TID), and United States Fish and Wildlife Service regarding the parties’ intention for 
cooperation and funding of early implementation of habitat improvement projects on 
the lower Tuolumne River prior to issuance of a new Federal Energy Regulatory 
Commission license for the Don Pedro Project and an original license for the La 
Grange Project; and delegate authority to the General Manager to negotiate and enter 
into a separate agreement with MID and TID in an amount not-to-exceed $1,500,000 
to fund planning and design only of potential habitat improvement projects and return 
to Commission following completion of environmental review for potential authorization 
to construct any such projects. (How) 


Approve the General Manager’s February 8, 2021 determination under San Francisco 

Administrative Code Section 6.23(c)(1) that neither further outreach efforts nor removal 
or modification of certain requirements in the contract would likely result in contractors 
submitting responsive bids for Contract No. DB-121R2, Moccasin Powerhouse 


¢ 10029 Generator Rehabilitation Project, and authorize the General Manager to negotiate an 


22 


210030 
pee 


210031 


agreement with any qualified firm(s), and if such negotiations are successful, to return 
to Commission for authority execute such agreement. (How) 


Authorize the General Manager to execute a Project Partnership Agreement with the 
Army Corps of Engineers for the construction of the Ocean Beach Beneficial Use of 
Dredged Materials Project to place sand dredged from the San Francisco Main 
Shipping Channel against the bluff along a 3,000-foot stretch of Ocean Beach south of 
Sloat Boulevard, for an amount not-to-exceed $2,800,000 and a duration of two years. 
This action constitutes the Approval Action for the project for the purposes of CEQA, 
pursuant to Section 31.04(h) of the San Francisco Administrative Code. (Carlin) 


Approve the plans and specifications, and award Contract No. WW-645R, Westside 
Pump Station Reliability Improvements, in the amount of $48,328,300, with a duration 
of 1,020 consecutive calendar days (approximately two years and 10 months), to the 
responsible bidder that submitted the lowest responsive bid, Anvil Builders, Inc., to 
provide redundant electrical power service feeds, replacement of essential wastewater 
process mechanical and electrical equipment, ancillary structural, ventilation, plumbing 
and instrumentation and control improvements, as well as construction of a new | 
electrical building. This action constitutes the Approval Action for the project for the 
purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (How) 


24. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, February 23, 2021 


1:30 P.M. 
(Approved March 9, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:32 PM. 


2. Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary stated that items 5, 14 and 19 were removed from the 
agenda. She noted the reason for Closed Session being heard first on the agenda and 
then read items to be heard during Closed Session prior to calling for public comment. 


Commissioner Paulson arrived at 1:36 PM. 


3. Public comment on matters to be addressed during Closed Session 
e Francisco DaCosta asked that the Commission do the right thing and speak truth to 
power. 


4. Motion on whether to assert the attorney-client privilege regarding the matters listed 


below as Conference with Legal Counsel 
On Motion to assert the attorney-client privilege: 


Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 
The Commission entered Closed Session at 1:38 PM. 


Present in Closed Session: All items — Commissioners Maxwell, Moran, Paulson, 
Harrington and Ajami, Michael Carlin, Acting General Manager, Francesca Gessner, 
Deputy City Attorney, Eric Sandler, Chief Financial Officer, Donna Hood, Commission 
Secretary, and Lee Sayao, SFPUC IT; Item_5 — Greg Yee, SFPD, Gary Price, SFPD, 
Ramsey Williams, SFPUC IT, and Ken Salmon, SFPUC IT; Item 6 — Ellen Levin, 
SFPUC Water Enterprise, Nicholas Whipps, Deputy City Attorney; Item 7 — Steve 
Ritchie, SFPUC Water Enterprise. 





5. THREAT TO PUBLIC SERVICES OR FACILITIES — San Francisco Administrative 


Code Section. 67.10(a) and Cal. Govt. Code § 54954.5(e). San Francisco Deputy Police 
Chief Greg Yee and Gary Price, Director of IT Architecture, Operations and Safety, San 
Francisco Police Department 


6. CONFERENCE WITH LEGAL COUNSEL - Anticipated Litigation as Petitioner per 
California Government Code 54956.9(d)(4) and S.F. Admin Code 67.10(d)(2) 


7. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 


Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) 

Unlitigated Claim 

Sharon Eastman v. City and County of San Francisco 


Unlitigated File No.: 18-03043 
Date Filed: 06/20/2018 
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Proposed settlement with City to pay claimant $99,000 and claimant to release all 
claims. (Resolution 21-0025) 


8. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 


The Commission exited Closed Session at 2:54 PM. 


9. Announcement following Closed Session 
President Maxwell announced that the Commission recommended the Board of 
Supervisors resolve and settle the unlitigated claim for item #7. 


10. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 
On Motion not to disclose discussions during Closed Session: 
Ayes: Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary re-announced that items 14 and 19 were removed from the 
agenda. 
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11.Approval of the Minutes of February 5, 2021 Special Meeting and February 9, 2021 
Reqular Meeting 


No public comment. 


On Motion to approve the Minutes of February 5, 2021 Special Meeting: 
Ayes: Present: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve the Minutes of February 9, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


12. General Public Comment 


e Peter Drekmeier, Tuolumne River Trust, discussed the SFPUC’s file for petition for 
reconsideration with State Water Board to rescind water quality certification for the 
Don Pedro and La Grange Dam Projects. He expressed concern with information 
the SFPUC provided to BAWSCA to prepare their Urban Water Management Plan. 
He requested the item be agendized. He thanked President Maxwell for her 
statement regarding public comment. 

e Eileen Boken discussed Assistant General Manager Ritchie’s April 18, 2019 
presentation to SPUR (The Bay Delta and the Future of Our Water Supplies). She 
indicated there is no audio or video of the presentation and requested a hearing on 
the subject. 

e Francisco DaCosta expressed confusion with the numbering of the agenda items. 
He discussed President Maxwell's request for civility when giving public comments. 

e Thomas Busse provided written comments regarding the Swan Lake pumped hydro 
project in Southern Oregon and that it is an ideal investment for the SFPUC 
Community Choice Aggregation Program. 


13. Communications 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Sewer Inspection and Replacement Program Update 

e) Water Supply Conditions Update 
Acting General Manager (GM) Carlin responded to an inquiry from Vice President 
(VP) Moran about the scheduling of the third water workshop and the green 
infrastructure workshop. 


No public comment. 
The Commission Secretary re-announced that item 14 was removed from the agenda. 
14. Presentation by KPMG LLP, of the Audited Financial Statements of SFPUC enterprises 
for FY 2019-20, detailing and summarizing the audit process, test work and audit 


options for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy Water & 
Power Enterprise, including CleanPowerSF. 
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15. Presentation by the City’s Department of Human Resources (DHR) of the four highest 
scoring respondents to DHR’s informal solicitation from a pre-qualified pool for a firm to 
recruit candidates for the SFPUC General Manager, and possible action by the 
Commission to select a recruiting firm and authorize DHR to engage the selected firm to 
perform the recruitment for an amount not-to-exceed $100,000 and a duration of not-to- 
exceed one year. 

Kate Howard, San Francisco Department of Human Resources, briefly reviewed the 
eight steps to executive recruitment. She indicated four firms were responsive to the 
proposal: Alliance, Bob Murray, CPS-HR, and Hawkins, She indicated they all have 
experience recruiting for large urban environments, have experience and approach 
recruiting a diverse talent pool, provided additional cost amounts (if any) for stakeholder 
meetings, and provided sample recruitment brochures. She noted each firm’s 
professional service fee, fee for additional stakeholder meetings, timeline to finalist 
interviews, experience with City and County of San Francisco / utilities recruitments, 
and diversity experience. 


President Maxwell stated that both Hawkins and Alliance stood out for her, but that 
Hawkins has experience with recruitments for the San Francisco Airport and Library. 
She noted they also have recruitment for the General Manager for the Metro Water 
District in Southern California and are already in touch with those experts in the field. 
She noted Alliance does good work, but Hawkins seems more diverse with women and 
people of color. 


Commissioner Ajami agreed with President Maxwell that Hawkins’ work with Metro 
Water will be of benefit to the GM Search. 


VP Moran concurred with comments made by President Maxwell and Commissioner 
Ajami. 
Public Comment 


e Francisco DaCosta stated the headhunters do not do a good job and that the 
Commission has blindfolds. He stated there are no morality, standards or leadership. 


On Motion to select Hawkins as the firm to conduct the General Manager search: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


16. Report of the General Manager 


a) Quarterly Audit and Performance Review Report 
Charles Perl, Deputy Chief Financial Officer (CFO) presented the report. He 


indicated there are 25 audits and assessments year-to-date (36% in progress, 32% 
complete, 28% upcoming, and 4% cancelled). He reviewed audits completed and 
reports issued. CFO Perl highlighted the FY 2018-19 Wholesale Revenue 
Requirement, an annual audit required by the Water Supply Agreement with 
wholesale customers that reviews allocation of operating and capital costs to retail 
and wholesale water customers, and reviewed findings indicating the SFPUC 
concurs with findings. 
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He offered a FY 2020-21 third quarter current outlook noting performance and 
financial audits that are completing and upcoming. 


Commissioner Moran noted the audit program is necessary to maintain trust. He 
indicated the table of aging audits was missing from the report. Deputy CFO Perl 
stated that there are currently no outstanding recommendations, but that he will 
indicated if that is the case in future reports. 


Public Comment 

e Francisco DaCosta stated emphasis needs to be put on community benefits and 
he noted the Controller's audit. He discussed the increasing cost of the Sewer 
System Improvement Project. 


b) Quarterly Budget Status Report 
Laura Busch, SFPUC Budget Director, began the report noting (1) positive net 


operating results for Water and Power Enterprises and negative for Wastewater and 
CleanPowerSF, (2) personnel savings projected in the three enterprises and 
CleanPowerSF due to vacancies, (3) water debt refinancing provided debt service 
savings, (4) one-time benefit from close-out of capital/programmatic projects to 
replenish fund balance, and (5) financial results projected to exceed or meet policy 
targets for coverage and reserves. 


Director Busch reviewed FY 2020-21 Water budgetary variances — net operating 
result $0.8M; Wastewater budgetary variances — net operating results ($5.4M); 
Power budgetary variances — net operating results $15.5M; and CleanPowerSF 
budgetary variances — net operating results ($6.5M). She concluded with a summary 
of key financial rations (fund balance reserve and debt service coverage reserve) for 
each enterprise and CleanPowerSF. 





Director Busch and Eric Sandler, CFO, responded to a question from Commissioner 
Ajami as to whether the SFPUC has any idea how the changes are going to hold 
and if any forecasts have been done regarding changes in use and consumption 
given increasing work-at-home. 


Acting GM Carlin responded to a follow-up question from Commissioner Ajami as to 
whether there is strategic budget planning in the event there happens to be another 
pandemic in the next five years. CFO Sandler noted there are several organizations 
looking at regional recovery forecasts. 


Commissioner Harrington noted that CleanPowerSF Is dipping into their rate reserve 
due to PG&E’s continually changing things at the California PUC. CFO Sandler 
indicated it will be addressed at the next CleanPowerSF rate adjustment. 


Acting GM Carlin responded to a question from President Maxwell as to whether 
there is any funding in the next COVID relief package for public utilities and how it is 
dispersed. 
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President Maxwell requested that at the appropriate time the Commission receive a 
presentation on economic recovery study efforts (e.g. SF Controller, Bay Area 
Council, etc.) and implications for SFPUC consumption forecast. 


No public comment. 


c) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 
Acting GM Carlin stated staff are working to move forward and for the third workshop 
on water supply and demand. 


No public comment. 


d) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


17. New Commission Business 
Commissioner Ajami requested staff prepare a memorandum as to the status of the bill 
before the California Legislature regarding the statewide water affordability assistance 
program. 


No public comment. 


VP Moran and Commissioner Harrington requested that item 18b be pulled for 
discussion. 


18. Consent Calendar: 


a) Approve the award ofa five-year lease to Dorian 230, Inc., a California 
corporation, with a financial guarantee by affiliate Harman Management 
Corporation, a Utah corporation, for use of an approximately 2,848 square-foot 
restaurant building plus common areas at 950 El Camino Real, in Millbrae, 
California, at_an initial annual Base Rent of $129,600 ($10,800 per month). The 
proposed lease includes two one-year conditional options to extend the lease 


term, for a total potential lease term of seven years and total potential revenue 
of $952,991. (Resolution 21-0026) 


No public comment. 


On Motion to approve Consent Item 18a: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


b) Approve Amendment No. 1 to Agreement No. PRO.0049, High Efficiency Toilet 
Direct Install Program, with Bottom Line Utility Solutions, to provide 
replacement of inefficient toilets and other plumbing devices with high- 
efficiency models for residential customers in the San Francisco Public Utilities 
Commission’s retail service area; and authorize the General Manager to 
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execute this amendment, increasing the agreement duration by four years, for 
a total duration of eight years, with no change to the agreement amount. (21- 
0027) 

Steve Ritchie, AGM Water, stated the request is for a time extension only. He 
indicated there are funds remaining and there is more market for toilet 
replacement. 


Commissioner Harrington noted is affection for the program and that it combines 
conservation with equity. He expressed concern that the program will end with 
money remaining and wants to ensure that everything possible has been done to 
install as many toilets as possible. He noted the possibility of adding additional 
money to the program if there is need. He discussed the availability of SFPUC 
grant and rebate programs and noted who qualifies for those programs. 


AGM Ritchie indicated that due to the length of time the program has been in 
existence, market penetration is high. 


Julie Ortiz, Project Manager, stated they are always looking for opportunity to 
install additional toilets. She noted the citywide saturation rate for efficient toilets is 
at approximately 80% but there is opportunity with the remaining 20% . 


Ms. Ortiz responded to a question from VP Moran as to whether the vendor is 
capable of the work of doubling the number of installations in the next increment 
and asked if there were any obstacles faced during the first phase. 


Ms. Ortiz responded to a question from Commissioner Ajami regarding penetration 
with multi-family, small commercial business and restaurants, and if program 
mapping has been conducted for data tracking. President Maxwell requested to 
see the tracking information. 


Commissioner Harrington stated that if funds run out prior to the end of the need, 
that staff return to the Commission to request additional funding. 


Acting GM Carlin noted that water rebates are taxable, and that staff have been 
working with a national coalition to get it into a stimulus program and make it 
attractive to a broader audience. 


Public Comment 

e Francisco DaCosta stated that clean water shouldn't be used fo flush toilets. He 
aSked for a report on water pipeline upgrades and stated that a needs 
assessment should be conducted on leaky pipes. 


On Motion to approve Consent Item 18b: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary re-announced that item 19 was removed from the agenda. 
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19. Adopt revisions to the San Francisco Public Utilities Commission Contract Delegation 
Matrix previously adopted by the Commission in 2009 per Resolution No. 09-0017 (1) 
delegating authority to the General Manager to directly award, execute, and amend 
certain types of contracts, grants, and other agreements, and (2) establishing rules for 
which types of Commission actions on contracts, grants and other agreements are 
heard on the Commission’s Consent Calendar versus the Reqular Calendar. 


20. Authorize the General Manager to execute a “Pilot Project Memorandum of 
Understanding” with the Modesto Irrigation District (MID), Turlock Irrigation District 
(TID), and United States Fish and Wildlife Service regarding the parties’ intention for 
cooperation and funding of early implementation of habitat improvement projects on 
the lower Tuolumne River prior to issuance of a new Federal Energy Regulatory 
Commission license for the Don Pedro Project and an original license for the La 
Grange Project; and delegate authority to the General Manager to negotiate and enter 
into a separate agreement with MID and TID in an amount not-to-exceed $1,500,000 
to fund planning and design only of potential habitat improvement projects and return 
to Commission following completion of environmental review for potential authorization 
to construct any such projects. (Resolution 21-0028) 

Ellen Levin, Deputy Manager, Water, introduced the item. She responded to questions 
from VP Moran (1) what are the anticipated implementation actions, (2) what is the 
timeline for actions, and (3) what is the expectation as to additional flow levels that will 
be required to make the test meaningful. 


Commissioner Moran noted that the Commission has been on record for a couple years 
looking for early implementation of some of the projects included in the Voluntary 
Agreement and that time is running out for early implementation. He noted outcomes 
from the workshops as to whether predator control works. He expressed support for a 
pilot test and requested that flows not be taken off the table. 


Commissioner Moran read two proposed to amendments to the resolution, to be 
inserted before the last resolved clause: 


1. FURTHER RESOLVED, That this Commission urges the parties to proceed with 
a sense of urgency; and be it 

2. FURTHER RESOLVED, That this Commission urges the parties to size 
proposed projects and to provide appropriate related flows so as to ensue a 
robust and meaningful test of proposed actions; and be it 


Public Comment 

e Tom Francis, BAWSCA Water Resources Manager, expressed support for the item. 
He indicated BAWSCA member agencies rely on the San Francisco Regional Water 
System to provide a majority of their water supply and that securing the new FERC 
license is critical to maintaining that supply. Full written comments were provided. 

e Peter Drekmeier, Tuolumne River Trust, expressed appreciation for Commissioner 

Moran’s comments, to staff for moving the item forward, and to BAWSCA for their 

support. He discussed the SFPUC’s $2M contribution to the Dos Rios Project. He 

discussed an early implementation project. 
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On Motion to approve the proposed amendments to Item 20: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve Item 20 as amended: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


21. Approve the General Manager’s February 8, 2021 determination under San Francisco 
Administrative Code Section 6.23(c)(1) that neither further outreach efforts nor removal 
or modification of certain requirements in the contract_would likely result in contractors 
submitting responsive bids for Contract No. DB-121R2, Moccasin Powerhouse 
Generator Rehabilitation Project, and authorize the General Manager to negotiate an 
agreement with any qualified firm(s), and if such negotiations are successful, to return 


to Commission for authority execute such agreement. (Resolution 21-0029) 
Greg Lyman, Construction Contract Manager, introduced the item and requested 


approval. In response to a question from President Maxwell, Mr. Lyman indicated two of 
the most outstanding issues are indemnification and limited liability, which he briefly 
discussed. 


AGM Ritchie responded to a question from President Maxwell as to whether there Is a 
“Plan B” and whether there is a back-up generator available. 


No public comment. 


On Motion to approve Consent Item 21: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


22. Authorize the General Manager to execute a Project Partnership Agreement with the 
Army Corps of Engineers (ACOE) for the construction of the Ocean Beach Beneficial 
Use of Dredged Materials Project to place sand dredged from the San Francisco Main 
Shipping Channel against the bluff along a 3,000-foot stretch of Ocean Beach south of 
Sloat Boulevard, for an amount not-to-exceed $2,800,000 and a duration of two years. 
This action constitutes the Approval Action for the project for the purposes of CEQA, 
pursuant to Section 31.04(h) of the San Francisco Administrative Code. (Resolution 
21-0030) 

Anna Roche, Project Manager, indicated this is a three-phase project, one of which is a 
partnership with the ACOE to design and construct or place dredged materials from the 
San Francisco main shipping channel at Ocean Beach between Sloat Boulevard and 
Fort Funston. She stated the design portion on March 18, 2018 via Resolution 18-0040, 
and that work is complete. 


Commissioner Moran noted that this project has been in the works for over 10 years 
and that it is good to see it come fo fruition. 


Ms. Roche responded to a question from Commissioner Moran as to the frequency 
required for sand replacement; a question from President Maxwell as to the other phase 
and what happens if there is a large storm; and a question from Commissioner Ajami as 
to options if a seawall is not wanted. 
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Public Comment 

e Eileen Boken noted when the Monterey Bay National Marine Bay Sanctuary was 
established the waters off Ocean Beach were designated as an exclusion area 
(donut hole). She discusses the reasons for the exclusion and related issues. 


On Motion to approve Consent Item 22: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


23. Approve the plans and specifications, and award Contract No. WW-645R, Westside 
Pump Station Reliability Improvements, in the amount of $48,328,300, with a duration 
of 1,020 consecutive calendar days, to the responsible bidder that submitted the 
lowest responsive bid, Anvil Builders, Inc., to provide redundant electrical power 
service feeds, replacement of essential wastewater process mechanical and electrical 
equipment, ancillary structural, ventilation, plumbing and instrumentation and control 
improvements, as well as construction of a new electrical building. This action 
constitutes the Approval Action for the project for the purposes of CEQA, pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. (Resolution 21-0031) 
Brian Carlomagno, Project Manager, discussed the contract and indicated that contract 
completion is weather dependent and delay in contract award may jeopardize critical 
sequencing necessary to complete work during dry weather while the pump station 
remains in operation. He indicated the original contract, WW-645, was bid in December 
2018 and was cancelled due to bids received being significantly over the engineer's 
estimate. He stated a Request-for-Qualification’s was advertised in January 2020 with 
10 applications received and pre-qualification of eight applicants. He indicated a 
Request-for-Bids was opened on November 10, 2020 with three of the eight pre- 
qualified firms submitting bids: Thompson Builders Corporation, Anvil Builders 
Incorporated, and Western Water Constructors. 


He noted that after the bids, protest letters against Thompson Builders were received 
from Anvil Builders and Western Water Constructors protesting that Thompson Builders 
was non-responsive to the Contract Monitoring Division’s (CMD) Local Business 
Enterprise (LBE) requirements. Anvil Builders also alleged that Thompson Builders 
failed to comply with SFPUC’s procedures for substitution. Mr. Carlomagno stated that 
Thompson Builders provided a response to the protests. He indicated that after the 
SFPUC made multiple requests for supporting information from Thompson Builders, the 
CMD was unable to make a clear determination on Thompson’s LBE subcontracting 
participation requirements. He stated that CMD determined that Thompson Builders’ bid 
was non-responsive for failing to meet the good-faith outreach requirements. 


Mr. Carlomagno indicated a protest letter was also received against Anvil Builders from 
Wester Water Constructors protesting that Anvil’s bid was non-responsive to the 
minimum qualifications. Mr. Carlomagno indicated that Anvil Builders provided response 
to the protest letter. After the review of the protest response and rebuttal, CMD, in 
consultation with the City Attorney’s Office, denied the protest and determined that Anvil 
Builders was the responsible bidder submitting the lowest bid. He stated that staff 
recommends contract be award to Anvil Builders. 
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Commissioner Moran noted that Thompson Builders provided a letter prior to the last 
meeting as well as prior to the meeting of today, claiming that Anvil Builders also did not 
meet the good-faith effort standard. He noted a letter was received from CMD stating 
that Anvil Builders and Thompson Builders were asked for supplemental information at 
the same time and that Thompson Builders did not able to come up with more 
information than Anvil Builders. In response to a question from VP Moran as to whether 
the issues has been resolved and that Anvil Builders did not receive any disparate or 
preferential treatment, Tyson Arbuthnot, Deputy City Attorney, stated that it is the 
conclusion of the City Attorney’s Office that the CMD acted appropriately and based on 
its representations that it did go back and make Anvil Builders confirm that it complied 
with the good-faith outreach requirements of the RFP. 


Deputy City Attorney Arbuthnot responded to a follow-up from Commissioner Moran 
that there was a suggestion that supplemental info provided by Anvil was provided “after 
the fact” and asked if the City Attorney had an opinion. Mr. Arbuthnot responded he had 
not seen the recent letter or allegations. Romulus Asenloo, Director, CMD, stated that 
all submitted letters were reviewed by CMD and that they stand by their determination 
that Anvil Builders was compliant and that based upon the fact log, phone logs and 
time-stamped logs there was no reason not to believe the information as submitted. 


Mr. Romulus responded in the affirmative to a question from President Maxwell that all 
information was received in a timely manner. 


President Maxwell noted it is an involved process and that it is obligation of the 
Commission to obtain information. 


Commissioner Paulson noted the need to rely on staff ability to do their job and to trust 
their work. 


Public Comment 

e Paul Thompson, Thompson Builders, indicated a letter was submitted earlier in the 
day. He requested that the Commission, in the interest of fairness and transparency, 
delay the award of the contract. He stated that the contract is significant, and that 
Thompson Builders was the low bid. He indicated Thompson submitted a freedom of 
information request on February 5 for Anvil’s bid documents and noted documents 
were received on February 17 but critical information was withheld from request. 
They submitted another request for omitted information which was received on 
February 22. He indicated they provided a response and asked that the Commission 
be transparent and forthright. 

e Kevin Esperger, Anvil Builders, stating that there is no discussion regarding the 
determination of a non-responsive bid by Thompson Builders, due to their lack of 
inadequate good faith, and lack of meeting LBE requirements. He stated Anvil 
Builders made the LBE requirements and Thompson Builders did not meet LBE 
requirement goals. He indicated they are experienced and knowledgeable in the 
process. 
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In response to a question from Commissioner Harrington, Jason Chow, CMD, confirmed 
that Anvil Builders met the LBE goals all along. 


On Motion to approve Consent Item 23: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


24. Adjournment 
President Maxwell adjourned the meeting at 5:05 PM 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0026 


WHEREAS, The City and County of San Francisco (City), through the SFPUC, 
owns an approximately 15.35-acre parcel located at 900-1000 El Camino Real in 
Millbrae, California (SFPUC Property). The SFPUC Water Enterprise uses a portion of 
the SFPUC Property (Millbrae Yard) for administrative and engineering offices, 
equipment and vehicle staging, automobile and trade shops, a water quality laboratory, 
and a 24-hour dispatch center; and 


WHEREAS, In 1984, the City, through the SFPUC, entered into a 40-year lease 
(1984 Lease) with Orchard Supply Hardware Corporation (OSH)’s predecessor-in 
interest, for the construction and operation of an approximately 35,962 square-foot retail 
store, plus an adjacent fenced yard, loading dock area, and a common area parking lot 
(OSH Premises) on a portion of the SFPUC Property; and 


WHEREAS, In 1992, OSH subleased a portion of the site to Harman 
Management Corporation (Harman Sublease) under which Harman built the existing 
restaurant building (the Restaurant Premises); and 


WHEREAS, The 1984 OSH Lease was terminated as of March 31, 2019 and the 
Harman Sublease was assigned to the City, through the SFPUC, through an Amendment 
to, and Assignment and Novation of Ground Sublease dated April 30, 2019 (Sublease, 
Novation). The Harman Sublease continues on a month-to-month basis; and 


WHEREAS, In August 2019, the SFPUC issued two Requests For Proposals 
(RFPs), one for the OSH Premises and one for the Restaurant Premises; and 


WHEREAS, The SFPUC received one proposal in response to the RFP for the 
OSH Premises and on October 13, 2020, by Resolution No. 20-0213, this Commission 


awarded a new five-year lease, with three one-year options to extend, for the OSH | 


Premises to Central Network Retail Group, a Delaware limited liability company doing 
business as Outdoor Supply Hardware; and 


WHEREAS, The SFPUC received no proposals in response to the RFP for the 
Restaurant Premises; and 


WHEREAS, SFPUC staff, after consultation with retail real estate agents, 
appraisers and the SFPUC’s professional real estate consultant, determined that re- 
issuance by the SFPUC of the RFP for the Restaurant Premises would be unlikely to 
produce new bidders or a more advantageous bid due to the desired five-year term and 
currently declining revenue trends in the industry; and 


WHEREAS, Harman’s California affiliate, Dorian 230, Inc. (Dorian), 
subsequently approached SFPUC staff about entering into a new lease, and SFPUC staff 
and Dorian then began negotiating a new proposed lease; and 


WHEREAS, The City, through the SFPUC, and Dorian, negotiated a five-year 
lease (Dorian Lease), which provides for a $129,800 annual Base Rent for a total Base 
Rent revenue of $648,000 over the first five-years with two, one-year options to extend. 
The total revenue to SFPUC would be $952,991.10 over seven years if Dorian exercises 
both options to extend the Term; and 


WHEREAS, The proposed transaction represent fair market rent based on 
comparable transactions in the area and staff research conducted with the retail brokerage 
community; and 


WHEREAS, Under the proposed Dorian Lease, Harman Management 
Corporation will guarantee Dorian’s financial obligations; and 


WHEREAS, The Dorian Lease includes two conditional extension options for one 
year each, subject to the SFPUC ’s right to terminate, for a total potential term of seven 
years; and 


WHEREAS, The Dorian Lease does not constitute a project under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378 because there would be no 
physical change in the environmen; now, therefore, be it 


RESOLVED, That this Commission hereby approves the terms and conditions of 
the Dorian Lease; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC Acting General Manager to execute the Dorian Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and 
authorizes all actions heretofore taken by any City official in connection with the Dorian 
Lease; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC 
Acting General Manager to enter into any amendments or modifications to the Dorian 
Lease, including without limitation, the exhibits, that the General Manager determines, in 
consultation with the City Attorney, are in the best interest of the City, do not materially 
increase the obligations or liabilities of the City or decrease the benefits to the City, are 
necessary or advisable to effectuate the purposes and intent of the Dorian Lease or this 
resolution, and are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of February 23, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0027 


WHEREAS, On September 13, 2016, by Resolution No. 16-0179, this Commission 
awarded Agreement No. PRO.0049, High Efficiency Toilet Direct Install Program, and 
authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) to 
negotiate and execute a professional services agreement in an amount not-to-exceed $4,000,000 
and with a duration of four years, with Bottom Line Utility Solutions (BLUS); and 


WHEREAS, Amendment No. | is being requested to increase the agreement duration by 
four years, to continue to provide replacement of inefficient toilets and other plumbing devices 
with high-efficiency models for residential customers in the SFPUC’s retail service area, 
increasing the agreement duration to eight years, with no change to the agreement amount; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) sub consulting requirement of 16% for this agreement, and BLUS committed 
to a LBE sub consulting participation of 21.6% with their proposal, and this remains unchanged; 
and 


WHEREAS, Funds for this agreement are available from Water Enterprise, Water 
Conservation operating budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Water 
Enterprise-funded Agreement No. PRO.0049, High Efficiency Toilet Direct Install Program, 
with BLUS, to continue to provide replacement of inefficient toilets and other plumbing devices 
with high-efficiency models for residential customers in the SFPUC’s retail service area; and be 
it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1, extending the agreement duration by four years, for a total duration 
of eight years, with no change to the agreement amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting February 23, 2021. 


pllorna Med 


Secretary, Public Utilities Commission 


— 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0028 


WHEREAS, The SFPUC has worked with the Modesto and Turlock Irrigation Districts 
(the Districts) and the United States Fish and Wildlife Service (USFWS) during the Federal 
Energy Regulatory Commission (FERC) relicensing process for the Don Pedro Project and 
licensing process for the La Grange project to develop mutually-acceptable license conditions 
and proposed habitat improvement projects that will support positive outcomes for Tuolumne 
River fisheries and natural resources while meeting the instream flow, water supply, and flood 
control requirements of the Districts and the SFPUC: and 


WHEREAS, The USFWS. submitted modified license conditions and _habitat- 
improvement projects to FERC in a letter dated October 1, 2018 that had been agreed to amongst 
the SFPUC, Districts and USFWS. Additionally, the Districts presented detailed descriptions of 
specific proposed Tuolumne River habitat improvement projects to FERC in a letter dated 
August 15, 2019; and 


WHEREAS, The types of habitat-improvement projects proposed in these letters and that 
may be advanced through the Pilot Project Memorandum of Understanding (MOU) between 
SFPUC, the Districts and USFWS include spawning habitat improvements, floodplain habitat 
improvements, riparian restoration, improved connectivity between river channel and adjacent 
floodplains, slough development, improvements to in-channel structural complexity, and woody 
material installation and replacement; and 


WHEREAS, The Pilot Project MOU presented to the Commission at its February 23, 
2021 meeting and on file with the Commission Secretary memorializes the intent of the SFPUC, 
the Districts, and USFWS (the Parties) to cooperate in advancing proposed pilot habitat 
improvement projects that the Parties may choose to plan, design, implement, or construct in the 
future prior to the issuance of FERC licenses for the Don Pedro and La Grange Projects; and 


WHEREAS, The MOU would take effect at the time all Parties have executed the MOU 
and end at the time FERC issues a new license for the Don Pedro Project and original license for 
La Grange Project; and 


WHEREAS, The MOU states that the Districts and SFPUC have conceptually proposed 
to provide collectively a total of $4,000,000 in capital contributions to fund any habitat 
improvement project(s) that may be voluntarily undertaken prior to issuance of a FERC license, 
pending and subject to future consideration and approval by their respective governing bodies 
but the MOU itself does not commit SFPUC to any funding contributions; and 


WHEREAS, The General Manager seeks authorization to enter into a separate funding 
agreement with the Districts whereby SFPUC would contribute up to $1.5 million for planning 
and design only of proposed habitat improvement project(s); and 


WHEREAS, The proposed pilot projects could result in physical changes to the 
environment, and may require the Parties to prepare environmental documents in accordance 
with the California Environmental Quality Act (“CEQA”) and/or other applicable law prior to 
determining whether to proceed with any of the pilot projects. Nothing in this MOU commits the 
Parties to approve or carry out any pilot project that is subject to CEQA. The Parties’ decisions 
to approve any of these pilot projects are subject to the requirement that the Parties shall have 
completed any required environmental review prior to approving a proposed pilot project. In 
considering any proposed pilot project, the Parties retain absolute discretion to: (1) make such 
modifications to any of the proposed pilot projects as may be necessary to mitigate significant 
environmental impacts; (2) select feasible alternatives to the proposed pilot projects that avoid 
significant adverse impacts; (3) require the implementation of specific measures to mitigate the 
significant adverse environmental impacts as part of the decision to approve the pilot projects; 
(4) balance the benefits of the proposed pilot projects against any significant environmental 
impacts before taking final actions to approve the proposed pilot projects if such significant 
impacts cannot otherwise be avoided; or (5) determine not to proceed with the proposed pilot 
projects; and 


WHEREAS, The requested allocation of $1.5 million is for planning and design activities 
only with the Districts, and prior to implementation of any pilot projects, this Commission would 
review and consider complete CEQA documents and/or determinations; and 


WHEREAS, Funds for the separate planning and design agreement to be negotiated with 
the Districts will be available at the time of execution of the agreement from Hetch Hetchy 
Water and Power operations budget (Non-personnel services: Payments to other governments): 
now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute the Pilot Project Memorandum of 
Understanding with the Modesto Irrigation District, Turlock Irrigation District and United States 
Fish and Wildlife Service in the form on file with the Commission Secretary with a total duration 
to last until FERC issues a new license for the Don Pedro Project and an original license for the 
La Grange Project; and be it 


FURTHER RESOLVED, That this Commission urges the parties to proceed with a sense 
of urgency; and be it 


FURTHER RESOLVED, That this Commission urges the parties to size proposed 
projects and to provide appropriate related flows so as to ensure a robust and meaningful test of 
proposed actions; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
in consultation with the City Attorney, to negotiate and enter into a separate agreement with the 
Districts for SFPUC to contribute an amount not-to-exceed $1,500,000 for planning and design 
only of potential habitat improvement projects contemplated under the Pilot Project MOU. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 23, 2021 


Worm Abtod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0029 


WHEREAS, Hetch Hetchy 10-year Capital Improvement Program-funded, Contract No. 
DB-121R2, Moccasin Powerhouse Generator Rehabilitation Project, was advertised for the third 
time on October 30, 2020; and 


WHEREAS, The Engineer’s Estimate is $32,300,000 for this construction contract work 
to replace and rehabilitate two generators at Moccasin Powerhouse; and 


WHEREAS, The contract duration is 1,453 consecutive calendar days; and 
WHEREAS, One bid was received and opened publicly on February 4, 2021; and 


WHEREAS, SFPUC staff reviewed the single bid for responsibility and responsiveness 
and rejected the bid as non-responsive; and 


WHEREAS, Pursuant to San Francisco Administrative Code, Chapter 6.23(c)(1), in a 
memorandum dated February 8, 2021 on file with the Commission Secretary, the General Manager 
determined that neither further outreach nor removal or modification of certain requirements in the 
Contract would likely result in contractors submitting responsive bids for Contract No. DB-121R2: 
and 


WHEREAS, Pursuant to Chapter 14B of the San Francisco Administrative Code, due to 
the specialized nature of this work, the Contract Monitoring Division (CMD) has waived 
subcontracting goals for this project; and 


WHEREAS, Funds are available from Project No. 10014086, Moccasin Powerhouse and 
GSU Rehabilitation, which is part of the Hetch Hetchy Enterprise FY 2021-2030 Ten- Year Capital 
Improvement Program budget; and 


RESOLVED, That this Commission hereby approves the General Manager’s 
determination under Section 6.23(c)(1) of the San Francisco Administrative Code as set forth in 
his memorandum dated February 8, 2021 that neither (A) further outreach efforts nor (B) removal 
or modification of certain contract requirements would likely result in receipt of any responsive 
bids for Contract No. DB-121R2, Moccasin Power Generator Rehabilitation Project and that doing 
so would not be in the City’s best interest; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
pursuant to Administrative Code Section 6.23(c)(1), to negotiate a Design Build Agreement with 
any qualified design-builder for Hetch Hetchy Water and Power’s Hetchy System Improvement 
Program-funded Contract No. DB-121R2, Moccasin Power Generator Rehabilitation Project, and 
if such negotiations are successful, to return to this Commission to seek authority to enter into such 
contract. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 23, 2021. 


pllornr Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0030 


WHEREAS, The SFPUC, in concert with other City departments, is developing a long 
term master plan for protecting Ocean Beach and wastewater infrastructure from the effects of 
beach erosion and rising sea levels; and 


WHEREAS, An important element of the Ocean Beach Master Plan is the opportunity to 
use sand dredged from shipping channels to replenish sand at Ocean Beach; and 


WHEREAS, Section 204 of the Water Resources Development Act of 1992 authorizes the 
Secretary of the Army to use sediment obtained in the construction, operation or maintenance of 
an authorized Federal water resources project (in this case, the San Francisco Bay Shipping 
Channel) for the Ocean Beach Beneficial Use of Dredged Materials Project (“Project”); and 


WHEREAS, On March 13, 2018, by Resolution No. 18-0040, this Commission approved 
an agreement with the Army Corps of Engineers (ACOE) for design of the Project, in an amount 
not to exceed $280,000 for SFPUC’s contribution: and 


WHEREAS, The SFPUC and ACOE now desire to enter into a Project Partnership 
Agreement between the ACOE and SFPUC for Design and Construction of the Ocean Beach 
Beneficial Use of Dredged Materials Project (Agreement), a copy of which is on file with the 
Commission Secretary; and 


WHEREAS, Entering into the Agreement for the Project with the ACOE will reduce the 
financial burden to the San Francisco Public Utilities Commission and its ratepayers to protect 
Ocean Beach and critical wastewater infrastructure from chronic erosion; and 


WHEREAS, Under the Agreement, the ACOE total cost of construction is anticipated to 
not exceed $8,000,000, and the SFPUC’s share of the construction services is 35% of total costs, 
which is approximately $2,800,000; and 


WHEREAS, On February 9, 2021, under Case Number 2020-009324ENV, the Planning 
Department determined that this project is categorically exempt from the California 
Environmental Quality Act (CEQA) Section 15304, Class 4; and 


WHEREAS, The duration of the Agreement is two years; and 
WHEREAS, Funds for this Project Partnership Agreement will be available at the time of 


execution of the Agreement from Project No. CWWFACO1 — Ocean Beach Climate Change 
Adaptation Project; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute the Project Partnership Agreement with the 
Army Corps of Engineers in substantially the same form as on file with the Commission Secretary, 
for the construction of the Ocean Beach Beneficial Use of Dredged Materials Project to place sand 
dredged from the San Francisco Main Shipping Channel against the bluff along a 3,000-foot stretch 
of Ocean Beach, for an amount not-to-exceed $2,800,000 and with a total duration of two years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 23, 2021. 


pllorna Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0031 


WHEREAS, Wastewater Enterprise (WWE), Sewer System Improvement Program 
(SSIP)-funded Contract No. WW-645R, Westside Pump Station Reliability Improvements, was 
advertised on September 8, 2020; and 


WHEREAS, The Engineer’s Estimate is $50,000,000 for this construction contract work 
to provide redundant electrical power service feeds, replacement of essential wastewater process 
mechanical and electrical, equipment, ancillary structural, ventilation, plumbing and 
instrumentation and control. improvements, as well as construction of a new electrical building; 
and 


WHEREAS, The contract duration is 1,020 consecutive calendar days; and 


WHEREAS, Three (3) bids were received and opened publicly on November 10, 2020; 
and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Anvil Builders, Inc. as the 
responsible bidder that submitted the lowest responsive bid; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subcontracting 
requirement of 15% for this contract, and the contractor committed to an LBE subcontracting 
participation of 15.91% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within 2 weeks of the date of the Commission award; failure of the 
bidder to obtain compliance certification from CMD may result in award of the contract to the 
next lowest, responsible and responsive bidder, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, Funds are available from Project No. 10029736, WSS _ Reliability 
Improvements Project; and 


WHEREAS, The Bureau of Environmental Management recommended, and on April 20, 
2017 the Planning Department determined, that this project is categorically exempt from the 
CEQA Guidelines under Section 15301(Existing Facilities) and this action constitutes the 
Approval Action for the project for the purposes of CEQA, pursuant to Section 31.04(h) of the 
San Francisco Administrative Code; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards WWE, SSIP-funded Contract No. WW-645R, Westside Pump Station Reliability 
Improvements, in the amount of $48,328,300, with a duration of 1,020 consecutive calendar days 


(approximately two years and ten months), to the responsible bidder that submitted the lowest 
responsive bid, Anvil Builders, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 23, 2021. 


plone Mtoe 


Secretary, Public Utilities Commission 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, February 23, 2021 


1:30 P.M. 
(Approved March 9, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:32 PM. 


2. Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary stated that items 5, 14 and 19 were removed from the 
agenda. She noted the reason for Closed Session being heard first on the agenda and 
then read items to be heard during Closed Session prior to calling for public comment. 


Commissioner Paulson arrived at 1:36 PM. 


3. Public comment on matters to be addressed during Closed Session 
e Francisco DaCosta asked that the Commission do the right thing and speak truth to 
power. 


4. Motion on whether to assert the attorney-client privilege regarding the matters listed 


below as Conference with Legal Counsel 
On Motion to assert the attorney-client privilege: 


Ayes. Maxwell, Moran, Paulson, Harrington and Ajami 
The Commission entered Closed Session at 1:38 PM. 


Present in Closed Session: All items — Commissioners Maxwell, Moran, Paulson, 
Harrington and Ajami, Michael Carlin, Acting General Manager, Francesca Gessner, 
Deputy City Attorney, Eric Sandler, Chief Financial Officer, Donna Hood, Commission 
Secretary, and Lee Sayao, SFPUC IT; Item 5 - Greg Yee, SFPD, Gary Price, SFPD, 
Ramsey Williams, SFPUC IT, and Ken Salmon, SFPUC IT; Item 6 — Ellen Levin, 
SFPUC Water Enterprise, Nicholas Whipps, Deputy City Attorney; Item _7 — Steve 
Ritchie, SFPUC Water Enterprise. 





5. THREAT TO PUBLIC SERVICES OR FACILITIES — San Francisco Administrative 
Code Section. 67.10(a) and Cal. Govt. Code § 54954.5(e). San Francisco Deputy Police 
Chief Greg Yee and Gary Price, Director of IT Architecture, Operations and Safety, San 
Francisco Police Department 


6. CONFERENCE WITH LEGAL COUNSEL - Anticipated Litigation as Petitioner per 
California Government Code 54956.9(d)(4) and S.F. Admin Code 67.10(d)(2) 


7. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) 

Unlitigated Claim 
Sharon Eastman v. City and County of San Francisco 


Unlitigated File No.: 18-03043 
Date Filed: 06/20/2018 





Proposed settlement with City to pay claimant $99,000 and claimant to release all 
claims. (Resolution 21-0025) 


8. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019 


The Commission exited Closed Session at 2:54 PM. 


9. Announcement following Closed Session 
President Maxwell announced that the Commission recommended the Board of 
Supervisors resolve and settle the unlitigated claim for item #7. 


10. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary re-announced that items 14 and 19 were removed from the 
agenda. 
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11. Approval of the Minutes of February 5, 2021 Special Meeting and February 9, 2021 
Regular Meeting 


No public comment. 


On Motion to approve the Minutes of February 5, 2021 Special Meeting: 
Ayes: Present: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve the Minutes of February 9, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


12. General Public Comment 

e Peter Drekmeier, Tuolumne River Trust, discussed the SFPUC’s file for petition for 
reconsideration with State Water Board to rescind water quality certification for the 
Don Pedro and La Grange Dam Projects. He expressed concern with information 
the SFPUC provided to BAWSCA to prepare their Urban Water Management Plan. 
He requested the item be agendized. He thanked President Maxwell for her 
statement regarding public comment. 

e Eileen Boken discussed Assistant General Manager Ritchie’s April 18, 2019 
presentation to SPUR (The Bay Delta and the Future of Our Water Supplies). She 
indicated there is no audio or video of the presentation and requested a hearing on 
the subject. 

e Francisco DaCosta expressed confusion with the numbering of the agenda items. 
He discussed President Maxwell’s request for civility when giving public comments. 

e Thomas Busse provided written comments regarding the Swan Lake pumped hydro 
project in Southern Oregon and that it is an ideal investment for the SFPUC 
Community Choice Aggregation Program. 


13. Communications 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Sewer Inspection and Replacement Program Update 

e) Water Supply Conditions Update 
Acting General Manager (GM) Carlin responded to an inquiry from Vice President 
(VP) Moran about the scheduling of the third water workshop and the green 
infrastructure workshop. 


No public comment. 


The Commission Secretary re-announced that item 14 was removed from the agenda. 


14.Presentation by KPMG LLP, of the Audited Financial Statements of SFPUC enterprises 
for FY 2019-20, detailing and summarizing the audit process, test work and audit 
options for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy Water & 
Power Enterprise, including CleanPowerSF. 





15. Presentation by the City’s Department of Human Resources (DHR) of the four highest 
scoring respondents to DHR’s informal solicitation from a pre-qualified pool for a firm to 
recruit candidates for the SFPUC General Manager, and possible action by the 
Commission to select a recruiting firm and authorize DHR to engage the selected firm to 
perform the recruitment for an amount not-to-exceed $100,000 and a duration of not-to- 
exceed one year. 

Kate Howard, San Francisco Department of Human Resources, briefly reviewed the 
eight steps to executive recruitment. She indicated four firms were responsive to the 
proposal: Alliance, Bob Murray, CPS-HR, and Hawkins, She indicated they all have 
experience recruiting for large urban environments, have experience and approach 
recruiting a diverse talent pool, provided additional cost amounts (if any) for stakeholder 
meetings, and provided sample recruitment brochures. She noted each firm’s 
professional service fee, fee for additional stakeholder meetings, timeline to finalist 
interviews, experience with City and County of San Francisco / utilities recruitments, 
and diversity experience. 


President Maxwell stated that both Hawkins and Alliance stood out for her, but that 
Hawkins has experience with recruitments for the San Francisco Airport and Library. 
She noted they also have recruitment for the General Manager for the Metro Water 
District in Southern California and are already in touch with those experts in the field. 
She noted Alliance does good work, but Hawkins seems more diverse with women and 
people of color. 


Commissioner Ajami agreed with President Maxwell that Hawkins’ work with Metro 
Water will be of benefit to the GM Search. 


VP Moran concurred with comments made by President Maxwell and Commissioner 
Ajami. 
Public Comment 


e Francisco DaCosta stated the headhunters do not do a good job and that the 
Commission has blindfolds. He stated there are no morality, standards or leadership. 


On Motion to select Hawkins as the firm to conduct the General Manager search: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


16. Report of the General Manager 
a) Quarterly Audit and Performance Review Report 

Charles Perl, Deputy Chief Financial Officer (CFO) presented the report. He 
indicated there are 25 audits and assessments year-to-date (36% in progress, 32% 
complete, 28% upcoming, and 4% cancelled). He reviewed audits completed and 
reports issued. CFO Perl highlighted the FY 2018-19 Wholesale Revenue 
Requirement, an annual audit required by the Water Supply Agreement with 
wholesale customers that reviews allocation of operating and capital costs to retail 
and wholesale water customers, and reviewed findings indicating the SFPUC 
concurs with findings. 
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He offered a FY 2020-21 third quarter current outlook noting performance and 
financial audits that are completing and upcoming. 


Commissioner Moran noted the audit program is necessary to maintain trust. He 
indicated the table of aging audits was missing from the report. Deputy CFO Perl 
stated that there are currently no outstanding recommendations, but that he will 
indicated if that is the case in future reports. 


Public Comment 

e Francisco DaCosta stated emphasis needs to be put on community benefits and 
he noted the Controller's audit. He discussed the increasing cost of the Sewer 
System Improvement Project. 


b) Quarterly Budget Status Report 
Laura Busch, SFPUC Budget Director, began the report noting (1) positive net 


operating results for Water and Power Enterprises and negative for Wastewater and 
CleanPowerSF, (2) personnel savings projected in the three enterprises and 
CleanPowerSF due to vacancies, (3) water debt refinancing provided debt service 
savings, (4) one-time benefit from close-out of capital/orogrammatic projects to 
replenish fund balance, and (5) financial results projected to exceed or meet policy 
targets for coverage and reserves. 


Director Busch reviewed FY 2020-21 Water budgetary variances — net operating 
result $0.8M; Wastewater budgetary variances — net operating results ($5.4M); 
Power budgetary variances — net operating results $15.5M; and CleanPowerSF 
budgetary variances — net operating results ($6.5M). She concluded with a summary 
of key financial rations (fund balance reserve and debt service coverage reserve) for 
each enterprise and CleanPowerSF. 





Director Busch and Eric Sandler, CFO, responded to a question from Commissioner 
Ajami as to whether the SFPUC has any idea how the changes are going to hold 
and if any forecasts have been done regarding changes in use and consumption 
given increasing work-at-home. 


Acting GM Carlin responded to a follow-up question from Commissioner Ajami as to 
whether there is strategic budget planning in the event there happens to be another 
pandemic in the next five years. CFO Sandler noted there are several organizations 
looking at regional recovery forecasts. 


Commissioner Harrington noted that CleanPowerSF Is dipping into their rate reserve 
due to PG&E’s continually changing things at the California PUC. CFO Sandler 
indicated it will be addressed at the next CleanPowerSF rate adjustment. 


Acting GM Carlin responded to a question from President Maxwell as to whether 
there is any funding in the next COVID relief package for public utilities and how it is 
dispersed. 
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President Maxwell requested that at the appropriate time the Commission receive a 
presentation on economic recovery study efforts (e.g. SF Controller, Bay Area 
Council, etc.) and implications for SFPUC consumption forecast. 


No public comment. 


c) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 
Acting GM Carlin stated staff are working to move forward and for the third workshop 
on water supply and demand. 


No public comment. 


d) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


17. New Commission Business 
Commissioner Ajami requested staff prepare a memorandum as to the status of the bill 
before the California Legislature regarding the statewide water affordability assistance 
program. 


No public comment. 


VP Moran and Commissioner Harrington requested that item 18b be pulled for 
discussion. 


18. Consent Calendar: 

a) Approve the award ofa five-year lease to Dorian 230, Inc., a California 
corporation, with a financial guarantee by affiliate Harman Management 
Corporation, a Utah corporation, for use of an approximately 2,848 square-foot 
restaurant building plus common areas at 950 El Camino Real, in Millbrae, 
California, at an initial annual Base Rent of $129,600 ($10,800 per month). The 
proposed lease includes two one-year conditional options to extend the lease 


term, for a total potential lease term of seven years and total potential revenue 
of $952,991. (Resolution 21-0026) 


No public comment. 


On Motion to approve Consent Item 18a: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


b) Approve Amendment No. 1 to Agreement No. PRO.0049, High Efficiency Toilet 
Direct Install Program, with Bottom Line Utility Solutions, to provide 
replacement of inefficient toilets and other plumbing devices with high- 
efficiency models for residential customers in the San Francisco Public Utilities 
Commission’s retail service area; and authorize the General Manager to 
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execute this amendment, increasing the agreement duration by four years, for 
a total duration of eight years, with no change to the agreement amount. (21- 
0027) 

Steve Ritchie, AGM Water, stated the request Is for a time extension only. He 
indicated there are funds remaining and there is more market for toilet 
replacement. 





Commissioner Harrington noted Is affection for the program and that it combines 
conservation with equity. He expressed concern that the program will end with 
money remaining and wants to ensure that everything possible has been done to 
install as many toilets as possible. He noted the possibility of adding additional 
money to the program if there is need. He discussed the availability of SFPUC 
grant and rebate programs and noted who qualifies for those programs. 


AGM Ritchie indicated that due to the length of time the program has been in 
existence, market penetration is high. 


Julie Ortiz, Project Manager, stated they are always looking for opportunity to 
install additional toilets. She noted the citywide saturation rate for efficient toilets is 
at approximately 80% but there is opportunity with the remaining 20% . 


Ms. Ortiz responded to a question from VP Moran as to whether the vendor is 
capable of the work of doubling the number of installations in the next increment 
and asked if there were any obstacles faced during the first phase. 


Ms. Ortiz responded to a question from Commissioner Ajami regarding penetration 
with multi-family, small commercial business and restaurants, and if program 
mapping has been conducted for data tracking. President Maxwell requested to 
see the tracking information. 


Commissioner Harrington stated that if funds run out prior to the end of the need, 
that staff return to the Commission to request additional funding. 


Acting GM Carlin noted that water rebates are taxable, and that staff have been 
working with a national coalition to get it into a stimulus program and make it 
attractive to a broader audience. 


Public Comment 

e Francisco DaCosta stated that clean water shouldn't be used to flush toilets. He 
asked for a report on water pipeline upgrades and stated that a needs 
assessment should be conducted on leaky pipes. 


On Motion to approve Consent Item 18b: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary re-announced that item 19 was removed from the agenda. 
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19. Adopt revisions to the San Francisco Public Utilities Commission Contract Delegation 
Matrix previously adopted by the Commission in 2009 per Resolution No. 09-0017 (1) 
delegating authority to the General Manager to directly award, execute, and amend 
certain types of contracts, grants, and other agreements, and (2) establishing rules for 
which types of Commission actions on contracts, grants and other agreements are 
heard on the Commission’s Consent Calendar versus the Regular Calendar. 


20. Authorize the General Manager to execute a “Pilot Project Memorandum of 
Understanding” with the Modesto Irrigation District (MID), Turlock Irrigation District 
(TID), and United States Fish and Wildlife Service regarding the parties’ intention for 
cooperation and funding of early implementation of habitat improvement projects on 
the lower Tuolumne River prior to issuance of a new Federal Energy Requlatory 
Commission license for the Don Pedro Project and an original license for the La 
Grange Project; and delegate authority to the General Manager to negotiate and enter 
into a separate agreement with MID and TID in an amount not-to-exceed $1,500,000 
to fund planning and design only of potential habitat improvement projects and return 
to Commission following completion of environmental review for potential authorization 
to construct any such projects. (Resolution 21-0028) 

Ellen Levin, Deputy Manager, Water, introduced the item. She responded to questions 
from VP Moran (1) what are the anticipated implementation actions, (2) what is the 
timeline for actions, and (3) what is the expectation as to additional flow levels that will 
be required to make the test meaningful. 


Commissioner Moran noted that the Commission has been on record for a couple years 
looking for early implementation of some of the projects included in the Voluntary 
Agreement and that time is running out for early implementation. He noted outcomes 
from the workshops as to whether predator control works. He expressed support for a 
pilot test and requested that flows not be taken off the table. 


Commissioner Moran read two proposed to amendments to the resolution, to be 
inserted before the last resolved clause: 


1. FURTHER RESOLVED, That this Commission urges the parties to proceed with 
a sense of urgency; and be it 

2. FURTHER RESOLVED, That this Commission urges the parties to size 
proposed projects and to provide appropriate related flows so as to ensue a 
robust and meaningful test of proposed actions; and be it 


Public Comment 

e Tom Francis, BAWSCA Water Resources Manager, expressed support for the item. 
He indicated BAWSCA member agencies rely on the San Francisco Regional Water 
System to provide a majority of their water supply and that securing the new FERC 
license is critical to maintaining that supply. Full written comments were provided. 

e Peter Drekmeier, Tuolumne River Trust, expressed appreciation for Commissioner 
Moran’s comments, to staff for moving the item forward, and to BAWSCA for their 
support. He discussed the SFPUC’s $2M contribution to the Dos Rios Project. He 
discussed an early implementation project. 
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On Motion to approve the proposed amendments to Item 20: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve Item 20 as amended: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


21. Approve the General Manager’s February 8, 2021 determination under San Francisco 
Administrative Code Section 6.23(c)(1) that neither further outreach efforts nor removal 
or modification of certain requirements in the contract _would likely result in contractors 
submitting responsive bids for Contract No. DB-121R2, Moccasin Powerhouse 
Generator Rehabilitation Project, and authorize the General Manager to negotiate an 
agreement with any qualified firm(s), and if such negotiations are successful, to return 
to Commission for authority execute such agreement. (Resolution 21-0029) 

Greg Lyman, Construction Contract Manager, introduced the item and requested 
approval. In response to a question from President Maxwell, Mr. Lyman indicated two of 
the most outstanding issues are indemnification and limited liability, which he briefly 
discussed. 


AGM Ritchie responded to a question from President Maxwell as to whether there is a 
“Plan B” and whether there is a back-up generator available. 


No public comment. 


On Motion to approve Consent Item 21: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


22. Authorize the General Manager to execute a Project Partnership Agreement with the 
Army Corps of Engineers (ACOE) for the construction of the Ocean Beach Beneficial 
Use of Dredged Materials Project to place sand dredged from the San Francisco Main 
Shipping Channel against the bluff along a 3,000-foot stretch of Ocean Beach south of 
Sloat Boulevard, for an amount not-to-exceed $2,800,000 and a duration of two years. 
This action constitutes the Approval! Action for the project for the purposes of CEQA, 
pursuant to Section 31.04(h) of the San Francisco Administrative Code. (Resolution 
21-0030) 

Anna Roche, Project Manager, indicated this is a three-phase project, one of which is a 
partnership with the ACOE to design and construct or place dredged materials from the 
San Francisco main shipping channel at Ocean Beach between Sloat Boulevard and 
Fort Funston. She stated the design portion on March 18, 2018 via Resolution 18-0040, 
and that work is complete. 


Commissioner Moran noted that this project has been in the works for over 10 years 
and that it is good to see it come to fruition. 


Ms. Roche responded to a question from Commissioner Moran as to the frequency 
required for sand replacement, a question from President Maxwell as to the other phase 
and what happens if there is a large storm; and a question from Commissioner Ajami as 
to options if a seawall is not wanted. 
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Public Comment 

e Eileen Boken noted when the Monterey Bay National Marine Bay Sanctuary was 
established the waters off Ocean Beach were designated as an exclusion area 
(donut hole). She discusses the reasons for the exclusion and related issues. 


On Motion to approve Consent Item 22: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


23. Approve the plans and specifications, and award Contract No. WW-645R, Westside 
Pump Station Reliability Improvements, in the amount of $48,328,300, with a duration 
of 1,020 consecutive calendar days, to the responsible bidder that submitted the 
lowest responsive bid, Anvil Builders, Inc., to provide redundant electrical power 
service feeds, replacement of essential wastewater process mechanical and electrical 
equipment, ancillary structural, ventilation, plumbing and instrumentation and control 
improvements, as well as construction of a new electrical building. This action 
constitutes the Approval Action for the project for the purposes of CEQA, pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. (Resolution 21-0031) 


Brian Carlomagno, Project Manager, discussed the contract and indicated that contract 
completion is weather dependent and delay in contract award may jeopardize critical 
sequencing necessary to complete work during dry weather while the pump station 
remains in operation. He indicated the original contract, WW-645, was bid in December 
2018 and was cancelled due to bids received being significantly over the engineer's 
estimate. He stated a Request-for-Qualification’s was advertised in January 2020 with 
10 applications received and pre-qualification of eight applicants. He indicated a 
Request-for-Bids was opened on November 10, 2020 with three of the eight pre- 
qualified firms submitting bids: Thompson Builders Corporation, Anvil Builders 
Incorporated, and Western Water Constructors. 


He noted that after the bids, protest letters against Thompson Builders were received 
from Anvil Builders and Western Water Constructors protesting that Thompson Builders 
was non-responsive to the Contract Monitoring Division’s (CMD) Local Business 
Enterprise (LBE) requirements. Anvil Builders also alleged that Thompson Builders 
failed to comply with SFPUC’s procedures for substitution. Mr. Carlomagno stated that 
Thompson Builders provided a response to the protests. He indicated that after the 
SFPUC made multiple requests for supporting information from Thompson Builders, the 
CMD was unable to make a clear determination on Thompson’s LBE subcontracting 
participation requirements. He stated that CMD determined that Thompson Builders’ bid 
was non-responsive for failing to meet the good-faith outreach requirements. 


Mr. Carlomagno indicated a protest letter was also received against Anvil Builders from 
Wester Water Constructors protesting that Anvil’s bid was non-responsive to the 
minimum qualifications. Mr. Carlomagno indicated that Anvil Builders provided response 
to the protest letter. After the review of the protest response and rebuttal, CMD, in 
consultation with the City Attorney’s Office, denied the protest and determined that Anvil 
Builders was the responsible bidder submitting the lowest bid. He stated that staff 
recommends contract be award to Anvil Builders. 
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Commissioner Moran noted that Thompson Builders provided a letter prior to the last 
meeting as well as prior to the meeting of today, claiming that Anvil Builders also did not 
meet the good-faith effort standard. He noted a letter was received from CMD stating 
that Anvil Builders and Thompson Builders were asked for supplemental information at 
the same time and that Thompson Builders did not able to come up with more 
information than Anvil Builders. In response to a question from VP Moran as to whether 
the issues has been resolved and that Anvil Builders did not receive any disparate or 
preferential treatment, Tyson Arbuthnot, Deputy City Attorney, stated that it is the 
conclusion of the City Attorney's Office that the CMD acted appropriately and based on 
its representations that it did go back and make Anvil Builders confirm that it complied 
with the good-faith outreach requirements of the RFP. 


Deputy City Attorney Arbuthnot responded to a follow-up from Commissioner Moran 
that there was a suggestion that supplemental info provided by Anvil was provided “after 
the fact” and asked if the City Attorney had an opinion. Mr. Arbuthnot responded he had 
not seen the recent letter or allegations. Romulus Asenloo, Director, CMD, stated that 
all submitted letters were reviewed by CMD and that they stand by their determination 
that Anvil Builders was compliant and that based upon the fact log, phone logs and 
time-stamped logs there was no reason not to believe the information as submitted. 


Mr. Romulus responded in the affirmative to a question from President Maxwell that all 
information was received in a timely manner. 


President Maxwell noted it is an involved process and that it is obligation of the 
Commission to obtain information. 


Commissioner Paulson noted the need to rely on staff ability to do their job and to trust 
their work. 


Public Comment 

e Paul Thompson, Thompson Builders, indicated a letter was submitted earlier in the 
day. He requested that the Commission, in the interest of fairness and transparency, 
delay the award of the contract. He stated that the contract is significant, and that 
Thompson Builders was the low bid. He indicated Thompson submitted a freedom of 
information request on February 5 for Anvil’s bid documents and noted documents 
were received on February 17 but critical information was withheld from request. 
They submitted another request for omitted information which was received on 
February 22. He indicated they provided a response and asked that the Commission 
be transparent and forthright. 

e Kevin Esperger, Anvil Builders, stating that there is no discussion regarding the 
determination of a non-responsive bid by Thompson Builders, due to their lack of 
inadequate good faith, and lack of meeting LBE requirements. He stated Anvil 
Builders made the LBE requirements and Thompson Builders did not meet LBE 
requirement goals. He indicated they are experienced and knowledgeable in the 


process. 





In response to a question from Commissioner Harrington, Jason Chow, CMD, confirmed 
that Anvil Builders met the LBE goals all along. 


On Motion to approve Consent Item 23: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


24. Adjournment 
President Maxwell adjourned the meeting at 5:05 PM 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, March 9, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgoviv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 747 2515 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


htto://www.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689: by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://Awww.sfgov.org. 


311 Free Lanquage Assistance: $7? iit 5 148) / Ayuda gratuita con el idioma / 
BecnaTHad NoMolb nepeposyunKos / Tro giip Thong dich Mién phi / Assistance linguistique 


gratuite / ERO Sas ete / PE O04 / AIA / ar“neaias gaa’ n“sn“we“Tadlues a’ aarlaa 
“1g / Libreng tulong para sa wikang Tagalog stuaa= 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102: telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Avww.sf- planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ib 


(os 


8. 


Call to Order 
Roll Call 
Approval of the Minutes of February 23, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) CleanPowerSF Update 

) SB 222 (Water Affordability Assistance Program) & Water Ratepayer Assistance 
Advocacy 


e 


Presentation by KPMG LLP, of the Audited Financial Statements of SFPUC 
enterprises for FY 2019-20, detailing and summarizing the audit process, test work and 
audit options for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy Water 
& Power Enterprise, including CleanPowerSF. (discussion only) (Sandler/Avis) 


Report of the General Manager (discussion only) 

a) Water Supply Conditions Update 

b) Alternative Water Supply Planning Quarterly Report 

c) Hetch Hetchy Capital Improvement Program Quarterly Report 

d) Wastewater Enterprise Capital Improvement Program Quarterly Report Including 
Southeast Area Major Projects Update (1) Biosolids, (2) Headworks, and (3) 1550 
Evans Southeast Community Center 

e) Business Services Racial Equity Action Plan 

f) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


a 


>19036 


All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve Modification No. 1 to Job Order Contract, JOC-50R2, HVAC Energy 
Efficiency (C-20-License) for San Francisco, San Mateo, Santa Clara and 
Alameda Counties, with ACCO Engineered Systems, Inc., to complete ongoing 


210038 °) 


210034 


210039 


h) 
210935 


HVAC facility and asset improvements, increasing the contract duration by 
three years, for a total contract duration of five years, with no change in 
contract amount, in accordance with San Francisco Administrative Code 6.62. 
(How) 
Approve Modification No. 2 to Job Order Contract, JOC-76R, General 
Engineering (A-License) for San Francisco, San Mateo, Santa Clara and 
Alameda Counties, with Anvil Builders, Inc., to complete ongoing facility and 
asset improvements, increasing the contract amount by $2,500,000 for a total 
not-to-exceed contract amount of $7,500,000 with no change in contract 
duration, in accordance with San Francisco Administrative Code 6.62. (How) 


Accept work performed by Integra Construction Services, Inc. for Contract No. 
WD-2818, Sunol Valley Water Treatment Plant Supervisory Control and Data 
Acquisition Server Room for a total contract amount of $1,021,168, and a total 
contract duration of 652 consecutive calendar days (approximately one year 
and nine months); and authorize final payment to the contractor. (How) 


Accept work performed by Precision Engineering Inc. for Contract No. WW- 
631, Crocker Amazon/Excelsior/Ingleside Sewer Replacement and Pavement 
Renovation; approve Modification No. 5 (Final), decreasing the contract 
amount by $471,882, for a total contract amount of $10,289,753, and 
increasing the contract duration by 44 consecutive calendar days, for a total 
contract duration of 746 consecutive calendar days (approximately two years 
and one month); and authorize final payment to the contractor. (How) 


Approve an increase of 96 calendar days to the contract duration contingency 
for Contract No. WW-696, Cargo Way Flush Line; and authorize the General 
Manager to approve future modifications to the contract for a total contract 
duration of up to 536 consecutive calendar days (approximately one year and 
six months), with no change to contract amount. (How) 


Approve the plans and specifications, and award Contract No. WW-698, As- 
Needed Spot Sewer Replacement No. 41, in the amount of $8,155,118, and 
with a duration of 400 consecutive calendar days (approximately one year and 
two months), to the responsible bidder submitting the lowest responsive bid, J. 
Flores Construction Company, Inc. to replace sections of existing sewer piping, 
on an as-needed basis, at locations to be determined throughout the City of 
San Francisco. (How) 


Approve an increase of $739,624 to the contract cost contingency for Contract 
No. WW-700, As-Needed Sewer Cleaning and Inspection (FY21), with Pipe 
and Plant Solutions, Inc.; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $2,773,588, 
with no change to the contract duration. (How) 


Approve Amendment No. 1 to Agreement Nos. PRO.0114.A-D, As-Needed 
Support Services for Hetch Hetchy Water and Power, with AECOM/WRE, JV 
(PRO.0114.A), LEE Incorporated (PRO.0114.B), Mott MacDonald/Dabri JV 
(PRO.0114.C), and Stantec/JHCE, JV (PRO.0114.D), and authorize the 


General Manager to execute these amendments increasing each agreement 
amount by $2,500,000, for a total not-to-exceed amount of $7,500,000 per 
agreement, with no change to the duration of each agreement. (Ritchie) 


REGULAR CALENDAR 


10. Approve the Project Learning Partnership Grant Program and Program Rules; and 

. authorize the General Manager to solicit applications, award, and execute up to 20 

2] 0040 Project Learning Partnership Grant Program (PRO.0195(G)) grant agreements with 
qualified local community-based non-profit organizations to fund implementation of 
SFPUC-developed project based curriculum into those organizations’ existing after- 
school, out-of-school, or in-school programs for youth and young adults and provide 
paid stipends for youth participants, with a not-to-exceed grant amount of $105,000 
per grant and a duration of three years per grant, for a total program expenditure not to 
exceed $1,800,000 over the three-year period ($600,000 per year). (Ordikhani) 


11. Approve the rehabilitation of the existing Southeast Lift Station and odor control facility 
for the Southeast Water Pollution Control Plant New Headworks Facility Project; 
approve Modification No. 4 to Contract No. WW-628, Southeast Water Pollution 

210941 Control Plant New Headworks Facility Project, a Construction Manager/General 
Contractor agreement, with Sundt-Walsh Joint Venture, increasing the contract 
amount by $91,749,642, for a total contract amount of $490,251,749, with no change 
to the contract duration; and authorize the General Manager to proceed with the 
construction phase of the rehabilitation of the existing Southeast Lift Station and 
revised odor control facility. (How) 


12. Accept work performed by Azul Works, Inc. for Contract No. WD-2799, Cathodic 
Protection for 24-inch and 36-inch Diameter Steel Pipe Transmission Main of College 
210042 Hill System Phase III; approve Modification No. 1 (Final), decreasing the contract 
amount by $146,685 for a total contract amount of $693,740, and a total contract 
duration of 225 consecutive calendar days; and authorize final payment to the 
contractor. (How) 


13. Public comment on matters to be addressed during Closed Session. 


14. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 
15. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 


Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (Gessner) 


Unlitigated Claim 
21 0 0 é 3 Luis Hernandez v. City and County of San Francisco 


Unlitigated File No.: 20-01802 / Date Filed: 12/18/2020 


Proposed settlement with City to pay claimant $65,602 and claimant to release all 
claims. 


16. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 


210044 


iva: 


Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (Gessner) 


Unlitigated Claim 

Farmers Insurance Exchange a/s/o Joe Espinosa v. City and County of San 
Francisco 

Unlitigated File No.: 20-01571 / Date Filed: 01/17/2020 

Proposed settlement with City to pay claimant $60,000 and claimant to release all 
claims. 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session. 


18. 


iS) 


20: 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13" Floor 
San Francisco, CA 94102 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0032 


WHEREAS, Contractor Integra Construction Services, Inc. has completed its work for Water 
Enterprise-funded Contract No. WD-2818, Sunol Valley Water Treatment Plant supervisory 
control and data acquisition (SCADA) Server Room; and 


WHEREAS, On May 23, 2017, by Resolution No. 17-0121, this Commission awarded 
Contract No. WD-2818, Sunol Valley Water Treatment Plant SCADA Server Room, in the 
amount of $1,011,171, to the lowest, qualified responsible and responsive bidder, Integra 
Construction Services, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for December 4, 
2017, with an original schedule of 243 consecutive calendar days and the contractor completed 
the work in 652 consecutive calendar days on September 16, 2019; and 


WHEREAS, The original contract amount was for $1,011,171 and the original contract 
duration was 243 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, On July 10, 2018, by Resolution No. 18-0113, this Commission approved 
an increase of 79 calendar days to the contract duration contingency for a total contract duration 
limit of 346 consecutive calendar days, with no change to the contract amount; and 


WHEREAS, Modifications Nos. 1-4 were issued for a total of $6,600, and increasing the 
contract duration by 103 consecutive calendar days to address delays due to differing site 
conditions for the installation of an HVAC system, to complete the installation of the fire 
suppression system and interior architectural improvement work, to reconcile the remaining bid 
items and contingency allowances to reflect the actual amounts, for various electrical and 
communication system changes, and for revision of the contract duration between substantial and 
final completion milestones, for a total contract amount of $1,017,771, and a total contract 
duration of 346 consecutive calendar days; and 


WHEREAS, On April 14, 2020, by Resolution No. 20-0062, this Commission approved 
an increase of 306 consecutive calendar days to the existing contract duration contingency for a 
total contract duration limit of up to 652 consecutive calendar days, with no change to the 
contract amount; and, 


WHEREAS, Modification No. 5 was issued increasing the contract amount by $3,397 
and the contract duration by 306 consecutive calendar days to complete additional work 
associated with the start-up of the HVAC control systems and testing of the electrical and 
mechanical components, change order negotiations, and closeout deliverables, for a total contract 


amount of $1,021,168 and a total contract duration of 652 consecutive calendar days; and 


WHEREAS, The Contractor Monitoring Division has determined the contractor 
substantially compiled with the Local Business Enterprise (LBE) subcontracting requirement of 
20% for this construction contract by achieving a final LBE participation of 24.48% ; and 


WHEREAS, Funds are available from Project No. CUW2720207, Sunol Valley Water 
Treatment Plant SCADA Server Room; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed for Water 
Enterprise-funded Contract No. WD-2818, Sunol Valley Water Treatment Plant SCADA Server 
Room, for a final contract amount of $1,021,168, and a final contract duration of 652 
consecutive calendar days, and authorizes final payment to the contractor, Integra Construction 
services, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


flonan Mod, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0033 


WHEREAS, Contractor Precision Engineering Inc. has completed its work for Wastewater 
Enterprise, Renewal and Replacement Program, Public Work Pavement Renovation Program and 
San Francisco Municipal Transportation Agency--funded Contract No. WW-631, Crocker 
Amazon/Excelsior/Ingleside Sewer Replacement and Pavement Renovation; and 


WHEREAS, On December 13, 2016, by Resolution No. 16-0250, this Commission 
awarded Contract No. WW-631, Crocker Amazon/Excelsior/Ingleside Sewer Replacement and 
Pavement Renovation, in the amount of $9,711,239, to the responsible bidder, submitting the 
lowest responsive bid, Precision Engineering Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for February 27, 
2017, with an original schedule of 505 consecutive calendar days, and the contractor completed 
the contract work in 746 consecutive calendar days on March 14, 2019; and 


WHEREAS, The original contract amount was for $9,711,239 and the original contract 
duration was 505 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, On April 24, 2018, by Resolution No. 18-0068, this Commission approved 
an increase of 147 consecutive calendar days to the duration contingency, for a total revised 
contract duration of up to 702 consecutive calendar days, with no change in contract amount; and 


WHEREAS, On January 22, 2019, by Resolution No. 19-0008, this Commission approved 
an increase of 61 consecutive calendar days to the duration contingency, fora total revised contract 
duration of up to 763 consecutive calendar days; and 


WHEREAS, On July 23, 2019, by Resolution No. 19-0140, this Commission approved an 
increase of $79,273 to the cost contingency for a total revised contract amount of up to 
$10,761,635, with no change in contract duration; and 


WHEREAS, Modification Nos. | to 4 increased the contract amount by $1,050,396 and 
increased the contract duration by 197 consecutive calendar days to adjust contract quantities to 
match actual quantities completed and for additional time to complete contract work, for a total 
contract amount of $10,761,635, and a total contract duration of 702 consecutive calendar days: 
and 


WHEREAS, Modification No. 5 (Final) is being requested to decrease the contract amount 
by $471,882, and increase the contract duration by 44 consecutive calendar days, to adjust contract 
quantities to match actual quantities completed and to complete all contract work, for a total 
contract amount of $10,289,753 and a total contract duration of 746 consecutive calendar days; 
and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
substantially complied with the established Local Business Enterprise (LBE) subcontracting 
requirement of 20% for this contract by achieving a final LBE participation of 15.76%; and 


WHEREAS, Funds are available from Project Nos. 10002439, 10011899, 10031245, 
10031771; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Precision 
Engineering Inc. for WWE, R&R Program, PW Pavement Renovation Program and SFMTA- 
funded Contract No. WW-631, Crocker Amazon/Excelsior/Ingleside Sewer Replacement and 
Pavement Renovation, approves Modification No. 5 (Final), decreasing the contract by $471,882 
for a total contract amount of $10,289,753, and increasing the duration by 44 consecutive calendar 


days, for a total contract duration of 746 consecutive calendar days, and authorizes final payment 
to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


flenns Abed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0034 


WHEREAS, Wastewater Enterprise, Renewal and Replacement Program-funded, Contract 
No. WW-698, As-Needed Spot Sewer Replacement No. 41, was advertised on December 3, 2020; 
and 


WHEREAS, The Engineer’s Estimate is $9,096,275 for this construction contract work to 
replace sections of existing sewer piping, on an as-needed basis, at locations to be determined 
throughout the City of San Francisco; and 


WHEREAS, The contract duration is 400 consecutive calendar days; and 
WHEREAS, Two (2) bids were received and opened publicly on January 7, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of J. Flores Construction Company, 
Inc. as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 7% for this contract, and the contractor committed to a LBE participation of 8.52% 
with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10034814, As-Needed Spot Sewer 
Replacement No. 41; and 


WHEREAS, Approval of this contract does not constitute a project under Section 15378 
of the California Environmental Quality Act (CEQA) Guidelines because there would be no 
change in the physical environment. Individual task orders under this contract will be subject to 
environmental review under CEQA; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW- 
698, As-Needed Spot Sewer Replacement No. 41, in the amount of $ 8,155,118, for a duration of 
400 consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, J. 
Flores Construction Company, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


Mennr Meck 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0035 


WHEREAS, Following a competitive process, on May 14, 2019, per Resolution No. 19- 
0190, this Commission awarded Hetch Hetchy Water and Power-funded Agreement Nos. 
PRO.0114.A-D, As-Needed Support Services for Hetch Hetchy Water and Power, and 
authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) to 
negotiate and execute four professional services agreements, each with an amount not to exceed 
$5,000,000, and with a duration of five years, with AECOM/WRE, JV (PRO.0114.A), LEE 
Incorporated (PRO.0114.B), Mott MacDonald/Dabri, JV (PRO.0114.C), and Stantec/JHCE, JV 
(PRO.0114.D); and 


WHEREAS, Amendment No. 1 to each of the four agreements is being requested to 
increase each agreement by $2,500,000 for a total not-to-exceed amount of $7,500,000 per 
agreement, with no change to the duration of the agreements, in order to continue providing as- 
needed support services for Hetch Hetchy Water and Power; and 


WHEREAS, A Contract Monitoring Division (CMD) sub-consulting requirement of 20% 
Local Business Enterprise participation has been established for these agreements; and 


WHEREAS, Funds for these amendments will be available from Hetch Hetchy Water 
and Power Operating, Programmatic and Capital Budgets existing and future appropriations; 
now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Hetch Hetchy 
Water and Power-funded Agreement Nos. PRO.0114.A-D, As-Needed Support Services for 
Hetch Hetchy Water and Power, with AECOM/WRE, JV (PRO.0114.A), LEE Incorporated 
(PRO.0114.B), Mott MacDonald/Dabri, JV (PRO.0114.C), and Stantec/JHCE, JV 
(PRO.0114.D), and authorizes the General Manager to execute these amendments increasing 
each agreement amount by $2,500,000 for a total not-to-exceed amount for each agreement of 
$7,500,000, with no change to the duration of each agreement 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


pllonan Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0036 


WHEREAS, On March 12, 2019, by Resolution No. 19-044, this Commission approved 
the award of JOC-50R2, HVAC Energy Efficiency (C-20-License) for San Francisco, San Mateo, 
Santa Clara and Alameda Counties to ACCO Engineered Systems, Inc.; and 


WHEREAS, The contract Certification date was May 21, 2019; and 


WHEREAS, The original contract amount was for an amount not-to-exceed $5,000,000 
and the original contract duration was two (2) years; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification No. | is being requested to complete ongoing facility and asset 
improvements such as HVAC Controls/Energy Management Systems, Central Plants (Boilers, 
Chillers, Cooling Towers), Air Handlers, Air-Side and Hot & Chilled Water Distribution Systems, 
Domestic Hot Water Systems, Testing/Adjusting/Balancing and Commissioning HVAC for 
SFPUC Operations and Bureaus, increasing the contract duration by three (3) years, for a total 
contract duration of five (5) years, with no change to contract amount; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting requirement of 8% for this construction contract, and the contractor has 
committed to a LBE subcontracting participation of 10% in its bid submittal; and 


WHEREAS, Funds will be available from various SFPUC Enterprises’ Operating budget 
or Capital Project funds when Task Orders are issued; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 for JOC-50R2, 
HVAC Energy Efficiency (C-20-License) for San Francisco, San Mateo, Santa Clara and Alameda 
Counties, with ACCO Engineered Systems, Inc., increasing the contract duration by three (3) 
years, for a total contract duration of five (5) years, with no change to contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


pllorar Med 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0037 


WHEREAS, On October 9, 2018, by Resolution No. 18-0166, this Commission approved 
the award of JOC-76R, General Engineering (A-License) for San Francisco, San Mateo, Santa Clara 
and Alameda Counties to Anvil Builders, Inc.; and 


WHEREAS, The contract Certification date was November 28, 2018; and 


WHEREAS, The original contract amount was for not-to-exceed $5,000,000 and the original 
contract duration was two (2) years; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires Commission 
approval for any cumulative increase in contract amount or duration in excess of 10% of the original 
contract amount or duration; and 


WHEREAS, On July 28, 2020, per Resolution No. 20-0156, this Commission approved 
Modification No. 1 increasing the contract duration by three (3) years to complete ongoing facility 
and asset improvements, for a total contract duration of five (5) years and no change in contract 
amount; and 


WHEREAS, Modification No. 2 is being requested to complete ongoing facility and asset 
improvements such as moving, wrecking, cathodic protection, concrete, construction traffic control 
services, earthwork and paving, landscaping, pipeline, reinforcing steel, tree service, trucking and 
hauling, and well drilling for the San Francisco Public Utilities Commission’s (SFPUC) Operations 
and Bureaus, increasing the contract amount by $2,500,000, for a total contract amount of 
$7,500,000, as allowed under the San Francisco Administrative Code Chapter 6.62; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subcontracting requirement of 13% for this construction contract, and the 
contractor has committed to an LBE subcontracting participation of 13% in its bid submittal; and 


WHEREAS, Funds will be available from the Enterprises’ Operating and Capital Project 
budgets when Task Orders are issued; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 2 for JOC-76R, 
General Engineering (A-License) for San Francisco, San Mateo, Santa Clara and Alameda Counties, 
with Anvil Builders, Inc., increasing the contract amount by $2,500,000, for a total not-to-exceed 
contract amount of $7,500,000, with no change to the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0038 


WHEREAS, On July 14, 2020, per Resolution No. 20-0043, this Commission approved 
the award of SIP-funded Contract No. WW-696, Cargo Way Flush Line to JMB Construction, 
Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was July 14, 2020; and 


WHEREAS, The original contract amount was for $4,486,280 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, An increase of 96 calendar days to the contract duration contingency is being 
requested because the delay of issuance of Notice-To-Proceed due to the health order from 
COVID-19, which deferred the dry-weather only work under the contract from 2020 to 2021; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to a LBE 
participation of 22.33% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CWWSIPCSSR11, Cargo Way Box 
Sewer Odor Reduction; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 96 calendar days to 
the existing contract duration contingency for SSIP- funded Contract No. WW-696, Cargo Way 
Flush Line, for a total contract duration contingency amount of up to 136 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 536 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021 


flonan Abed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0039 


WHEREAS, On August 25, 2020, per Resolution No. 20-0180, this Commission approved 
the award of Wastewater Enterprise, Renewal and Replacement Program funded Contract No. 
WW-700, As-Needed Sewer Cleaning and Inspection (FY21) to Pipe and Plant Solutions, Inc.; 
and 


WHEREAS, The construction contract Notice-to-Proceed date was November 23, 2020; 
and 


WHEREAS, The original contract amount was for $1,849,059 and the original contract 
duration was 570 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, An increase of $739,624 to the contract cost contingency is being requested 
to perform sewer lateral inspection in advance of pending Sewer Systems Improvement Program 
(SSIP) Large Diameter Sewer Improvement contracts, with no change to the contract duration; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 10% for this contract, and the contractor committed to an LBE 
participation of 10.33% with its bid submittal; and 


WHEREAS, Funds are available from SSIP Project No. 10034718, Large Diameter 
Sewers; and 


WHEREAS, This action does not constitute a project under Section 15378 of the 
California Environmental Quality Act (CEQA) Guidelines because there would be no change in 
the physical environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $739,624 to the 
existing contract cost contingency for WWE, R&R Program- funded Contract No. WW-700, As- 


Needed Sewer Cleaning and Inspection (FY21), for a total contract cost contingency amount of up 
to $924,529; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $2,773,588, with no change to the contract 
duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021 


pllornn Mboed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 21-0040 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has identified 
workforce development and educational priorities; and 


WHEREAS, The SFPUC’s workforce development and educational strategies aim to 
expand the number of youth connecting to work and learning opportunities related to the 
SFPUC; and 


WHEREAS, The PRO.0195(G), Project Learning Partnership Grant Program, will 
expose approximately 600 youth and young adults annually to education, careers, and 
opportunities related to the utility mission and work of the SFPUC; and 


WHEREAS, The Project Learning Partnership Grant Program grants will leverage 
existing youth, development programs that provide youth and young adults from San Francisco 
with learning and career awarenéss opportunities; and 


WHEREAS, The Project Learning Partnership Grant Program Rules setting forth the 
eligibility and selection criteria and grant requirements were presented to the Commission at its 
March 9, 2021 meeting and copy of the Program Rules are on file with the Commmission 
Secretary; and 


WHEREAS, SFPUC desires authority to solicit applications for and award up to 20 grants to 
qualified local community based organizations to fund those organizations’ implementation of at 
least 20 hours per year of SFPUC-developed project based learning in their existing youth 
programming, and to fund student stipends for youth participating in the programs, with the 
grantee required to serve a minimum of 10 students per year; and 


WHEREAS, SFPUC proposes each grant will be in an amount not to exceed $105,000 
over a three year term, for a total program cost of up to $1,800,000 over the three year term; and 


WHEREAS, Funds will be available at the time of award of the grant agreements from 
the FY20-21 and FY21-22 Water, Wastewater, Hetch Hetchy Power, and CleanPower Youth 
Employment Add-backs, as well as FY20-21 and FY21-22 Wastewater and Water operating 
budgets; now, therefore, be it 


RESOLVED, That this Commission hereby approves the Project Learning Grant 
Program Rules attached hereto and on file with the Commission Secretary; and be it 


FURTHER RESOLVED, That in administering this grant program, SFPUC staff shall 
work with the SFPUC-founded Baywork initative; and be it 


FURTHER RESOLVED, That the General Manager is directed to provide the 
Commission with periodic written reports on this program, at least annually, including the names 
of organizations receiving these grants and the amounts granted, along with indicators of 
performance by the grantees; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager of the 
SFPUC to solicit applications, award, and execute up to 20 Project Learning Partnership grant 
agreements with qualified local community-based nonprofit organizations, for a maximum 
duration of three (3) years per agreement and up to $105,000 in grant funds to the grantee 
(approximately $35,000 per year) per agreement, for a cumulative amount of grant funds to be 
awarded under the Project Learning Partnership Grant Program not to exceed $1,800,000 over 
the three-year period (($600,000 per year), to provide utility educational and career awareness 
opportunities to San Francisco youth and young adults during the 2021-22, 2022-2023, and 
2023-24 fiscal years in accordance with the approved Grant Program Rules attached hereto. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of March 9, 2021. 


Secretary, Public Utilities Commission 


PROJECT LEARNING PARTNERSHIP GRANT PROGRAM (PRO.0195(G)) RULES 
(Approved March 9, 2021 by Commission Resolution No. 21-0040) 


I. Grant Program Overview and Purpose 


The Project Learning Partnership Grant Program (PRO.0195) will enable the San Francisco 
Public Utilities Commission (SFPUC) to provide grants to up to 20 community-based 
organizations to integrate SFPUC-developed project-based curriculum into those organizations’ 
existing youth programs. 


Each grant will be for a term of three years, and an amount of up to $105,000 total (or up to 
$35,000 per year). Funding levels will be determined based on the number of youths each 
grantee proposes to serve with the SFPUC-developed project-based curriculum. Please see below 
for information on tiers for different funding levels. 


The purpose of this grant program is to educate San Francisco youth and young adults about 
water, power, and sewer concepts and careers, and help them be positioned to move into utility 
careers in the future. Building on the success of previous Project Learning Partnership grant 
cycles, the grant program serves as a gateway for the next generation of environmental stewards 
to build awareness of and readiness for employment opportunities with the SFPUC. 


II. Eligibility Requirements for Grant Applicants 


Grant applicants must be 501(c)(3) non-profit organizations that serve youth and young adult 
residents of San Francisco. Grantees’ grant-funded educational programming must serve at least 
ten youth total per year and provide a minimum of 20 hours’ worth of classroom instruction per 
year. 


The SFPUC is interested in funding grantees that have demonstrated experience and competency 
serving youth and young adults ages 14-20 years old from under-served communities, including 
but not limited to those living in government-subsidized and public housing, and Environmental 
Justice Communities, as defined by: 


1) Areas disproportionately affected by environmental pollution and other hazards that can 
lead to negative public health effects, exposure, or environmental degradation. 

2) Areas with concentrations of people that are of low income, high unemployment, low 
levels of homeownership, high rent burden, sensitive populations, or low levels of 
educational attainment. 


III. Grant Deliverables 


Grantees shall utilize grant funds to implement SFPUC’s project-based learning curriculum that 
develops eco-literacy and utility career awareness in youth and young adults in San Francisco. 
Grant requirements and deliverables are: 


1. Grantee Attendance and participation in the following SFPUC Activities: 


a. Annual Grantee Program Coordinator Meeting and Training: Grantee must 
attend approximately eight (8) hours of SFPUC training each year to cover grant 
structure and objectives, and to equip grantee staff with curricula and activities 
related to the SFPUC project areas listed above. This meeting will also cover a 
timeline and necessary documentation to ensure timely payment processing; 


b. Career Resource Day: Grantee’s participating youth must attend each year an 
SFPUC-organized career resource day of approximately eight (8) hours spent 
learning about the SFPUC, utility, and City and County of San Francisco career 
pathways. SFPUC staff will establish locations, schedules, and learning objectives 
for the career resource-day; and 


c. SFPUC Exploration Day: Grantee’s participating youth must attend each year an 
SFPUC-organized Exploration Day consisting of approximately eight (8) hours of 
learning about SFPUC operations and their connection to environmental justice. 
This may include panel discussions, interactive activities for participants, tours of 
SFPUC facilities, and project-based learning on the grantee sites. SFPUC staff 
will establish locations, schedules, and learning objectives. 


2. Project-Based Learning: Each year of the grant agreement, Grantees will be required to 
implement 20 hours’ worth of project-based learning experience for the youth that it 
serves utilizing the SFPUC’s pre-designed curriculum. SFPUC will provide grantees with 
technical assistance and detailed, engaging, and age-appropriate curricula for a project- 
based learning experience. The SFPUC curricula will offer creative and engaging 
activities on water, power, and sewer concepts; environmental justice and stewardship; 
and the breadth of career pathways and opportunities within the utility sector. The 20 
hours of classroom time will be used to conduct activities, support youth research and 
investigation, and facilitate the development of a youth-led final project related to one of 
three subject areas within the SFPUC-provided curricula: (1) water-related curriculum, 
(2) power-related curriculum, and (3) wastewater-related curriculum. 


IV. Selection Process and Criteria 


Grantees will be selected through a competitive solicitation process that includes a publicly 
advertised Request for Grant Proposals (PRO.0195) and a scored evaluation process involving an 
impartial selection committee. 


Applicants will be required to submit a Written Grant Application that provides details on how 
the applicant meets the eligibility requirements and will meet the goals and objectives outlined in 
the solicitation. 


Funding levels will be awarded based on the intended number of grantee youth engaged in 
learning about SFPUC concepts and careers and other grant-related activities. Funding will be 
determined based on the specific tiers shown below; funding amounts will be uniform within 
each tier of number of youth served. 


























Number of Youth in Each Grant Grant Award per 
Program Engaged in Grant-funded Organization 
Activities | 
10-19 Up to $25,000 
20 or more | Up to $35,000 








The selection committee will be comprised of leading community members and SFPUC 
employees. The City will not include SFPUC/City staff involved with the preparation of this 
Solicitation on the selection committee. Individuals affiliated with applicant organizations, 
including those with affiliated immediate family members, are not eligible to serve on the 
selection committee. The selection committee will base its determination on its collective 
experience and knowledge of community needs, as well as the overall program goals, and the 
quality of the written grant requests. The selection committee will score applications using the 
following point scale: 


Grant Request Narrative 
Program description 
Work approach 
Target population description 
including annual number of 
participants and youth characteristics 


Alignment with SFPUC mission, 
operations, and strategic goals 
Proposer qualifications 

Program evaluation 





V. Performance Evaluation 


Grantees will be required to evaluate program performance and report on participation rates, 
engagement strategies, and the overall impact of programs on participating youth and young 
adults. Each grant year, grantees will submit (1) a Final Grant Report with program information, 
participant demographics, and other relevant information, and (2) a Youth Survey to gauge 
participant engagement and interest in environmental and utility careers. 


VI. Use of Grant Funds 


Grantees shall use the Grant Funds only for Eligible Expenses as defined below and in each 
Grant Agreement and for no other purpose. Eligible Expenses shall include the following 
incurred in performance of the Grant Deliverables: grantee staff salaries; project-based learning 
materials and supplies; program participant stipends and/or wages compliant with the Minimum 
Compensation Ordinance (MCO); and certain other costs detailed in the Grant Agreement. 


The term “Eligible Expenses” shall mean expenses incurred and paid by Grantee during the term 
of the Agreement for purposes of implementing the terms of the Grant Plan. All Eligible 
Expenses must be: 


(a) paid by Grantee prior to the submission of the applicable Funding Request (no 
advances of Grant Funds shall be made); 


(b) direct out-of-pocket expenses incurred by Grantee or its officers, directors and 
employees; 


(c) operating (as opposed to capital) expenses; 
(d) within the scope of the applicable Budget line item; and 


(e) directly related to activities performed within the physical boundaries of the City and 
County of San Francisco. 


Eligible Expenses shall include: 
(1) net salaries and wages; 
(2) rent or related fees for equipment, performance or meeting halls or studios; 
(3) telephone charges, stationery and office supplies; 
(4) advertising and publicity costs; 
(5) business-related costs or expenses related to meals, catering, and transportation; and 


(6) expenditure items listed in the approved budget included in the Agreement, which 
shall be consistent with the Controller’s Office’s Guidelines for Cost Categorization in 
Nonprofit Contracts and Grants, dated January 2019. 


Eligible Expenses shall specifically exclude: 


(1) personal costs or expenses related to meals, catering, transportation, lodging, 
fundraising or educational activities; 


(2) capital expenses; 

(3) any costs or expenses which are prohibited under the terms and conditions of any 
federal or state grant supplying all or any portion of the Grant Funds; 

(4) penalties, late charges or interest on any late payments; or 


(5) taxes or other amounts withheld from wages or salaries which have not actually been 
paid by Grantee during the term of the Agreement or which relate to periods before or 
after the term of the Agreement. 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0041 


WHEREAS, On May 24, 2016, per Resolution No. 16-0099, this Commission approved 
the award of Wastewater Enterprise’s Sewer System Improvement Program (SSIP)-funded 
Contract No. WW-628 SEP New Headworks Facility Project, a Construction Manager/General 
Contractor (CM/GC) agreement, to Sundt-Walsh Joint Venture; and 


WHEREAS, The pre-construction Notice-To-Proceed date was August 15, 2016 and 
construction Notice-To-Proceed date was November 15, 2017; and 


WHEREAS, The original contract amount was for $244,562,224 and the original contract 
duration was 2,658 consecutive calendar days; and 


WHEREAS, On February 28, 2017, by Resolution No. 17-0043, this Commission 
approved Modification No. 1, increasing the contract amount by $11,600,000 to address 
construction of 12kV infrastructure, installation of seismic drilled piers on the north side of the 
primary clarifiers (SEP 042), installation bar screens at BFS Pump Station and distributed control 
system (DCS) work, for a total contract amount of $256,162,224 and no change in contract 
duration; and 


WHEREAS, On February 28, 2017, per Resolution No. 17-0043, this Commission also 
approved the project and authorized the General Manager to proceed with the Construction 
Phase of the project; and 


WHEREAS, On December 11, 2018, per Resolution No. 18-0208, this Commission 
approved Modification No. 2, increasing the contract amount by $36,017,960 to address an 
increase to site preparation costs based on the re-scoping of the work and actual bids received, 
and pre-construction services and General Conditions for corresponding changes, for a total 
contract amount of $292,180,184, with no change in contract duration; and 


WHEREAS, On December 11, 2018, per Resolution No. 18-0208, this Commission also 
increased the existing construction cost contingency by $18,630,619 for a total construction cost 
contingency of $43,086,841 (which is not part of the contract award and is subject to further 
Commission approval if used to increase the contract award amount in excess of 10%), and 
increased the duration contingency by 75 consecutive calendar days for a total duration 
contingency of 278 consecutive calendar days (also subject to further approval at contract 
duration increase in excess of 10%), to account for implementation of Scope I and Scope II, 
including the proposed addition of a 50 MGD influent pump station, influent piping and effluent 
force main, electrical building and odor control, as well as corresponding anticipated increases to 
the General Conditions costs and bond premiums; and 


WHEREAS, On December 22, 2020, per Resolution No. 20-0249, this Commission 
approved Modification No. 3, increasing the contract amount by $106,321,923 and increasing the 
contract duration by 111 consecutive calendar days, to address additional pre-construction 
services, completed Scope I (Site Preparation) and Scope H.A (BFS Upgrades) bid packages, 
deletion of Scope II.B/C (New Lift Station and Influent Sewer), increase to Scope III (Main 
Headworks) trade bid packages, and changes to terms and conditions, for a total contract amount 
of $398,502,107, and a total contract duration of 2,769 consecutive calendar days; and 











































wole2iMMo2 ear 

ooaionsl] nse tt \nuod bi 16 i = iii 

hy tere “ligible Expenses yehatl enean Ch | ase p wile A oe 
~ roonent (ie nuipasn ay igepereating the Gyro Ty ee pian AN Bt 

ete a eT 

bavorqgn: eee es ec ieleioaihaadl st apenen 

bebnut-(He2) auyork: maeripip eet 1sw9e @ on 


ImonsO\ragsash POPOPEERD 8 i, en vai Hie} eae ot a 


bas aoc. 2h rash 2uw 2, ott vi vishal 
di ae ie 21 a 70V1 asw sisb bsss0t4-¢ 


Mos UNCD bis ont brs gee ie sa Tol eaw nienhitiereeerrer ess 
ed te act lee HET naa ite atinestacsioimmaeaiee Be 


noieaitunod vidi .CRUO-VE Lo aottulozes yd THOS Bf are nO .2h 

aaibbe of 000,002,112, yd jnuoms tastitos oft gnizenoni .1 of noitwailiboMt | : 

sft te sbiz dhon odi ne 219iq bollitb-simeisz Yo noitsiisent sutauuenita VICI tg no hae 
_ lovnos baludivell bas noima@qrasd 214 16 easst2 wd noitel latent pepe: 9 vinct 


lostiio9, ai ogcerla on, bag ASE Sol ESE Io JOUR ECE LE dow. €20) Foetal 


} Ait 1 * THLCS -_ §- _ 
ozls mise zit) .E400-T 1 0 Sieh oe 19 Riis BS aul nO .AADHaAH W 
novounend > Sat ive Ones ol a isronst) oft bexireriua bas losjord cae a it 
hh Bal ite | to rene joorte, DR 82: aH 


noize) euh BOS0-8 Lo, isheuliat 329 BANS. A E.gedmazoeCh 10. IHW, : 

ns eévibharot 0O0.T10,0£2 xd snwons Jomo) st_gniesorogl, «a4 fig loaitibol. be iiss 

-bovivos ebid. loutos, bow Arow orlt-Lo.gniqooa-91,o0), 1oybeend ate0o nodeeqeny * 2 0} 9 son 

lito? & to! ,z2gnetlo gribanqevnios rot enoitibroD igrenoO bns essivis2 noisout ANOD~F a 
brig srrotiatub Jostines ai ogasdo or-dtiw $81,081, S082 To inuoms ¥: . emno2 y 


ovle nojeainny) vids 2000.81.,0A.noluloza1 194.8108, -E,aode 1999) 2O, CAME aw oe 
feud Nnoilpiaenos Isto} b OL. C10,089,212 4d yorsgniinos t209 N10) yIsvENne gnieixe t be efanti 
yorltut oF foojdue zi baw kews Jostioo odf To neq ton 2i dais) re OBO ENS 30% el me 09 
bra (dT 16 220% itt Invoms bie! jomtinos orl} sesgtomi OF = i toizeimnod 
noilewh eter p7ct evab asbnoine, svisuadertoay tl pide $1000 10 
lsu te iavonyeetgeinet, of davidue Gel) boa aim AS 40 4 rasginna | 
LH sqoo?. bis, b.aqe32 to polistoosniai 0s a 10) ae : a aot o 2asoxe i seaoteni noite 
tnoulits bag parqiq inguin .nbitei2 qinuey induftnt 












noitibbs eet emi 
of 2senoTsni ——— eames hpnaieg iow es GON Oe tit _ 2 ABE'S i] 
bay he Wrens | tins Siena etl sh roid orf 
noievimenio ait /OpSOAHE Ue elillozen vq OLOE SS redireo91 AO 
oil! yrizsnonl bas £90, 1St,.0012 yd taverns tostiro2 oft griveotoni .f oA nok 
nottoumeacs-o19 laacitibbe eeabbes of .2yab ubnelso le ~s 
eogedgeq bid (gsbeigqU 278) All sqood baie (aoistsqer't 912) 
nisl) HI sqoo2 or senevent cewse inouftal bas noume Aid ae) 
- Isuome lasiinos luioi s wt ,znoisibros bas enn) of edaneds brn 2ogeao at 
bre :zveb whasles svituosencs COTS To noivewb roowmos | i 


‘ : — — - 3 
- 
> : v 
7 ; : 7 


WHEREAS, Modification No. 3 also authorized design activities only related to redesign 
changes to provide for the rehabilitation of the existing Southeast Lift Station and revised odor 
control facility, and that these project components would not proceed to construction prior to this 
Commission’s review and consideration at a later date of the Planning Department’s 
determination for the revised design components related to the rehabilitation of the existing 
Southeast Lift Station and odor control facility under the California Environmental Quality Act ; 
and 


WHEREAS, On March 24, 2016, through Resolution 16-0099, this Commission adopted 
the Mitigated Negative Declaration (MND) for the Southeast Water Pollution Control Plant 
(SEP) New Headworks Facility, Planning Department Case No. 2015-006224ENV. On January 
20, 2021, the Planning Department reviewed the additional scope of work included in proposed 
Amendment No. 4, and determined that no additional CEQA review is required; and 


WHEREAS, Modification No. 4 is being requested to increase the contract amount by 
$91,749,642, to include the rehabilitation of the existing Southeast Lift Station and odor control 
facility, issuance of Scope II (Main Headworks) trade bid packages, and pre-construction 
services, for a total contract amount of $490,251,749, with no change to the contract duration; 
and 


WHEREAS, Contract Monitoring Division (CMD) subcontracting requirements of 15% 
Local Business Enterprise (LBE) participation were originally established for this construction 
contract; and 


WHEREAS, Funds are available from Project Nos. CWWSIPSE02 — SEP New 
Headworks (Grit) Replacement Project, CWWSIPSE07 — SEP Facility-wide Distributed Control 
System Upgrades, CWWSIPSE08 — SEP Seismic Reliability and Condition Assessment 
Improvements and CWWSIPSE10 — SEP Power Feed and Primary Switchgear Upgrades; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 4 for Wastewater 
Enterprise’s SSIP-funded Contract No. WW-628 SEP New Headworks Facility Project, a 
CM/GC agreement, to Sundt-Walsh Joint Venture, increasing the contract amount by 
$91,749,642, for a total contract amount of $490,251,749, with no change to the contract 
duration; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to proceed with the construction phase of the rehabilitation of the existing Southeast Lift Station 
and revised odor control facility. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


Alora Med, 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0042 


WHEREAS, Contractor Azul Works, Inc. has completed its work for Water Enterprise 
Local Conveyance/Distribution System Program-funded Contract No. WD-2799, Cathodic 
Protection for 24-inch and 36-inch Diameter Steel Pipe Transmission Main of College Hill System 
Phase III; and 


WHEREAS, On February 27, 2018, by Resolution No. 18-0031, this Commission awarded 
Contract No. WD-2799, Cathodic Protection for 24-inch and 36-inch Diameter Steel Pipe 
Transmission Main of College Hill System Phase III, in the amount of $840,425, to the responsible 
bidder, submitting the lowest responsive bid, Azul Works, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for April 16, 2018, 
with an original contract duration of 225 consecutive calendar days, and the contractor completed 
the work in 225 consecutive calendar days on November 26, 2018; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification No. | (Final) is being requested to decrease the contract amount 
by $146,685, to reconcile a typographical error in an allowance bid item extension calculation and 
to reflect adjustments in the final quantities of actual work performed, for a total contract amount 
of $693,740 and no change in contract duration; and 


WHEREAS, The Contract Monitoring Division established Local Business Enterprise 
(LBE) subcontracting requirement of 20% for this contract, the contractor committed to a LBE 
participation rate of 19.63% with its bid submittal, and CMD has determined that the contractor 
did not have substantial justifiable reasons for not complying with the subcontracting requirements 
and achieving a final LBE participation of 6.31%; and 


WHEREAS, CMD concurs with closeout of this contract but has, per the April 21, 2020 
memorandum titled “Resolution of Chapter 14B LBE Program Non-Compliance Issue” on file 
with the Commission Secretary, agreed with Azul Works, Inc. that the contractor would pay a 
penalty of $4,749 to the SFPUC to resolve the non-compliance; and 


WHEREAS, Funds are available from Project No. CUW280PR90 (10015198), Cathodic 
Protection 24 & 36 inch Pipe; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Azul Works, Inc. 
for Water Enterprise Local Conveyance/Distribution System Program-funded Contract No. WD- | 
2799, Cathodic Protection for 24-inch and 36-inch Diameter Steel Pipe Transmission Main of 
College Hill System Phase III, approves Modification No. 1 (Final) decreasing the contract by 
$146,685 for a total contract amount of $693,740, and with a total contract duration of 225 
consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 9, 2021. 


pllorna Mood 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, March 23, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 682 8986 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://www. sfwater.org/index.aspx?page=16/7. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www. sfgov.org. 


311 Free Language Assistance: $0? iit 5 HB) / Ayuda gratuita con el idioma / 
BeciiaTHad MOMOLb nepeBogyunKos / Tro gitiip Théng dich Mién phi / Assistance linguistique 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102: telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission's action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

3. Approval of the Minutes of March 9, 2021 


4. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


5. Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Annual Comprehensive Financial Report and Annual Popular Financial Report 
e) Water Supply Conditions Update 

6. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


7. Report of the General Manager (discussion only) 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


8. New Commission Business (discussion only) 
CONSENT CALENDAR 


9. All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve Modification No. 1 to Job Order Contract, JOC-74, General 
~ Engineering (A-License) for San Joaquin, Stanislaus, and Tuolumne, with 
210045 Sierra Mountain Construction, Inc., to complete ongoing facility and asset 
improvements, increasing the contract amount by $2,500,000, for a total not-to- 
exceed amount of $7,500,000, and increasing the contract duration by three 
years, for a total duration of five years, in accordance with San Francisco 
Administrative Code Section 6.62. (How) 


b) Approve an increase of 306 calendar days (approximately 10 months) to the 
contract duration contingency for Contract No. WW-639, Oceanside Water 
i yJ46 Pollution Control Plant Digester Gas Utilization Upgrades, with Monterey 
one Mechanical Co.; and authorize the General Manager to approve future 
modifications to the contract for a total duration of up to 1,208 consecutive 
calendar days (approximately three years and four months), with no change to 


the contract amount. (How) 


c) Approve an increase of 17 calendar days to the contract duration contingency 
for Contract No. WW-671(I), Fillmore and Haight Street Intersection, AWSS, 
Pavement, and Sewer Replacement, with Ronan Construction, Inc.; and 


1: authorize the General Manager to approve future modifications to the contract 
210047 ° Be 


for a total contract duration of up to 182 consecutive calendar days 
(approximately three months), with no change to contract amount. (How) 


d) Approve an increase of 183 calendar days (approximately six months) to the 
contract duration contingency for Contract No. WW-695, As-Needed Sewer 
Cleaning and Inspection (FY20), with Pipe and Plant Solutions, Inc.; and 
authorize the General Manager to approve future modifications to the contract 


21 0048 for a total contract duration of up to 810 consecutive calendar days 


(approximately two years and two months), with no change to the contract 
amount. (How) 


REGULAR CALENDAR 


10. 


Approve Amendment No. 1 to the Base Resource Contract with the United States 
Department of Energy Western Area Power Administration (WAPA), to allow WAPA to 


- continue providing federal electricity to Treasure Island and Yerba Buena Island; and 


d\0949 


ial 


910050 


authorize the General Manager to execute this amendment, increasing the contract 
amount by $7,691,541, for a total not-to-exceed agreement amount of $27,691,541, 
and extending the term for an additional 30 years to December 31, 2054, for a total 
agreement duration of 50 years, subject to the Board of Supervisors approval pursuant 
to Charter Section 9.118. (Hale) 


Approve the plans and specifications, and award Contract No. WW-711, Wawona 
Area Stormwater Improvement and Vicente Street Water Main Replacement Project, in 
the amount of $29,132,100 and with a duration of 987 consecutive calendar days 
(approximately two years and eight months), to the responsible bidder submitting the 
lowest responsive bid, KJ Woods Construction Inc., to construct a stormwater 
conveyance system in the Wawona area and replace the water mains on Vicente 
Street. This action constitutes the Approval Action for the project for the purposes of 
California Environmental Quality Act (CEQA), pursuant to Section 31.04(h) of the San 
Francisco Administrative Code. (How) 


12. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, March 23, 2021 
1:30 P.M. 
(Approved April 13, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 








1. Call to Order 
President Maxwell called the meeting to order at 1:31PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


3. Approval of the Minutes of March 9, 2021 
On Motion to approve the Minutes of March 9, 2021 


Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 
None. 


4. General Public Comment 


Eileen Boken discussed a letter she received from American Water Resources, 
which included the SFFPUC logo, regarding lateral insurance. She asked that the 
item be brought before the Commission again for the benefit of new Commissioners. 
Carol Steinfeld, Sierra Club Loma Prieta Chapter Water Committee, asked that a 
Hetch Hetchy forum or working group be created to shares information and create 
implementation channels. She noted possible topics and stated that this should be 
addressed before the Bay Delta Plan. 

David Pilpel recognized the passage of retired Deputy City Attorney George 
Krueger. He discussed the Sewer System Improvement Program scope, schedule 
and budget changes that were approved in December and asked if there is anything 
new to report. He expressed frustration with his attempts to reach Irina Torrey of the 
SFPUC Environmental Bureau regarding the linking/reference of environmental 
documents on agenda items and indicated item 11 has the incorrect environmental 
document linked. 

Chris Shutes, California Sports Fishing Protection Alliance, provided a follow-up to 
his March 9 letter regarding San Francisco Petition for Reconsideration and the legal 
argument made in the letter. He indicated the SFPUC, as a client, should have more 
oversight of the City Attorney's office. 

Virginia Chang Kiraly, President, Santa Clara Harbor Board of Commissioners, 
thanked the Commission for their work. She discussed the Harbor Board’s 
unanimous adoption of a policy on the economic recovery of Pilar Point Harbor. She 
expressed support for San Mateo Counties Salmon Fisheries and noted her Board’s 
support for the Bay Delta Plan. She called on the SFPUC to abandon litigation 
against the State Water Board. 

Peter Drekmeier, Tuolumne River Trust, concurred the comments of Mr. Shutes and 
President Kiraly. He indicated he had read the Agricultural Management Plans for 
the Modesto Irrigation District and the Tuolumne Irrigation District and he discussed 
the low price of water for farmers. He indicated that the problem is that there is no 
revenue for infrastructure improvements and stated that is an opportunity for the 
SFPUC to help and share in the savings. 


5. Communications 
a) Advance Calendar 
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b) Contract Advertisement Report 

) Correspondence Log 

) Annual Comprehensive Financial Report and Annual Popular Financial Report 

) Water Supply Conditions Update 
Vice President (VP) Moran discussed the March 26, 2021 Special Water Workshop 
noted on the Advance Calendar. He noted there is nothing new in the white paper 
that was provided with the agenda materials. He indicated that the white paper will 
not be discussed during the workshop, but he assumes that everyone will have read 
it as a launching point for discussion. He stated that it is expected that advocacy will 
be kept out of the presentations. He stated water budget scenarios will be discussed 
during the workshop. 


Cc 
d 
e 


Public Comment 


e Peter Drekmeier expressed appreciation to VP Moran for his efforts on the third 
workshop and indicated he wants it to be productive. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, provided her update with a review of: (1) New 
regional demand projections will be used for regional planning work: BAWSCA’s 
Regional Demand and Conservation Projections Study was completed in June 2020, 
which provided critical information to support water resources planning. Agencies were 
asked to identify how they will meet projected demand and provided critical information. 
The results were provided to the BAWSC Board in January 2021; (2) BAWSCA’s 
Demand Study utilizes best practices for assessing future demands; (3) BAWSCA’s 
regional population is projected to increase by 31% to 2.5 million people in 2045. 2040 
population projections are 8% greater than previous projections; (4) Investment in 
conservation reduce projected 2045 demand by 13%; (5) 2045 demand is projected to 
be 4% less than prior 2040 demand projection; (6) From 1986 to 2045, projected 
population increased 76% while demand decreased 1%; (7) Residential per capita use 
in 2045 projected to be equal to lowest recorded use on record for region; (8) 
Purchases from San Francisco Regional Water System projected to stay below 
184MGD Supply Assurance through 2045; (9) BAWSCA Agencies project increased 
use of local supplies to meet future demands; (10) BAWSCA will complete a refresh and 
update of the 2020 Demand Study next fiscal year; and (11) BAWSCA agencies 
investing in conservation and new water supplies to meet the regions planned growth. 


In response to a comment and question from Commissioner Ajami regarding CEO 
Sandkulla’ s presentation of 56 gallon per day per individual, future projections, how 
realistic it is to assume there will be more than 184 MGD demand on the regional water 
supply system considering demand is shrinking, and that densification often reduces 
demand, CEO Sandkulla stated overall demand Is slightly increasing but at a reduced 
rate compared to projections and that they are seeing the effect of increased growth. 


Public Comment 
e David Pilpel thanked Ms. Sandkulla for her presentation. He questioned how 
projections can be made with uncertainty in the world. He agreed that conservation 
and efficiency need to be considered before additional supply; He stated BAWSCA’s 
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work will impact the public outreach efforts for the SFPUC’s Integrated Water 
Resources Plan and Urban Water Management Plan. 

e Peter Drekmeier expressed appreciation for BAWSCA’s 2020 demand projections 
noting it is a model for other agencies. He stated the population increase figure 
doesn't see realistic and that communities won't be growing as fast. He asked how 
past projections compare to the real numbers. 

e Carol Steinfeld, Sierra Club Loma Prieta Chapter Water Committee, stated there is 
room for bringing the number down. Channels for implementation needed to manage 
use of water supply. 


7. Report of the General Manager (GM) 


a) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


Acting GM Carlin announced he had nothing to report. 


8. New Commission Business 
None. 


9. Consent Calendar: 


a) Approve Modification No. 1 to Job Order Contract, JOC-74, General 
Engineering (A-License) for San Joaquin, Stanislaus, and Tuolumne, with 
Sierra Mountain Construction, Inc., to complete ongoing facility and asset 
improvements, increasing the contract amount by $2,500,000, for a total not-to- 
exceed amount of $7,500,000, and increasing the contract duration by three 


years, for a total duration of five years, in accordance with San Francisco 
Administrative Code Section 6.62. (Resolution 21-0045) 


b) Approve an increase of 306 calendar days to the contract duration contingency 
for Contract No. WW-639, Oceanside Water Pollution Control Plant Digester 
Gas Utilization Upgrades, with Monterey Mechanical Co.; and authorize the 
General Manager to approve future modifications to the contract for a total 


duration of up to 1,208 consecutive calendar days, with no change to the 
contract amount. (Resolution 21-0046) 


c) Approve an increase of 17 calendar days to the contract duration contingency 
for Contract No. WW-671/(l), Fillmore and Haight Street Intersection, AWSS, 
Pavement, and Sewer Replacement, with Ronan Construction, Inc.; and 
authorize the General Manager to approve future modifications to the contract 
for a total contract duration of up to 182 consecutive calendar days, with no 
change to contract amount. (Resolution 21-0048) 


d) Approve an increase of 183 calendar days to the contract duration contingency 
for Contract No. WW-695, As-Needed Sewer Cleaning and Inspection (FY20), 
with Pipe and Plant Solutions, Inc.; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 
810 consecutive calendar days (approximately two years and two months 
with no change to the contract amount. (Resolution 21-0047) 
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Public Comment — Consent Calendar 9a through 9d: 

e Eileen Boken requested that item 9c be removed for discussion. She 
discussed funding and indicated that the project includes Auxiliary Water 
Supply System (AWSS) replacement and noted there is no reference to 
Earthquake Safety and Emergency Response (ESER) Bond Program. She 
asked why the AWSS and sewer replacement is taking place at an 
intersection and not the entire block. 


On Motion to approve Consent Calendar items 9a, 9b, and 9d: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajam 


Howard Fung, Project Manager, stated Contract WW-671(I) is an informal 
construction contract to replace a segment of the AWSS system at the 
intersection of Fillmore and Haight Street and that it includes a modification of 
the sewer line as there was a conflict between the sewer line and AWSS. He 
stated funding is from ESER bonds and that it is a straight replacement of 
assets. 


Public Comment — Item 9c 
e Eileen Boken thanked the Commission for discussing the item and noted 
her questions were answered. 


On Motion to approve Consent Calendar item 9c: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


10. Approve Amendment No. 1 to the Base Resource Contract with the United States 
Department of Energy Western Area Power Administration (WAPA), to allow WAPA to 
continue providing federal electricity to Treasure Island (Tl) and Yerba Buena Island 
(YBI); and authorize the General Manager to execute this amendment, increasing the 
contract amount by $7,691,541, for a total not-to-exceed agreement amount of 
$27,691,541, and extending the term for an additional 30 years to December 31, 2054, 
for a total agreement duration of 50 years, subject to the Board of Supervisors 
approval pursuant to Charter Section 9.118. (Resolution 21-0049) 

Barbara Hale, Assistant General Manager (AGM) Power, introduced the item noting 
the history of the relationship with WAPA and of the services provided. 


Public Comment 


e Ejleen Boken stated change Is rapid and dramatic and she questioned extending the 
contract for 30 years, locking the SFPUC into a long-term contract. 


AGM Hale concurred that change will happen. She stated that extensive 
development is expected on TI and YBI and more electric load will need to be 
served in the future. She noted there is a need to address the issue now but if 
circumstances change the SFPUC can step-back from the contract prior to the 2024 
expiration date of existing agreement. She indicated it is typical for power purchase 
agreement to be long-lived to build portfolio of supply. 
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On Motion to approve item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


The Commission Secretary announced that due to the incorrect CEQA document 
linked on the staff report for agenda item 11, the item was being pulled from the 
agenda and will be rescheduled to the next meeting with the correct link. 


11. Approve the plans and specifications, and award Contract No. WW-711, Wawona Area 
Stormwater Improvement and Vicente Street Water Main Replacement Project, in the 
amount of $29,132,100 and with a duration of 987 consecutive calendar days, to the 
responsible bidder submitting the lowest responsive bid, KJ Woods Construction Inc., 
to construct a stormwater conveyance system in the Wawona area and replace the 
water mains on Vicente Street. This action constitutes the Approval Action for the 
project for the purposes of California Environmental Quality Act (CEQA), pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. 


12. Adjournment 
President Maxwell adjourned the meeting at 2:37 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0045 


WHEREAS, On August 27, 2019, per Resolution No. 19-0173, this Commission approved the 
award of JOC-74, General Engineering (A-License) for San Joaquin, Stanislaus, and Tuolumne to Sierra 
Mountain Construction, Inc., and 


WHEREAS, The construction contract Certification date was October 15, 2019; and 


WHEREAS, The original contract amount was for not-to-exceed $5,000,000 and the original 
contract duration was two (2) years; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires Commission 
approval for any cumulative increase in contract amount or duration in excess of 10% of the original 
contract amount or duration; and 


WHEREAS, Modification No. 1 is being requested to complete ongoing facility and asset 
improvements such as moving, wrecking, cathodic protection, concrete, construction traffic control 
services, earthwork and paving, landscaping, pipeline, reinforcing steel, tree service, trucking and hauling, 
and well drilling for the San Francisco Public Utilities Commission’s (SFPUC) Operations and Bureaus, 
increasing the contract amount by $2,500,000, and increasing the contract duration by three (3) years, for 
a total not-to-exceed contract amount of $7,500,000, and a total contract duration of five (5) years, as 
allowed under the San Francisco Administrative Code Chapter 6.62; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business Enterprise 
(LBE) subcontracting requirement of 15% for this construction contract, and the contractor has committed 
to an LBE subcontracting participation of 20.5% in its bid submittal; and 


WHEREAS, Funds will be available from various SFPUC Enterprise funds when Task Orders are 
issued; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 for JOC-74, General 
Engineering (A-License) for San Joaquin, Stanislaus, and Tuolumne, with Sierra Mountain Construction, 
Inc., increasing the contract amount by $2,500,000, for a total not-to-exceed contract amount of 
$7,500,000, and increasing the contract duration by three (3) years, for a total contract duration of five (5) 
years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 23, 2021. 


Worn Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0046 


WHEREAS, On August 28, 2018, per Resolution No. 18-0143, this Commission 
approved the award of Wastewater Enterprise (WWE) Sewer System Improvement Program 
(SSIP)-funded Contract No. WW-639, Oceanside Water Pollution Control Plant Digester Gas 
Utilization Upgrades, to Monterey Mechnanical Co.; and 


WHEREAS, The construction contract Notice-To-Proceed date was set for November 26, 
2018; and 


WHEREAS, The original contract amount was for $38,449,000 and the original contract 
duration was 820 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, Modification Nos. 1-2 were issued increasing the contract amount by 
$777,070 (within the original 10% contingency) and increasing the contract duration by 80 
consecutive calendar days (within the original 10% contingency); and 


WHEREAS, An increase of 306 calendar days to the existing contract duration 
contingency is being requested to complete the mechanical modifications, including adding air 
handling units and associated ductwork within OSP800 that have experienced equipment 
delivery delays associated with supply chain breakdowns due to COVID-19 and electrical 
modifications including power and control wiring conduits within a ductbank from OSP800 to 
OSP820/821 resulting from unforeseen underground utility conflicts, with no change to the 
contract amount; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting goal of 10% for this construction contract, and the contractor committed to 
an LBE participation of 19.88% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CWWSIPTPOP03, OSP Digester Gas 
Utilization Upgrade; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 306 calendar days to 
the existing contract duration contingency for WWE SSIP-funded Contract No. WW-639, 
Oceanside Water Pollution Control Plant Digester Gas Utilization Upgrades, for a total contract 
duration contingency of 388 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 


or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 


contract duration for a total contract duration of up to 1,208 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 23, 2021. 


HMlonnr Mbsed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0047 


WHEREAS, On July 13, 2019, per Resolution No. 19-0143, this Commission approved 
the award of Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. 
WW-695, As-Needed Sewer Cleaning and Inspection (FY20) to Pipe and Plant Solutions, Inc.; 
and 


WHEREAS, The construction contract Notice-to-Proceed date was September 3, 2019; and 


WHEREAS, The original contract amount was for $1,747,550 and the original contract 
duration was 570 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, On May 26, 2020, per Resolution No. 20-0097, this Commission approved 
an increase of $174,740 to the contract cost contingency for a total contract amount limit of up to 
$2,097,045, with no change in the contract duration; and 


WHEREAS, Modifications No. 1 through 4 were issued increasing the contract amount by 
$304,572 cumulatively for a total revised contract amount of $2,052,122, with no change in 
contract duration; and 


WHEREAS, An increase of 183 calendar days to the contract duration contingency is being 
requested to complete contract work for a total contract duration contingency of up to 240 
consecutive calendar days and a total contract duration of up to 810 consecutive calendar days; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 10% for this contract, and the contractor committed to an LBE 
participation of 13.56% with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10034564, As-Needed Sewer Cleaning 
and Inspection (FY20); now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 183 calendar days to 
the existing contract duration contingency for WWE, R&R Program-funded Contract No. WW- 
695, As-Needed Sewer Cleaning and Inspection (FY20), for a total contract duration contingency 
amount of up to 240 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 810 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 23, 2021. 


(Monn blood, 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0048 


WHEREAS, On March 24, 2020, pursuant to his delegated authority under Resolution No. 
09-0017, the General Manager awarded Wastewater Enterprise, Renewal and Replacement, 
Emergency Firefighting Water Supply System and San Francisco Public Works Street Resurfacing 
Programs-funded Contract No. WW-671(I), Fillmore and Haight Street Intersection, AWSS, 
Pavement, and Sewer Replacement to Ronan Construction, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was August 10, 2020; and 


WHEREAS, The original contract amount was for $545,465 and the original contract 
duration was 150 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification No. | increased the contract amount by $27,550 (within the 10% 
contingency) and the contract duration by seven consecutive calendar days (within the 10% 
contingency), for a total contract amount of $573,015, and a total contract duration of 157 
consecutive calendar days; and 


WHEREAS, An increase of 17 calendar days to the contract duration contingency is being 
requested to complete contract work, with no change to the contract amount; and 


WHEREAS, This is a Micro-LBE Set-Aside contract, therefore the Contract Monitoring 
Division Local Business Enterprise (LBE) subcontracting requirement is not applicable for this 
contract; and 


WHEREAS, Funds are available from Project Nos. 10032410 and 10035860; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 17 calendar days to 
the existing contract duration contingency for WWE, R&R, EFWS and San Francisco Public 
Works Street Resurfacing Programs-funded Contract No. WW-671(1), Fillmore and Haight Street 
Intersection, AWSS, Pavement, and Sewer Replacement, for a total contract duration contingency 
amount of up to 32 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 182 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 23, 2021 


(Wenn Mack 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 21-0049 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) purchases 
electricity and related services from the federal government, through the Western Area Power 
Administration (WAPA) in support of providing electric service to Treasure Island and Yerba 
Buena Island (TI/YBI); and 


WHEREAS, Pursuant to SFPUC Resolution No. 00-0254, approved on November 14, 
2000, and Board of Supervisor’s Resolution No. 0056-01, File 002191 approved on January 22, 
2001, the City and County of San Francisco (the City) has previously executed a Base Resource 
(BR) contract with the WAPA for electric service to TI/YBI effective January 1, 2005, for a period 
of 20 years or until December 31, 2024, and for an amount not-to-exceed $20,000,000; and 


WHEREAS, Amendment No. | to the BR contract would extend the term by 30 years and 
increase the contract by an amount not-to-exceed $7,691,541, for a total contract amount not-to- 
exceed $27,691,541, and for a total contract duration of 50 years, or until December 31, 2054; and 


WHEREAS, The BR contract allows the City to continue providing federal power for all 
the electric power needs at TI/YBI; and 


WHEREAS, The cost of the extended BR contract will be recovered through the electric 
utility rates at TI/YBI and paid for by the SFPUC’s Power Enterprise; now, therefore, be it 


RESOLVED, That this Commission authorizes the General Manager to execute 
Amendment No.1, increasing contract amount with WAPA by $7,691,541 and extending the term 
for an additional of 30 years, for a total not-to-exceed amount of $27,691,541, and a total 
agreement duration of 50 years, expiring on December 31, 2054, and to seek Board of Supervisors 
approval pursuant to Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 23, 2021. 


Mod 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


AGENDA 
JOINT SPECIAL MEETING OF THE 
San Francisco Public Utilities Commission and 
The San Francisco Board of Supervisors 


Tuesday, March 23, 2021 
4:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 29-20 and the 
Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local Emergency 
Dated February 25, 2020 


WATCH: www.sfgov.org 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 187 075 7779 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities Commission’s 
(SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners and SFPUC staff are convening 
Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
See 





For information, contact the conic Secretary at 415-554-3165 
Minutes and other information are available on the SFPUC web site: www.sfpuc.org 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at 
least 72 hours’ notice will help to ensure availability. Written reports or background materials for 


calendar items are available on-line http://www.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This ordinance 
assures that deliberations are conducted before the people and that City operations are open 
to the people's review. For more information on your rights under the Sunshine Ordinance 
or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 
94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. 
Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine Task 
Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is 
thereafter subject to appeal within the time frame specified in S.F. Administrative Code Section 
31.16. Typically, an appeal must be filed within 30 calendar days of the Approval Action for a 
project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors 
at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call 
(415) 554-5184. If the Planning Department’s Environmental Review Officer has deemed a 
project to be exempt from further environmental review, an exemption determination has been 
prepared and can be obtained on-line at http://www. sf- 

planning org/index.aspx?page=3447.Under CEQA, in a later court challenge, a litigant may be 
limited to raising only those issues previously raised at a hearing on the project or in written 
correspondence delivered to the Board of Supervisors, Planning Commission, Planning 
Department or San Francisco Public Utilities Commission at, or prior to, such hearing, or as 
part of the appeal hearing process on the CEQA decision. 


Roll Call 
. Public Comment on matters to be addressed during Closed Session 


. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


JOINT CLOSED SESSION 
CONFERENCE WITH CITY ATTORNEY - Existing Litigation 


Scheduled pursuant to Board of Supervisors Motion No. M21-036 (File No. 210193) 
approved by the Board of Supervisors on March 2, 2021 


. [Joint Closed Session- Joint Special Meeting with the Board of Supervisors - 
Existing Litigation - Pacific Gas and Electric Company - March 23, 2021, at 4:30 
p.m.] 

Joint special meeting to convene in closed session with the Board of Supervisors 
and San Francisco Public Utilities Commission being called on March 23, 2021, at 
4:30 p.m., pursuant to California Government Code, Section 54956.9(a), and San 
Francisco Administrative Code, Section 67.10(d)(1), for the purpose of conferring 
with, or receiving advice from, the City Attorney regarding the following existing 
litigation in which the City is a petitioner and Pacific Gas & Electric Company is an 
adverse party: City and County of San Francisco v. Federal Energy Regulatory 
Commission, (United States Court of Appeals, D. C. Circuit), No. 20-1313, petition 
for review filed August 17, 2020, consolidated with No. 20-1458, petition for review 
filed November 16, 2020; City and County of San Francisco v. Federal Energy 
Regulatory Commission, (United States Court of Appeals, D. C. Circuit), No. 20- 
1084, petition for review filed March 23, 2020; consolidated with No. 20-1297, 
petition for review filed August 3, 2020; In re: PG&E Corporation and Pacific Gas & 
Electric Company, United States Bankruptcy Court, Northern District of California, 
Case No. 19-30088-DM, filed January 29, 2019; Federal Energy Regulatory 
Commission Case No. EL 19-38-000, filed January 28, 2019; Federal Energy 
Regulatory Commission Case No. ER18-1482-000, filed April 30, 2018; Federal 
Energy Regulatory Commission Case No. ER18-1102-000, filed March 15, 2018; 
Federal Energy Regulatory Commission Case No. ER18-790-000, filed, February 
2, 2018; Federal Energy Regulatory Commission Case No. ER18-768-000, filed 
January 31, 2018; Federal Energy Regulatory Commission Case No. ER18-198- 
000, filed October 31, 2017; Federal Energy Regulatory Commission Case No. 
ER17-2406-000, filed August 31, 2017; Federal Energy Regulatory Commission 
Case No. ER17-2181-000, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-2204, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-1509-000, filed May 1, 2017; Federal Energy 
Regulatory Commission Case No. ER17-910-000, filed January 31, 2017; Federal 
Energy Regulatory Commission Case No. EL 15-3-000, filed October 10, 2014; 
Federal Energy Regulatory Commission Case No. ER15-702-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. 

ER15-703-000, filed December 23, 2014; Federal Energy Regulatory Commission 
Case No. ER15-704-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-705-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-735-000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER 20-2878-000 et al, filed 


September 15, 2020; California Public Utilities Commission Case No. 1.15-08-019, 
filed February 25, 2015; California Public Utilities Commission Case No. R.18-10- 
007, filed October 25, 2018; California Public Utilities Commission Case No. R.19- 
01-006, filed January 10, 2019; and California Public Utilities Commission Case 
No. A.20-04-023, filed April 30, 2020; scheduled pursuant to Motion No. M21-036 
(File No. 210193) approved on March 2, 2021. (Clerk of the Board) 


Closed Session: The Board of Supervisors and Public Utilities Commission 
shall confer with the City Attorney. 


. Motion regarding whether to disclose or not disclose the discussions during Closed 
Session pursuant to San Francisco Administrative Code Section 67.12 (a) 


Adjournment 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
JOINT SPECIAL MEETING OF THE 
San Francisco Public Utilities Commission and 


The San Francisco Board of Supervisors 
(Approved April 13, 2021) 


Tuesday, March 23, 2021 
4:30 P.M. 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order N- 29-20 and the Twelfth 
Supplement to Mayoral Proclamation Declaring the Existence of a Local Emergency 


Dated February 25, 2020 











During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities Commission’s 
(SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners and SFPUC staff are convening 
Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





For information, contact the Commission Secretary at 415-554-3165 
Minutes and other information are available on the SFPUC web site: www.sfpuc.orq 


The Board of Supervisors and the Public Utilities Commission of the City and County of 
San Francisco met in joint special session on Tuesday, March 23, 2021 with President 
Shamann Walton (Board of Supervisors) and President Sophie Maxwell (Public Utilities 
Commission) presiding. 


President Walton called the meeting to order at 7:30 PM. 


Roll Call 
Board of Supervisors noted present: Supervisors Haney, Mar, Melgar, Peskin, Ronen, 
Safai and Walton. 


Public Utilities Commission noted present: Commissioners Ajami, Harrington, Maxwell, 
Moran and Paulson. 


Supervisors Chan, Mandelman, Preston and Safai were noted present at 7:33 PM. 


1. Public Comment on matters to be addressed during Closed Session 
None. 


2. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On Motion to assert the attorney-client privilege regarding the matters listed as 
Conference with Legal Counsel: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


President Walton called recess at 7:40 PM to convene in joint closed session between 
the Board of Supervisors and the Public Utilities Commission pursuant to Board of 
Supervisors Motion M21-036 (File No. 210193), approved on March 2, 2021. 


The following members of the Board of Supervisors were noted present: Supervisors 
Chan, Haney, Mandelman, Mar, Melgar, Peskin, Preston, Ronen, Safai, Stefani, and 
Walton. 


The following members of the Public Utilities Commission were noted present: Ajami, 
Harrington, Maxwell, Moran and Paulson 


Persons in attendance: Ann Pearson, Theresa Mueller, Theresa Cho, and Suzy Hong, 
Deputy City Attorneys (Office of the City Attorney); Michael Carlin, Acting General 
Manager, Eric Sandler, Chief Financial Officer, Barbara Hale, Assistant General 
Manager Power Enterprise, Pamela Husing, Director Wholesale and Retail Services, 
Lee Sayao and Brad Taylor (SFPUC-!T), and Donna Hood, Commission Secretary; and 
Angela Calvillo, Clerk of the Board, and Alisa Somera, Legislative Deputy Director 
(Office of the Clerk of the Board). 





SFPUC-SF BOARD OF SUPERVISORS SPECIAL JOINT 
CLOSED SESSION MEETING MINUTES 


NR 


JOINT CLOSED SESSION 
CONFERENCE WITH CITY ATTORNEY - Existing Litigation 


3. [Joint Closed Session- Joint Special Meeting with the Board of Supervisors - 
Existing Litigation - Pacific Gas and Electric Company - March 23, 2021, at 4:30 
p.m.] 

Joint special meeting to convene in closed session with the Board of Supervisors 
and San Francisco Public Utilities Commission being called on March 23, 2021, at 
4:30 p.m., pursuant to California Government Code, Section 54956.9(a), and San 
Francisco Administrative Code, Section 67.10(d)(1), for the purpose of conferring 
with, or receiving advice from, the City Attorney regarding the following existing 
litigation in which the City is a petitioner and Pacific Gas & Electric Company is an 
adverse party: City and County of San Francisco v. Federal Energy Regulatory 
Commission, (United States Court of Appeals, D. C. Circuit), No. 20-1313, petition 
for review filed August 17, 2020, consolidated with No. 20-1458, petition for review 
filed November 16, 2020; City and County of San Francisco v. Federal Energy 
Regulatory Commission, (United States Court of Appeals, D. C. Circuit), No. 20- 
1084, petition for review filed March 23, 2020; consolidated with No. 20-1297, 
petition for review filed August 3, 2020; In re: PG&E Corporation and Pacific Gas & 
Electric Company, United States Bankruptcy Court, Northern District of California, 
Case No. 19-30088-DM, filed January 29, 2019; Federal Energy Regulatory 
Commission Case No. EL 19-38-000, filed January 28, 2019; Federal Energy 
Regulatory Commission Case No. ER18-1482-000, filed April 30, 2018; Federal 
Energy Regulatory Commission Case No. ER18-1102-000, filed March 15, 2018; 
Federal Energy Regulatory Commission Case No. ER18-790-000, filed, February 
2, 2018; Federal Energy Regulatory Commission Case No. ER18-768-000, filed 
January 31, 2018; Federal Energy Regulatory Commission Case No. ER18-198- 
000, filed October 31, 2017; Federal Energy Regulatory Commission Case No. 
ER17-2406-000, filed August 31, 2017; Federal Energy Regulatory Commission 
Case No. ER17-2181-000, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-2204, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-1509-000, filed May 1, 2017; Federal Energy 
Regulatory Commission Case No. ER17-910-000, filed January 31, 2017; Federal 
Energy Regulatory Commission Case No. EL 15-3-000, filed October 10, 2014; 
Federal Energy Regulatory Commission Case No. ER15-702-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. 
ER15-703-000, filed December 23, 2014; Federal Energy Regulatory Commission 
Case No. ER15-704-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-705-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-735-000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER 20-2878-000 et al, filed 
September 15, 2020; California Public Utilities Commission Case No. 1.15-08-019, 
filed February 25, 2015; California Public Utilities Commission Case No. R.18-10- 
007, filed October 25, 2018; California Public Utilities Commission Case No. R.19- 
01-006, filed January 10, 2019; and California Public Utilities Commission Case 
No. A.20-04-023, filed April 30, 2020; scheduled pursuant to Motion No. M21-036 
(File No. 210193) approved on March 2, 2021. (Clerk of the Board) 
The Board of Supervisors and Public Utilities Commission reconvened at 8:38 PM. 
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SFPUC-SF BOARD OF SUPERVISORS SPECIAL JOINT 
CLOSED SESSION MEETING MINUTES 


President Walton indicated not action was taken during Closed Session. 


The following members of the Board of Supervisors were noted present: Supervisors 
Chan, Haney, Mandelman, Mar, Melgar, Peskin, Preston, Ronen, Safai, Stefani, and 
Walton. 


The following members of the Public Utilities Commission were noted present: Ajami, 
Harrington, Maxwell, Moran and Paulson 


4. Motion regarding whether to disclose or not disclose the discussions during Closed 
Session pursuant to San Francisco Administrative Code Section 67.12 (a) 


On Motion not to disclose the discussions during Closed Session: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adjournment 
President Walton adjourned the meeting at 8:47 PM. 


SFPUC-SF BOARD OF SUPERVISORS SPECIAL JOINT 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Friday, March 26, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
httos:/Awww.sfgovtv.org/sfouc 


BLIC Tc -IN: 
1 (415) 655-0001 / MEETING ID: 187 148 4909 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the Commission Secretary at 
415-554-2165 or via email at Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at 

http: /Awww.sfwater.org/index.aspx?page=167. 





Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its decision in full 
view of the public. Commissions, boards, councils and other agencies of the City and County exist to conduct the people's 
business. This ordinance assures that deliberations are conducted before the people and that City operations are open to 
the people's review. For more information on your rights under the Sunshine Ordinance or to report a violation of the 
ordinance, contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, 
San Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the 
Sunshine Ordinance can be obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on 
the City’s website at http:/Awww.sfgov.org. 


311 Free Language Assistance: $¢ #7 i & (55 / Ayuda gratuita con el idioma / BecnmaTHaa NOoMOUb MepeBOAYHKOB / 
Tro gitp Théng dich Mién phi / Assistance linguistique gratuite / #£#}O SaG scte/ Pat C101 /AH / arses suuaas 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to influence local 
legislative or administrative action may be required by the San Francisco Lobbyist Ordinance [SF Campaign & Governmental 
Conduct Code §2.100] to register and report lobbying activity. For more information about the Lobbyist Ordinance, please 
contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 
252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s action on a 
project constitutes the Approval Action for that project (as defined in S.F. Administrative Code Chapter 31, as amended, Board 
of Supervisors Ordinance Number 161-13), then the CEQA determination prepared in support of that Approval Action is 
thereafter subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal 
must be filed within 30 calendar days of the Approval Action for a project that has received an exemption or negative 
declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact the Clerk of the Board of 
Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the 
Planning Departments Environmental Review Officer has deemed a project to be exempt from further environmental review, 
an exemption determination has been prepared and can be obtained on-line at http:/Avww.sf- 

planning org/index.aspx?page=3447.Under CEQA, in a later court challenge, a litigant may be limited to raising only those 
issues previously raised at a hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, or prior to, such hearing, or as 
part of the appeal hearing process on the CEQA decision. 





ORDER OF BUSINESS 
1 3Call to Order 
Zee roll Gall 


3. Presentation on SFPUC Water Supply and Demand Under Different Regulatory 
Scenarios including Implementation of (a) the December 2018 Bay Delta Plan 
Amendment, (b) the proposed Tuolumne River Voluntary Agreement, and (c) the State 
Water Resources Control Board’s 401 Water Quality Certification for the Don Pedro and 
La Grange Projects issued on January 15, 2021. (discussion only) 

e SFPUC Staff Presentation: 
Michael Carlin, Steve Ritchie, Ellen Levin, Matt Moses, Paula Kehoe, Manisha 
Kothari, Sarah Triolo 
e Non-Governmental Organizations Presentation: 
Heather Cooley — Pacific Institute 
Chris Shutes — California Sportfishing Protection Alliance 
Peter Drekmeier — Tuolumne River Trust 
e Commission Discussion 


4. Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13" Floor 
San Francisco, CA 94102 
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COMMISSION 
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London N. Breed 
Mayor 


SPECIAL MEETING Minutes 
Friday, March 26, 2021 
2:00 P.M. 
(Approved April 13, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive 
Order N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is 
closed. Commissioners and SFPUC staff will convene Commission meetings 

remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 
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SFPUC MINUTES — SPECIAL MEETING MARCH 26, 


2021 


Call to Order 
Vice President (VP Moran) called the meeting to order at 2:01 PM. 


Roll Call 
Present: Moran, Harrington and Ajami 


VP Moran welcomed everyone and discussed the structure and intent of the meeting 
and outlined what a successful meeting would be. He noted all participants agreed 
that the design drought and rationing policy would not be discussed. 


Presentation on SFPUC Water Supply and Demand Under Different Requlatory 
Scenarios including Implementation of (a) the December 2018 Bay Delta Plan 
Amendment, (b) the proposed Tuolumne River Voluntary Agreement, and (c) the 
State Water Resources Control Board’s 401 Water Quality Certification for the Don 
Pedro and La Grange Projects issued on January 15, 2021. 


Steve Ritchie, Assistant General Manager (AGM), Water, indicated that Ellen Levin, 
Deputy Manager, Paula Kehoe, Manger Water Resources Division, Manisha Kothari, 
Manager Alternative Water Supply Planning, Sarah Triolo, Urban Water 
Management Plan, Matt Mosses, Hydrology and Water Systems Division were also 
in attendance in the event of questions. 


AGM Ritchie introduced the item and indicated 10 water supply planning scenarios 
were run using the Hetch Hetchy Local System Manual System Modeling Tool and 
the Regional Water System Supply and Demand Worksheet. For each scenario the 
ultimate result is either a surplus or deficit of supply and each scenario produces 
different results, demonstrating the effect of the choices that are made. He indicated 
that the assumptions and results for each scenario will be displayed in the 
presentation and that the presentation will conclude with a summary table of the 
bottom-line results for all scenarios. 


AGM Ritchie reviewed the 10 scenarios and reviewed the first eight scenarios in 
both table and graph form during his presentation. He noted the last two scenarios 
would be covered by the Non-Governmental Organizations (NGO’s). 


Scenario 

1. Prior Demand Estimates: Includes retail demand projections for the 2015 Urban 
Water Management Plan (UMP); includes 2015 purchase projections from 
Wholesale customers; includes current side agreement on flows in the lower 
Tuolumne River; and yield values are based on 8.5-year design drought and the 
adopted Water System Improvement Program (WSIP) rationing policy. 


AGM Ritchie responded to a question from Commissioner Harrington regarding the 
firm yield. VP Moran provided additional comment. Brief discussion ensued. 


President Maxwell joined the meeting at 2:23 PM. 


2. Current Conditions: Includes updated demand projections for anticipated 


development in retail service area; includes most recent purchase projections 
from wholesale customers; includes a total of 9 MGD for San Jose and Santa 
Clara; includes the 1995 side agreement on flows in the lower Tuolumne River; 
and yield values are based on the 8.5-year design drought and the adopted 
WSIP rationing policy. 


AGM Ritchie responded to a question from Commissioner Ajami regarding demand 
in San Francisco and noted the housing projections. 


3. Tuolumne River Voluntary Agreement (TRVA): Base conditions; yield values are 
based on the 8.5-year design drought and the adopted WSIP rationing policy; 


includes SFPUC contribution to the TRVA; and that SFPUC contributions are 
calculated according to the 4" Agreement and assumes continuation of the 1995 
side agreement. 

4. Bay Delta Plan: Base conditions; yield values are based on the 8.5-year design 
drought and the adopted WSIP rationing policy; includes SFPUC contribution to 
the Bay Delta Plan displayed in the graph as a reduction in firm yield, assuming 
the flow requirement is 40% of unimpaired flow at LaGrange from February 
through June. Current FERC flow requirements are assumed for the rest of the 
year, and that SFPUC contributions are calculated according to the 4! 
Agreement and assumes continuation of the 1995 side agreement. 

5. Bay Delta Plan with Alternative Water Supply Projects: Base conditions; yield 
values are based on the 8.5-year design drought and the adopted WSIP rationing 
policy; includes SFPUC contribution to the Bay Delta Plan displayed in the graph 
as a reduction in firm yield, assuming the flow requirement is 40% of unimpaired 
flow at LaGrange from February through June. Current FERC flow requirements 
are assumed for the rest of the year; SFPUC contributions are calculated 
according to the 4" Agreement and assumes continuation of the 1995 side 
agreement, and includes a total of 35 MGD of new water supply projects, which 
are assumed to be added between 2025 and 2040. The firm yield from the new 
projects is shown separately in the table to demonstrate the estimated 
development of the projects over time. The new project yield is also included in 
the total yield. 


Commissioner Paulson joined the meeting at 2:25 PM. 


6. Bay Delta Plan with Alternative Water Supply Projects and Modified Rationing 
Policy: Base conditions; yield values are based on the 8.5-year design drought; 


includes SFPUC contribution to the Bay Delta Plan displayed in the graph as a 
reduction in firm yield, assuming the flow requirement is 40% of unimpaired flow 
at LaGrange from February through June. Current FERC flow requirements are 
assumed for the rest of the year; SFPUC contributions are calculated according 
to the 4" Agreement and assumes continuation of the 1995 side agreement; and 
includes a total of 35 MGD of new water supply projects as described for 
Scenario V; includes 7.5 years of rationing at 20% in the 8.5-year design drought 
sequence. 
AGM Ritchie responded to a question from Commissioner Ajami as to whether the 
rationing figures are also included in demand. VP Moran provided comment and 
Sa ae racer Tc RT, SR ee ea oh dat ins <n NO SO reer OOM ne Vm Sermon Senn ee eae 
SFPUC MINUTES — SPECIAL MEETING MARCH 26, a 
2021 3 





SFPUC MINUTES — SPECIAL MEETING MARCH 26 


2021 


additional discussion ensued. 


7. Bay Delta Plan with Alternative Water Supply Projects, Modified Rationing Policy 
and Modified Design Drought: Base conditions; includes SFPUC contribution to 
the Bay Delta Plan displayed in the graph as a reduction in firm yield, assuming 
the flow requirement is 40% of unimpaired flow at LaGrange from February 
through June. Current FERC flow requirements are assumed for the rest of the 
year; SFPUC contributions are calculated according to the 4° Agreement and 
assumes continuation of the 1995 side agreement; includes a total of 35 MGD of 
new water supply projects as described for Scenario V; includes 6.5 years of 
rationing at 20% in the 7.5-year design drought sequence. 

8. Water Quality Certification (401) with Alternative Water Supply Projects, Modified 
Rationing Policy and Modified Design Drought: Base conditions; includes SFPUC 
contribution to the Section 401 water quality certification on the FERC license 
displayed in the graph as a reduction in firm yield; SFPUC contributions are 
calculated according to the 4" Agreement and assumes continuation of the 1995 
side agreement; includes a total of 35 MGD of new water supply projects as 
described for Scenario V; yield values are estimated using a 7.5 year design 
drought; and includes 6.5 years of rationing at 20% in the 7.5-year design 
drought sequence. 


AGM Ritchie provided a summary Slide of scenario surplus or deficits for each 
scenario noting the effect of each possible choice. 


Commissioner Ajami expressed concern with the lack of looking at demand 
dynamics and worries that there may be investment in water that is not needed and 
stated that demand may need to be looked at in a different way to make smart 
decisions. 


Peter Drekmeier, Policy Director, Tuolumne River Trust, thanked the Commission for 
the workshop and the staff for their work. He provided observations on demand 
projections, planning for 7.5 year drought and additional yield, alternative water 
supplies, and that rationing formula makes a difference. He introduced the NGO 
representatives present. 


Non-Governmental Organizations Presentations: 


Heather Cooley, Director of Research, Pacific Institute, presented on Urban Water 
Demand and Supply Trends in California: (1) Bay Area’s urban water demand is 
declining; (2) California’s urban water demand is declining; (3) Why is there a 
decline (more efficient devices and climate-appropriate landscapes; land use 
changes; and changes in economic activity); (4) Great news (less vulnerable to 
drought; delay or downsize water supply, treatment, and wastewater infrastructure; 
reduced energy use and greenhouse gas emissions; water, wastewater and energy 
cost savings and greater affordability for essential needs; and avoid extraction of 
water from rivers, aquifers and the ocean); (5) California’s urban water demand 
forecasts. June 2020 study examined water demand forecasts from 2020 to 2015 for 
the 10 largest water suppliers serving 25% of Californians; (6) Urban water demand 


forecasts key findings - between 2000 and 2015, population increased by 9% but 
total water demand declined by 18%; and forecasts routinely overestimated future 
water demand; (7) Demand forecasts routinely overestimated total demand; (8) 
More change is on the way - greater efficient devices in home and businesses; more 
climate-appropniate landscapes, greater effort to reduce leaks, denser developments 
with less outdoor; (8) Water supply trends — diversify and localize; and (9) Summary. 


Peter Drekmeier, Policy Director, Tuolumne River Trust, presented (1) Display of the 
Hetch Hetchy Water System. He noted that Don Pedro Reservoir is owned and 
operated by the Modesto and Turlock Irrigation Districts and that the San Francisco 
paid for half of it in exchange for water bank; (2) Tuolumne River water entitlements; 
(3) Tuolumne water supply and SFPUC demand; (4) SFPUC total storage capacity 
(Tuolumne reservoirs, Don Pedro water bank, and Bay Area reservoirs); (5) SFPUC 
Tuolumne Storage (water bank, Eleanor, Cherry and Hetchy); (6) 2016 reservoir 
storage levels; (7) Tuolumne River water available to the City — water year 2017; (8) 
Current policy devastates the Tuolumne River in dry years; (9) Hetch Hetchy service 
area has demonstrated conservation potential (30% reduction in water demand 
2006-2016); (10) SFPUC water deliveries and employment, 2010-2016 San 
Francisco and San Mateo Counties; (11) Water rates have depressed demand; (12) 
Historic and projected wholesale rates; (13) SFPUC 10-Year Financial Plan; (14) 
Water sales are projected to remain flat; (15) SFPUC Capital Plan overview; (16) 
Wastewater Enterprise 10-Year Financial Plan; (17) Combined water and 
wastewater average single monthly bill; (18) review of Scenario VII Bay Delta Plan 
with Alternative Water Supply Projects, Modified Rationing Policy and Modified 
Design Drought; and (19) NGO Scenario 1: Current system, 198 MGD constant 
demand, user-selected addition of water supplies in 2025, Bay Delta Plan flows, 
which includes 35 MGD of new water and the 8 year design drought. 


Chris Shutes — California Sportfishing Protection Alliance, stated that his 
presentation would respond to the question “how could the Bay Area work within the 
requirements of the Bay Delta Plan and meet the water supply needs’, and that it 
includes that notion that it is harder, but not impossible to modify the adopted plan. 
He noted the presentation includes recommendations: (1) The goal is to move 
forward with a recommendation that better relationships be used to do better 
analysis and achieve better outcomes; (2) Note on models (new drought calculator 
developed by the SFPUC is a useful tool that provides a quick analysis of how 
scenarios perform in droughts; Don Pedro operations model is a more diverse tool, 
shows output for more elements including benefits and Districts’ impacts; input data 
for both tools should be robust; and both tools should inform, not limit policy; (3) Six 
strategies for reliable water supply for the river and people who use it with 
recommendations: 


1. Policy to maintain or reduce existing demand — with recommendations to give 
conservation groups the data model current demand in Don Pedro ops Model 
and consider policy statements in UWMP’s. 

2. Develop specific rules for dry year sequences — with recommendations to 
review past approaches and look at other approaches within framework. 
Unsustainable level of deliveries — urban agencies can‘ solve it. 
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3. Confront the division of responsibility between City and Districts — with 
recommendations to allow ops model to vary responsibility and find a way to 


break the ice with the districts. 

4. Create a groundwater water bank with Districts — with recommendations of 
model by post-processing ops model and to start the discussion now with 
forward-thinking leaders in Stanislaus County 

5. In-delta diversions, Los Vaqueros storage — with recommendation precondition 
for alternative dry year supplies is treatment for infrastructure to use Delta 
Water 

6. Aggressively build regional NGO Partnerships — with recommendations talk to 
NGO's before telling them what they will love, talk to NGO’s about specific 
model scenarios, and seek large-scale federal funding for water supply and 
rivers: climate change is water change. 


Mr. Drekmeier thanked the NGO’s for their presentations. 


Commissioner Paulson stated he was impressed by issues that were presented. 
He indicated he will want answers and that the policy the Commission supports will 
be beneficial to the agency. 


Commissioner Harrington thanked the presenters and stated the comments are 
helpful. He indicated he is interested in the relationships with the Districts but he 
understands the SFPUC can’t make assumptions based on what the Districts may 
or may not do. He indicated some of the ideas, like groundwater make sense, but 
that he doesn't recall discussions as to the impact to the Districts of the Bay Delta 
Plan and asked what their design drought is and what are they are dealing with. He 
asked that that information be provided at some point. 


Commissioner Paulson departed the meeting at 4:06 PM. 


VP Moran indicated Commissioner Harrington’s comments are an area for thought 
and discussion and there is considerable history to consider. He stated the 
Irrigation Districts don’t have “design drought” due their different operations and 
ability to fallow. 


Chris Shutes provided comment and indicated that the Don Pedro operations 
model is good and that the Districts have better opportunity for conservation. 


Commissioner Ajami stated that as long as the District are growing crops that they 
can fallow the assumption ts correct, but if they focus on other crops, such as nut 
trees, it is a different situation of concern and that a statewide plan for land use 
and conservation is needed. 


In response to a question from President Maxwell, Mr. Drekmeier indicated the 
Districts recently approved their Agricultural Water Management Plans, which he 
briefly discussed. 


Commissioner Ajami made note in response to Mr. Drekmeier that water is free, 
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but infrastructure is what costs. 


Ms. Cooley response to a question from Commissioner Harrington regarding 
BAWSCA’s demand forecast and projections. 


Public Comment 

e Tom Frances, Water Resources Manager, BAWSCA, provided technical 
observations of the each of the presentations provided. He stated BAWSCA 
stands behind the results of their 2020 study. 

e Gustav Larson, BAWSCA Board Chair, thanked the Commission for the 
workshop. He noted BAWSCA represents 1.8 million people in their service 
area and noted the costs that they pay. He stated that it is critical to include 
BAWSCA in discussion and that they actively participate. 

e Nicole Sandkulla, BAWSCA CEO, discussed BAWSCA’s responsibility to 
their customers and San Francisco’s responsibility to wholesale customers. 
She expressed the impact of the Bay Delta Plan and expressed support for 
the Tuolumne River Voluntary Agreement as alternative. She indicated the 
State Board should perform the required environmental evaluation of the 
TRAVA. 

e Mark Rockwell, Fly-fishing community, stated that 40% unimpaired flows 
recommended by Bay Delta Plan are already out of the comfort zone and 
will ensure failure of the fishing community and extension of fish. He 
recommends the 7.5 year drought period rather than 8 year and rationing at 
year two. 

e Greg (inaudible) Bay Institute staff hydrologist, stated that the Bay Delta 
Plan is a good start, but it doesn’t go far enough. 

e Barry Nelson, Golden State Salmon Association, stated that four documents 
were sent to the Commission which he highlighted: (1) regional partnerships 
and diversification; (2) study by UC Davis on over-allocation of water rights 
in California system and in San Joaquin River; (3) press statement by John 
McManus, Golden State Salmon Association, on limitation on upcoming 
salmon season; and (4) Op-ed by Golden State Salmon Association. 

e Spreck Rosekrans, Restore Hetch Hetchy, thanked the Commission for the 
workshop. He stated there needs to be a balance with the environment and 
that Hetch Hetchy needs to be free. He discussed groundwater and water 
bank opportunity. 

e Conrad Fisher, Water Climate Trust, thanked the Commission for the 
workshop. He noted there are parts of the state where flood irrigation is 
wasteful, and that wasteful use needs to stop. He discussed modeling. He 
said ag needs to balance the equation. 

e John (inaudible) thanked the Commission for the hearing, for dialogue and 
for considering other positions. He asked that the Commission follow-up on 
suggestions from the Pacific Institute. He noted the need to provide water to 
people, water to the river, and healthy salmon. 


Commissioner Harrington noted the workshop has been an opportunity to engage 
and educate and thanked everyone for their participation. He asked about next 


SFPUC MINUTES — SPECIAL MEETING MARCH 26, . 
2021 


steps. VP Moran noted that there are key issues that surfaced that require 
additional thought and discussion and that two were identified prior to the 
workshop (1) how to think about and plan for the design drought and (2) rationing 
policy. Issues that came about as a result of the workshop were (3) demand 
dynamics; and (4) additional opportunities beyond the Alternative Water Supply 
Plan. VP Moran discussed the merits of the workshop and the format going 
forward for the best opportunity to discuss issues. 


Commissioner Harrington expressed hope that VP Moran’s issue #4 (above) will 
allow for additional opportunities beyond the Alternative Water Supply Plan and will 
include conversation with the Districts. 


Commissioner Ajami thanked VP Moran for his comments and recommended that 
the four items be considered as “layers” rather than “buckets”. 


President Maxwell thanked the Commission for their participation and indicated 
that the workshops provided the opportunity for input and learning. 


VP Moran closed with a display of “Points of Agreement” 

e SFPUC Water Supply Planning Introduction and Review White Paper is a fair 
and reasonable summary of relevant information 

e Revised demand projections represent a significant reduction in demand 
throughout the service area and Is the result of the Bay Area's commitment to 
conservation. 

e Revised demand projections without additional supplies or policy changes 
create the opportunity to address 

o Demand growth 

o Permanent status for interruptible customers 
o ~ TRVA fishery flows 

0 §=©6© Through 2045 

e The Delta Plan flows cannot be accommodated without increased 
conservation, additional water supplies or modification of key planning 
assumptions. 

e« Currently identified Alternative Water Supply Projects by themselves are 
insufficient to meet Delta Plan flows, expensive, and slow to produce 
additional water. 

o Based ona mid-range estimate of possible yield (35 mgd) 
o But at the high end of possible yield estimates comes close by 2040. 
(74 mgd) 
e Water transfers 
o © Are not included in the supply projections 
°o © Are theoretically possible and potentially significant 
o ~©But have been very hard to consummate 


Commissioner Ajami expressed appreciation for the scenarios being run through 
the same model. 


Commissioner Harrington requested that staff provide information on timing or 
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meaningful deadlines to ensure movement. 


Commissioner Ajami reques4ted a copy of the Agricultural Water Management 
Plan. 


President Maxwell thanked all the NGO’s and everyone for their participation in 
the workshops. 


Adjournment 
VP Moran adjourned the meeting at 4:54 PM. 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, April 13, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 758 0343 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


htto://www.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


14 311 Free Lanquage Assistance: $0 4 58S [i 5) / Ayuda gratuita con el idioma / 
BeciiiaTHad MOMOLb NepeBogunkos / Tro’ gitp Thong dich Mién phi / Assistance linguistique 


gratuite / #26bO Sah He / TE 01/714 / arya aaa’ n'a“ lad lues aaaitaa 
“1 / Libreng tulong para sa wikang Tagalog lvuaa= 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


te 


Zi 


(t. 


Call to Order 
Roll Call 


Approval of the Minutes: 

a) March 23, 2021 Regular Meeting 

b) March 23, 2021 Special Joint Meeting with the San Francisco Board of Supervisors 
c) March 26, 2021 Special Meeting 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Electric Reliability Compliance Program Report 

e) Annual Power Risk Management Update 

f) Peninsula Watershed — Proposed Prescribed Burn Project Update 

g) SFPUC High-Efficiency Direct Toilet Install Map and Installation Totals 
h) Water Pipeline Assessment 

i) Water Supply Conditions Update 


. Report of the General Manager (discussion only) 


a) 2020 Retail Water Conservation Plan which provides a summary of planned 
conservation measures 

b) Wastewater Enterprise Racial Equity Plan 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


8. 


2Z\- 0050 


All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve an increase of 180 calendar days to the contract duration contingency 
for Contract No. DB-129.1 Bay Corridor Transmission and Distribution Phase 
2 (2019) North, with Mitchell Engineering; and authorize the General Manager 
to approve future modifications to the contract for a total contract duration of up 
to 615 consecutive calendar days (approximately one year and eight months), 
with no change to the contract amount. (How) 


210051 


b) Approve an increase of 180 calendar days to the contract duration contingency 
for Contract No. DB-129.2 Bay Corridor Transmission and Distribution Phase 
2 (2019) South, with Anvil Builders, Inc.; and authorize the General Manager to 
_ approve future modifications to the contract for a total contract duration of up to 
615 consecutive calendar days (approximately one year and eight months), 
with no change to contract amount. (How) 


c) Approve an increase of 360 calendar days to the contract duration contingency 
for Contract No. DB-130 Bay Corridor Transmission and Distribution Phase 3 


210052 (2019), with Beta Engineering California, LP.; and authorize the General 


210053 


REG 


a 


210054 


10. 


210955 


11. 
N0-adImM 


Manager to approve future modifications to the contract for a total contract 
duration of up to 795 consecutive calendar days (approximately two years and 
three months), with no change to the contract amount. (How) 


d) Approve the plans and specifications, and award Contract No. HH-1003R 
Moccasin Powerhouse Generator Step Up Transformer Installation, in the 
amount of $3,321,432, and with a duration of 716 consecutive calendar days 
(approximately two years), to the responsible bidder submitting the lowest 
responsive bid, Big Valley Electric, to make improvements to the two 
transformer bays and install two new City-furnished generator step-up 
transformers. This action constitutes the Approval Action for the project for the 
purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (How) 


e) Approve an increase of 273 calendar days to the contract duration contingency 
for Contract No. WD-2729, Fish Passage Facilities within the Alameda Creek 
Watershed, a sub-project of the Calaveras Dam Replacement Project; and 
authorize the General Manager to approve future modifications to the contract 
for a total duration of up to 1,991 consecutive calendar days (approximately 
five years and five months), with no change to the contract amount. (How) 


ULAR CALENDAR 


Approve program rules for the Customer Affordability and Arrearage Management 
Plan Pilot Program and authorize the General Manager to implement the Pilot 
Program which will provide up to 150 low-income SFPUC residential water and 
wastewater customers residing in the 94112, 94124, and 94134 zip codes, who have 
accrued high levels of arrearages on their SFPUC accounts, with a combination of rate 
discounts and/or debt relief, with a not-to-exceed program budget of $110,000 from 
SFPUC funds. (Ordikhani/Sandler) 


Adopt the 2021 Revised Baseline Scope, Schedule, and Budget for the Water 
Enterprise Capital Improvement Program, consisting of 36 projects (25 Regional 
projects and 11 Local projects) within the adopted San Francisco Public Utilities 
Commission 10-Year Capital Plan for FY 2020-21 through FY 2029-30 that have 
budgets greater than $5 million and are currently active or intended to be initiated 


within FY 2020-21 or FY 2021-22. (How) C200 - 15 


Presentation and discussion only of the Draft 2020 Urban Water Management Plan 


ie 


210956 


13. 


210057 


14. 


210058 


Lo: 


2109539 


16. 


iW f 


(UWMP), including the Draft 2020 Water Shortage Contingency Plan, for the City and 
County of San Francisco pursuant to California Water Code Section 10642. The 
Commission will consider approval of a Final UWMP at the June 8, 2021 Commission 
meeting. (Ritchie) 


Approve Amendment No. 2 to Agreement No. PRO.0092, Engineering Services for 
South Ocean Beach Coastal Erosion and Wastewater Protection, with Moffatt and 
Nichol-AGS Joint Venture to provide engineering design services for the Ocean Beach 
Climate Change Adaptation Long-term Improvements Project; and authorize the 
General Manager to execute this amendment, increasing the agreement amount by 
$2,000,000 and extending the agreement duration by four years, for a total not-to- 
exceed agreement amount of $5,750,000, and a total duration of nine years. 

(How) 


Approve the selection of Kennedy/Jenks Consultants, Water Resources Engineering, 
Inc., AECOM Technical Services, Inc., and Hazen-LEE Joint Venture (JV); award 
Agreement Nos. PRO.0172.A-D, As-needed Engineering Design Services, to provide 
specialized engineering design services on an as-needed basis for SFPUC enterprises 
and bureaus; and authorize the General Manager to execute these four professional 
services agreements with Kennedy/Jenks Consultants (PRO.0172.A), Water 
Resources Engineering, Inc. (PRO.0172.B), AECOM Technical Services, Inc. 
(PRO.0172.C), and Hazen-LEE Joint Venture (PRO.0172.D), each in an amount not- 
to-exceed $4,500,000, and each with a term of five years. (How) 


Approve the plans and specifications, and award Contract No. WD-2825R, Alameda 
Creek Recapture Project in the amount of $19,511,500 and with a duration of 547 
consecutive calendar days (approximately one year and six months), to the 
responsible bidder submitting the lowest responsive bid, Anvil Builders, Inc. to install a 
barge and pump system, pipelines, valves and valve vault, and control building to 
recapture and transfer creek flows to the San Francisco Public Utilities Commission’s 
Regional Water System. (How) 


Approve the plans and specifications, and award Contract No. WW-711, Wawona 
Area Stormwater Improvement and Vicente Street Water Main Replacement Project, in 
the amount of $29,132,100 and with a duration of 987 consecutive calendar days 
(approximately two years and eight months), to the responsible bidder submitting the 
lowest responsive bid, KJ Woods Construction Inc., to construct a stormwater 
conveyance system in the Wawona area and replace the water mains on Vicente 
Street. This action constitutes the Approval Action for the project for the purposes of 
California Environmental Quality Act, pursuant to Section 31.04(h) of the San 
Francisco Administrative Code. (How) 


Public comment on matters to be addressed during Closed Session. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


18. 


18). 


A49). 


CLOSED SESSION 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER1/- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17/-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018: California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and San Francisco Administrative Code Section 
67.10(d)(2) (discussion only) (Whipps) 


Conference with Legal Counsel — Pursuant to California Government Code Section 


54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) (discussion 


only) (Whipps) 


Existing Litigation 

San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


21s 


22. 


Following Closed Session, the Commission will reconvene in Open Session. 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


Adjournment. 
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MINUTES 
Tuesday, April 13, 2021 
1:30 P.M. 
(Approved April 27, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:31 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary announced that item 8d was removed from the Consent 
Calendar. 


3. Approval of the Minutes: 
a) March 23, 2021 Reqular Meeting 
b) March 23, 2021 Special Joint Meeting with the San Francisco Board of Supervisors 
c) March 26, 2021 Special Meeting 


No public comment. 


On Motion to approve the minutes of March 23, 2021 Regular Meeting 
Aye: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve the minutes of March 23, 2021 Special Joint Meeting 
Aye: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve the minutes of March 23, 2021 Special Meeting 
Aye: Maxwell, Moran, Paulson, Harrington and Ajami 


4. General Public Comment 

e Eileen Boken stated that she wished to follow-up on submitted written comments 
regarding an article posted on UC Merced Student Affairs website titled “Solar Panels 
Over Canals Can Save Money, Energy, and Water’. She suggested the SFPUC 
partner with MID/TID on a pilot project. 

e David Pilpel refer to his comment letter submitted on April 13 just prior to the meeting. 
He indicated that at the last meeting of the Municipal Transportation Agency Board a 
Board member discussed tracking items and Commissioner requests and he 
suggested they use the SFPUC’s Advance Calendar as a model. 


5. Communications 

Advance Calendar 

Contract Advertisement Report 

Correspondence Log 

Annual Electric Reliability Compliance Program Report 
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e) Annual Power Risk Management Update 

f) Peninsula Watershed — Proposed Prescribed Burn Project Update 

g) SFPUC High-Efficiency Direct Toilet Install Map and Installation Totals 

h) Water Pipeline Assessment 

i) Water Supply Conditions Update 
Assistant General Manager (AGM) Ritchie responded to a question from 
Commissioner Harrington regarding item 5i and when we might start getting 
concerned about drought. AGM Ritchie stated that staff is preparing the Annual 
Statement of Water Availability to Wholesale Customers which will indicate that 
Hetch Hetchy will fill but that water bank will not. He stated that customers will be 
asked to reduce outdoor irrigation. He noted that the state water contactors are 
getting 5% of deliverables and will look to the SFPUC to supplement supply. 


At the request of Commissioner Paulson AGM Ritchie expanded on details of the 
Water Pipeline Assessment. 


Commissioner Ajami thanked staff for the map showing high efficiency toilets. 


Public Comment 

e Denise (inaudible), Belmont Heights, thanked the Commission for responding to 
community concerns regarding the controlled burn on the Peninsula Watershed 
and stated it was only when the SFPUC intervened that CalFire extended the 
public comment period. She stated that the SFPUC needs fo raise environmental 
concerns with CalFire. 

e Kristin Mercer thanked the Commission for intervening with CalFire to extend the 
public comment period for the controlled burn in the Peninsula Watershed. She 
indicated CalFire has not addressed alternatives and she questioned the need 
for the burn. 


6. Report of the General Manager 

a) 2020 Retail Water Conservation Plan which provides a summary of planned 
conservation measures 
Julie Ortiz, Water Conservation Manager, presented (1) Conservation Program 
overview, (2) Conservation planning process, including extensive qualitative and 
quantitative analysis, (3) Conservation measure evaluation - with evaluation 
and/or implementation of over 80 measures and mandates 2005 through 2020. 
Not all measures have modelled water savings. Criteria include water savings, 
cost, market, feasibility, research benefits and customer interest, and (4) the 
Conservation Plan is a voluntary guidance document prepared every five years 
and describes program water savings and costs with the most precise estimates 
over the next five years. 


Ms. Ortiz responded to a question from Commissioner Ajami as to whether there 
is accounting for individual efforts made by people without incentives or if those 
are via passive measures. 


Public Comment 
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e Peter Drekmeier, Tuolumne River Trust, commended staff for the report and the 
presentation and noted the SFPUC is a national leader in water conservation. He 
thanked the Commission for the third workshop and the opportunity to share 
information. He indicated that the population of San Francisco is expected to 
grow to 1.25 million people, and he discussed growth. He asked that the SFPUC 
have a meeting with the Planning Commission. 

b) Wastewater Enterprise (WWE) Racial Equity Plan 

Greg Norby, Assistant General Manager (AGM) Wastewater, introduced the item 

and the importance of the Plan. WWE staff then presented: (1) Early Lessons 

Learned (Emily Rogers-Pharr): racial equity conversations with staff can and will 

be triggering; will take everyone to move forward; can’t have too much 

engagement or feedback; and expect some resistance, acknowledge and 
address it. (2) WWE Racial Equity Action Plan Priorities (Emma Maack): Three 
top priorities of WWE Plan are diversity in recruitment and barrier removal in 
hiring and promotion; develop internal support systems; and intentional culture 
committed to inclusion and belonging. (3) Diversity in recruitment and barrier 
removal in hiring and promotion (Catherine Curtis): Recruitment (identify and 
foster relationships with non-traditional outlets, engage hiring managers in 
expanding job announcement distribution to non-traditional outlets, and map and 
track network and outreach efforts); and Hiring and Promotion (review, simplify 
and standardize job descriptions and minimum qualifications for Stationary 

Engineer, Laborer, and Sewer Worker classifications; ensure all acting 

assignments have corresponding plan for addressing the relevant vacancy, and 

conduct an analysis to identify classifications that do not have a clear progressive 
promotive path). (4) Develop internal support systems (Sarah Minick): internal 

Mentorship Committee to assist with staff who are experiencing career 

development challenges; career counseling and progression planning; and build 

a cross-divisional mentorship network. (5) Internal culture committed to inclusion 

and belonging (Sheena Johnson): WWE is establishing its first employee-focused 

resource group, the Black Phoenix Alliance, which provides a place of community 
and opportunity for information sharing; provide trainings for all staff on bias, 
conflict resolution, navigating tough/sensitive conversations, microaggressions, 
etc. and employee engagement at all levels. (6) Next Steps (Sheena Johnson): 

Incorporate into WWE’s two-year business plan; reach out to as-needed 

contractors to provide near-term trainings and support; provide input on 

developing the scope for agency-wide Racial Equity consultant; and ensure 
alignment of WWE Racial Equity Action Plan with SFPUC Racial Equity Program. 


Commissioner Paulson commented on the need to work with the unions, the 
need for apprenticeship programs, and for workforce development. 


Commissioner Harrington expressed appreciation for the presentation. In response 
to his question as to whether employees who work in the field are also being 
engaged, AGM Norby indicated the initial efforts began with field staff. He introduced 
Chris McDaniels, Acting Collection System Division Manager, who stated that after 
the killing of George Floyd, field staff were called together to provide them with the 
opportunity to express their feelings. He discussed that process and the different 
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approaches taken to allow employees to discuss racial equity issues. He indicated 
this process began their overall framework and communication structure. He 
discussed the planning process: engagement began prior to mandate; staff-led cross 
functional Racial Equity Workgroup; opt-in engagement effort via phone and open- 
door policy to discuss race issues with BIPOC staff; and safety tailgates and division 
staff meetings where racial equity lead spoke. 

Commissioner Ajami thanked staff for their presentation and for efforts to address 
issues. She discussed mentorships, early career and career path forward, and 
asked if there are efforts to collaborate to allow employees to move between 
enterprises to gain diverse experiences. AGM Norby indicated there is not a formal 
process for rotation, but there is a base amount of “normal” rotation across 
enterprise. Mr. McDaniels stated that there is work behind the scenes to work with 
frontline staff to determine where they would like to go within organization, and 
briefly noted that process. 


Commissioner Paulson stated that there needs to be apprenticeship programs that 
ensure people are trained. In response to his question as to whether unions are 
engaged in the process, Acting GM Carlin stated that the unions are engaged to 
prepare people to come into the organization in apprenticeship positions. 


In response to Commissioner Ajami’s comments, Acting AGM Carlin noted that 
rotating leadership programs expose people to various aspects of the organization to 
see what the work Is like, but stated that a more active program is for career 
pathways is needed and is being explored. 


No public comment. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


7. New Commission Business 
None. 


The Commission Secretary re-announced that item 8d was removed from the Consent 
Calendar and would be rescheduled. 


8. Consent Calendar 
a) Approve an increase of 180 calendar days to the contract duration contingency 
for Contract No. DB-129.1 Bay Corridor Transmission and Distribution Phase 2 
(2019) North, with Mitchell Engineering; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 
615 consecutive calendar days, with no change to the contract amount. 
(Resolution 21-0050) 


b) Approve an increase of 180 calendar days to the contract duration contingency 
for Contract No. DB-129.2 Bay Corridor Transmission and Distribution Phase 2 
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(2019) South, with Anvil Builders, Inc.; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 


615 consecutive calendar days, with no change to contract amount. 
(Resolution 21-0051) 


c) Approve an increase of 360 calendar days to the contract duration contingency 
for Contract No. DB-130 Bay Corridor Transmission and Distribution Phase 3 
(2019), with Beta Engineering California, LP.; and authorize the General 
Manager to approve future modifications to the contract for a total contract 


duration of up to 795 consecutive calendar days, with no change to the 
contract amount. (Resolution 21-0052) 


d) Approve the plans and specifications, and award Contract No. HH-1003R 
Moccasin Powerhouse Generator Step Up Transformer Installation, in the 
amount of $3,321,432, and with a duration of 716 consecutive calendar days, 
to the responsible bidder submitting the lowest responsive bid, Big Valley 
Electric, to make improvements to the two transformer bays and install two 
new City-furnished generator step-up transformers. This action constitutes the 
Approval Action for the project for the purposes of CEQA, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (Resolution 21-0053) 


e) Approve an increase of 273 calendar days to the contract duration contingency 
for Contract No. WD-2729, Fish Passage Facilities within the Alameda Creek 
Watershed, a sub-project of the Calaveras Dam Replacement Project; and 
authorize the General Manager to approve future modifications to the contract 


for a total duration of up to 1,991 consecutive calendar days, with no change to 
the contract amount. 


No public comment. 


On Motion to approve Consent Calendar items 8a through 8e 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


9. Approve program rules for the Customer Affordability and Arrearage Management 
Plan Pilot Program and authorize the General Manager to implement the Pilot Program 
which will provide up to 150 low-income SFPUC residential water and wastewater 
customers residing in the 94112, 94124, and 94134 zip codes, who have accrued high 
levels of arrearages on their SFPUC accounts, with a combination of rate discounts 
and/or debt relief, with a not-to-exceed program budget of $110,000 from SFPUC 
funds. (Resolution 21-0054) 

Carmen Iton reviewed: (1) Qualifying the need for program support: Average balance 
per delinquent single family residential accounts increased 85% from March 2020. 
Over the same time, the number of single family residential accounts in arrears grew 
216% to 4,310 customers and new payment plans have decreased during this 
timeframe. Highest rate of bill and debt burden in San Francisco’s Southeast 
neighborhoods. Simone Hudson continued with a review of: (2) Pilot goals: Provide 
support to customers who have accrued burdensome arrears in highest need zip 
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codes 94124, 94134 and 94112. Measurement of impacts and provide Customer 
Services Bureau with additional tools to manage arrears; (3) Pilot Structure: of bill 
discounts on payment behavior for customers with accrued arrears, and debt support 
(3) Pilot structure; (4) What is success. 


Commissioner Ajami thanked staff for the presentation. Simone Hudson responded to 
her question as to how many of these customers have problems prior to pandemic and 
if so, what made their bills increase (e.g. leak), and indicated that she can provide more 
detailed information on pre-and-post pandemic affordability. As to why, Ms. Hudson 
indicated that staff works with customers on issues such as the determination of and 
repair of leaks. Steven Woo, Customer Services Bureau, provided additional comment 
on situations that are contributing to customer water use and increased bills. President 
Maxwell indicated that providing customer assessments may be beneficial. 


Vice President (VP) Moran thanked staff for the presentation and their work. He 
discusses affordability as a percentage of AMI and stated that there are so many people 
that make less than the AMI. He stated he Is glad that the issues are being addressed in 
an organized way with measurable goals. 


Commissioner Harrington thanked staff for their work. In response to his questions 
regarding the availability of water arrearage funds in the federal stimulus and what 
happens to those customers who are in arrears and are not eligible for the pilot 
program, Ms. Hudson stated that those pieces are being considered together to scale 
interventions to maximize resources. She indicated that outreach efforts want to reach 
customers in arrears and possibly enroll them in assistance programs. Acting GM Carlin 
stated that state and federal funds are actively being sought. 


Ms. Hudson responded to a question from President Maxwell as to whether there is any 
effort to obtain knowledge as to who the customers in arrears are, noting attempts to do 
so are done in a respectful manner, but that the data Is limited. 


Public Comment 

e Ted Loewenberg, former SFPUC Citizens’ Advisory Committee (CAC) member, 
discussed the affordability of basic utility and asked how to get more people in the 
city to pay for services. He stated the detonator needs to be increased. 

e Laura Feinstein, SPUR, thanked the Commission, expressed support for the item, 
and note the positive impact it will have. 

e Moisés Garcia expressed support for the item noting the importance of the pilot 
program. 

e Juliet Christian-Smith, Water Foundations, thanked the Commission for their 
leadership in setting industry standards and expressed support for the item. She 
discussed SB-222 and expressed support for comments made by VP Moran. 

e David Pilpel thanked staff for posting the 10-day notice and asked that it be provided 
for all rules and regulations. He expressed assumption that the ratepayer impact 
doesn’t impact Propositions 26 or 218. He stated there needs to be a way to pay 
bills by credit card and obtain a receipt. 
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e Jennifer Clary, California Director, Clean Water Action, noted that affordability is a 
problem throughout the state. She stated once the emergency is lifted shut-offs will 
begin. She expressed appreciation for the SFPUC proactive efforts. 


On Motion to approve Consent Calendar item 9: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


10. Adopt the 2021 Revised Baseline Scope, Schedule, and Budget for the Water 
Enterprise Capital Improvement Program (WECIP), consisting of 36 projects (25 
Regional projects and 11 Local projects) within the adopted San Francisco Public 


Utilities Commission 10-Year Capital Plan for FY 2020-21 through FY 2029-30 that 
have budgets greater than $5 million and are currently active or intended to be initiated 


within FY 2020-21 or FY 2021-22. (Resolution 21-0055) 

Katie Miller, Director, Water Capital Programs, provided a background on the WECI/P 
which was approved December 2018. She discussed the need for the re-baseline and 
reviewed the general categories of project changes (1) New Projects; (2) Scope 
refinements; (3) Budget increases; and (4) Schedule extensions. She provided 
comparison of the 2018 WECIP versus the 2021 revised WECIP, with a total budget 
change of +$441M (+$228M regional projects and +$153M local projects), with a new 
completion date from March 29, 2029 to June 29, 2035. Director Miller summarized the 
changes: Eight projects completed; 17 new projects added (12 regional and five local); 
19 projects continued from 2018 with schedule changes; and that budgets are aligned 
with 10-year CIP. Director Miller noted comments received on April 6, 2021 from 
BAWSCA, indicating that SFPUC Is in general agreement with the findings and 
recommendations in BAWSCA’s letter and that a response will be submitted to the 
Commission addressing BAWSCA’s specific comments within the quarter. She 
concluded with a review of next steps. 


In response to a question from Commissioner Paulson, Director Miller indicated that 
the WECIP will be included in the Project Labor Agreement as appropriate. 


In response to a question from Commissioner Harrington regarding Note 2 on page 15, 
Director Miller indicated there is no Note 2, as pointed out by BAWSCA, and that an 
addendum to that fact was included with the packet. 


In response to a request from Commissioner Ajami, Director Miller indicated she will 
provide information on the magnitude of the increase or decrease in the project 
including the project scope. 


Public Comment 
e David Pilpel questioned if the item had been presented to the SFPUC CAC Water 
Subcommittee for review/comment. 


Director Miller indicated that the item had not been brought before the CAC but that it 
had been brought to the Revenue Bond Oversight Committee and that she will look into 
meeting with the CAC. 
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On Motion to approve item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


11. Presentation and discussion only of the Draft 2020 Urban Water Management Plan 
(UWMP), including the Draft 2020 Water Shortage Contingency Plan, for the City and 
County of San Francisco pursuant to California Water Code Section 10642. The 
Commission will consider approval of a Final UWMP at the June 8, 2021 Commission 
meeting. 

Sarah Triolo, Water Resources Specialist, indicated the UWMPs are prepared by 
urban water suppliers every five years in accordance with the California Water Code 
and noted the purpose of the UWMP is to assess water supplies and demands over a 
25-year planning time frame, describe demand management measures, report on 
progress toward meeting a targeted reduction in per-capita use by 2020, discuss use 
and planned use of recycled water and other alternative water supplies, and develop 
and adopt a Water Shortage Contingency Plan. 


Ms. Triolo provided updated retail demand projections (2020 to 2045). She indicated 
demand increase is driven by housing and job growth and she presented San 
Francisco Planning Department housing and job growth projections and indicated 
residential demand projections are based on housing unit use and commercial 
demand projections are based on employee use per day based on sector. She stated 
retail per capital water use is projected to decline and she reviewed (1) total projected 
demands on the Regional Water System (RWS); (2) RWS supply comparison with and 
without Bay-Delta Plan Amendment; (3) RWS supply comparison with and without 
Bay-Delta Plan Amendment; (4) Water supply shortages for retail customers (with 
implementation of Bay-Delta Plan Amendment); (5) Water supply shortages for 
Wholesale customers (with implementation of Bay-Delta Plan Amendment); (6) Retail 
Water Shortage Contingency Plan (WSCP); (7) WSCP addressing retail water 
shortages (primary tool is a clearly identified and communicated level of demand 
reduction and additional tools will be used to achieve water use reductions); (8) review 
of public comment process and next steps. 


In response to a question from Commissioner Ajami, AGM Ritchie indicated that a risk 
assessment had not been conducted. 


AGM Ritchie responded negative in response to a question from President Maxwell as 
to whether there is a scenario where contractual obligation to Wholesale customers 
would change without their consideration or re-negotiation of contract. 


Public Comment 

e Tom Francis, Water Resources Manager, BAWSCA, provided thoughts regarding 
San Francisco’s population growth and water demand growth; BAWSCA member 
agency population growth and water demand growth; unrealistic challenges with Bay 
Delta Plan requirements; drought planning; and that the Voluntary Agreement be 
considered and alternative water supply program. 

e Danielle McPherson, BAWSCA, coordinated with SFPUC staff to obtain information 
from Wholesale customers and expressed her thanks to staff for their work. 
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e John (inaudible) San Francisco Homeless Coalition, thanked the Commission for the 
report. He indicated that it doesn’t capture water demands of un-housed San 
Franciscans and that the plan is silent on public water access and fails to meet 
needed goals. 

e Gary Welling, City of Santa Clara Sewer and Water Utilities, discussed their service 
area, service needs, and demand. He expressed concern with the Bay Delta Plan 
and asked that Santa Clara be made a permanent customer. 

e Nicole Sandkulla, BAWSCA, discussed their service area and concern with impacts 
of implementation of the Bay Delta Plan and stated that the Voluntary Agreement is 
the best alternative. 

e Francisco DaCosta asked that the Commission read the Raker Act and that water 
has gone to entities not prioritized in the Act. He stated that reservoir and water 
belong to the First People. He stated Hetch Hetchy water should not be used fo flush 
toilets. 

e Peter Drekmeier, Tuolumne River Trust, expressed disappointment with the report 
and stated it lobbies against the Bay Delta Plan. He stated that alternative water 
supplies are needed and that former Commissioner Vietor’s question as to what 
would happen if the Bay Delta Plan was implemented needs to be answered. 


Commissioner Paulson lost remote connection at 4:10 PM. 


e Larry Ackerman, Coalition on Homelessness volunteer, discussed his conversations 
with un-housed San Franciscan’s and noted their struggle to obtain water. 

e (inaudible), City of East Palo Alto, noted they are 100% reliable on SFPUC for their 
potable water supply. She noted their conservation efforts and that most of the 
demands is from residential customers. She discussed impacts of proposed cuts to 
their supply. 

e David Pilpel indicated the staff report provides a high quality summary. He asked if 
the plan incorporates BAWSCA’s analysis; how the plan aligns with Plan Bay Area; 
and if there is any additional planned public engagement prior to June. 


In response to a question from President Maxwell as to whether the report factored in 
homeless water use, AGM Ritchie indicated that he would look into it. He noted that 
staff have been working with the Department of Emergency Management and others 
during the COVID crisis and that multiple drink tap stations have been installed. He 
stated they are evaluating what “access” means and how use can be metered. Acting 
GM Carlin provided current data on drink taps. 


12. Approve Amendment No. 2 to Agreement No. PRO.0092, Engineering Services for 
South Ocean Beach Coastal Erosion and Wastewater Protection, with Moffatt and 
Nichol-AGS Joint Venture to provide engineering design services for the Ocean Beach 
Climate Change Adaptation Long-term Improvements Project; and authorize the 
General Manager to execute this amendment, increasing the agreement amount by 
$2,000,000 and extending the agreement duration by four years, for a total not-to- 
exceed agreement amount of $5,750,000, and a total duration of nine years. 
(Resolution 21-0056) 

Heather Manders introduced the item and noted the project is a multi-agency project 
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led by the SFPUC. She stated the project has three phases (1) short-term 
improvement to utilize environmentally measures to protect the area while long-term 
improvements are being developed; (2) Army Corps of Engineers beach nourishment 
project; and (3) Long-term improvements. 


She briefly discussed the history of the project and noted the need for the requested 
amendment. 

Ms. Manders, in response to a question from Commissioner Harrington, indicated that 
extending the contract work by four years will extend construction by two years to 2027 
but that work will start in 2022. 


Public Comment 
e David Pilpel asked if the project is south of Sloat Boulevard and if there is discussion 
of closing the Great Highway north of Sloat. 


Ms. Manders indicated that the project closes the Great Highway between Sloat and 
Skyline and that there is an effort by Recreation and Park Department to close the 
Great Highway entirely. 


On Motion to approve Consent Calendar item 12: 
Ayes: Maxwell, Moran, Harrington and Ajami 


13. Approve the selection of Kennedy/Jenks Consultants, Water Resources Engineering, 
Inc., AECOM Technical Services, Inc., and Hazen-LEE Joint Venture (JV); award 
Agreement Nos. PRO.0172.A-D, As-needed Engineering Design Services, to provide 
specialized engineering design services on an as-needed basis for SFPUC enterprises 
and bureaus; and authorize the General Manager to execute these four professional 
services agreements with Kennedy/Jenks Consultants (PRO.0172.A), Water 
Resources Engineering, Inc. (PRO.0172.B), AECOM Technical Services, Inc. 
(PRO.0172.C), and Hazen-LEE Joint Venture (PRO.0172.D), each in an amount not- 


to-exceed $4,500,000, and each with a term of five years. (Resolution 21-0057) 
Kendra Cox, Contract Administration Bureau, introduced the item and requested 


approval. She noted a single request for proposal to award four contracts to the top 
four ranked proposers. 


Commissioner Paulson regained remote access at 4:26 PM. 


Commissioner Ajami’s questioned whether it is common practice to have multiple 
contacts with different consultants for the same scope of work. Ms. Cox and Johanna 
Wong responded that it is common practice for smaller projects with any scope of work 
where city staff does not have the skill set or availability to do the work. 


Public Comment 
e Francisco DaCosta stated that joint venture agreements have corrupt individuals 
behind them and that they always go to the same companies. 


On Motion to approve Consent Calendar item 13: 
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SF 


14. 


15. 


Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the plans and specifications, and award Contract No. WD-2825R, Alameda 
Creek Recapture Project in the amount of $19,511,500 and with a duration of 547 
consecutive calendar days, to the responsible bidder submitting the lowest responsive 
bid, Anvil Builders, Inc. to install a barge and pump system, pipelines, valves and valve 
vault, and control building to recapture and transfer creek flows to the San Francisco 


Public Utilities Commission’s Regional Water System. (Resolution 21-0058) 
Brian Dessaure, Project Management Bureau, introduced the item noting it is one of 


the last two projects in the Water System Improvement Program. 
No public comment. 


On Motion to approve Consent Calendar item 14: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the plans and specifications, and award Contract No. WW-711, Wawona Area 
Stormwater Improvement and Vicente Street Water Main Replacement Project, in the 
amount of $29,132,100 and with a duration of 987 consecutive calendar days to the 
responsible bidder submitting the lowest responsive bid, KJ Woods Construction Inc.., 
to construct a stormwater conveyance system in the Wawona area and replace the 
water mains on Vicente Street. This action constitutes the Approval Action for the 
project for the purposes of California Environmental Quality Act, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (Resolution 21-0059) 

Saed Toloui, reviewed a map of the project area, discussed hydraulics at 15'? and 
Wawona, noting due to the step topography in the sub-watershed the flooding occurs 
rapidly. Intercepting such a flow on their way to the intersection on a short time, by 
detention other green infrastructure is not feasible. He indicated that unfavorable 
ground conditions in the ravine would make detaining water against the slopes 
unfeasible. A concrete reservoir in the ravine would eliminate green benefits, changes 
the ravine’s historical character, and is risk prohibitive due to conditions of the slope. 
He discussed a new auxiliary sewer on Vicente and scope of construction (sewer and 
water/paving). 


Public Comment 


e Eileen Boken urged the Commission to unbundle the stormwater project from the 
water main replacement project and move forward with the stormwater project. 

e David Pilpel asked that the Commission refer to his comment letter of April 13, 2021 
and that staff can respond to his concerns. He expressed support for the merits of 
the project and expressed concern with process issues and stated that he can 
appeal the project determination, although that he doesn’t want to do that. He 
requested the presentation be posted on the project website. 

e Ted Loewenberg expressed interest in the subject and concern with using potable 
water to fight fires after a catastrophe and stated that sea water or bay water should 
be used. He expressed objection to the project. 
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e Francisco DaCosta stated that residents from Western side of the City have given 
their opinion, but they are not being listened to, and the empirical data needs to be 
reviewed. He stated a multi-pronged model needed to be used to attack fire. 


On Motion to approve Consent Calendar item 15: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


AGM How responded to a question from Commissioner Ajami as to issues raised 
regarding firefighting management in the project. Brief discussion ensued. 


16. Public comment on matters to be addressed during Closed Session. 
None. 


17. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel. 


On Motion to assert the attorney-client privilege: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Present in Closed Session: 

Commissioners Maxwell, Moran, Paulson, Harrington and Ajami (all items); Michael 
Carlin, Acting GM, Francesca Gessner, Deputy City Attorney, Donna Hood, 
Commission Secretary, Lee Sayao, SFPUC IT (all items); Barbara Hale, Assistant 
General Manger Power, Theresa Mueller, Deputy City Attorney, Pam Husing, SFPUC 
Power Enterprise, Tyler Gamble, SFPUC Communications, Emily Lam, SFPUC 
Legislative Affairs, Derek Jansen, Consultant, Michael Roth, Consultant, Dan Newman, 
Consultant, Justin Ewers, Consultant (item 18); Steve Ritchie, AGM Water Enterprise 
(items 19 & 20) 


The Commission entered Closed Session at 5:05 PM. 


18. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Requlatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018: Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018: 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Requlatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
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1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014: Federal Energy 
Requlatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Requlatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Requlatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018: California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019: and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 








19. Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and San Francisco Administrative Code Section 
67.10(d)(2). 


20. Conference with Legal Counsel — Pursuant to California Government Code Section 
94965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 
San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 
Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


The Commission exited Closed Session at 6:22 PM. 


21. Announcement following Closed Session. 
President Maxwell announced that no action was taken during Closed Session. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


On Motion not to disclose discussions: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


President Maxwell adjourned the meeting at 6:23 PM. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0050 


WHEREAS, On February 11, 2020, per Resolution No. 20-0028, this Commission 
approved the award of Hetchy Power Capital Fund-funded, Wastewater Enterprise Capital Fund- 
funded, and Earthquake Safety & Emergency Response (ESER) Bond-funded, Contract No. DB- 
129.1 Bay Corridor Transmission and Distribution — Phase 2 (2019) North to Mitchell 
Engineering; and 


WHEREAS, The construction contract Notice-to-Proceed date was May 11,2020; and 


WHEREAS, The original contract amount was for $24,058,409 and the original contract 
duration was 396 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modifications No.1 and No.2 fully encumbered the contract to the awarded 
value of $24,058,409 and a cost contingency of $2,405,841 as authorized by Resolution No. 20- 
0028; and 


WHEREAS, Modifications No. 3 and No. 4 increased the contract amount by $83,646 (within the 
10% contingency) to add hydrant lateral and valves and remove unnecessary corrosion control and 
monitoring for a total contract amount of $24,214,023, with no change to the contract duration; 
and 

WHEREAS, An increase of 180 calendar days to the contract duration contingency is being 
requested in order to coordinate and schedule with PG&E to complete the duct bank conduits in 
the vicinity of PG&E Potrero Switchyard on 23rd street east of Illinois Street, for a total contract 
duration of up to 615 consecutive calendar days, with no change to the contract amount; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 8% design and 10% construction for this contract, and the contractor committed 
to a LBE participation of 50% for design and 10.35% for construction with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10014227, Bay Corridor Project; 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 180 calendar days to 
the existing contract duration contingency for Hetchy Power Capital Fund-funded, Wastewater 
Enterprise Capital Fund-funded, and ESER Bond-funded, Contract No. DB-129.1 Bay Corridor 
Transmission and Distribution — Phase 2 (2019) North, for a total contract duration contingency 
amount of 219 calendar days; and be it 
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FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 615 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


Norns Abocd- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0051 


WHEREAS, On March 10, 2020, per Resolution No. 20-0054, this Commission approved 
the award of Hetchy Power Capital Fund-funded, Wastewater Enterprise Capital Fund-funded, 
and Sewer System Improvement Program-funded, Contract No. DB-129.2 Bay Corridor 
Transmission and Distribution — Phase 2 (2019) South to Anvil Builders, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was June 10, 2020; and 


WHEREAS, The original contract amount was for $29,280,870 and the original contract 
duration was 396 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification No.1 through No.4 fully encumbered the contract to the 
awarded value of $29,280,870 and a cost contingency of $2,928,087 as authorized by Commission 
Resolution No. 20-0054; and 


WHEREAS, Modification No. 5 decreased the contract amount by $684,645 for a total 
contract amount of $28,596,225, with no change to the contract duration; and 


WHEREAS, An increase of 180 calendar days to the contract duration contingency is being 
requested to conduct additional geotechnical investigation and seismic performance analysis of the 
electrical duct bank crossing Islais Creek, for a total contract duration of up to 615 consecutive 
calendar days, with no change to the contract amount; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% design and 10% construction for this contract, and the 
contractor committed to an LBE participation of 13.2% for design and 10.2% for construction with 
its bid submittal; and 


WHEREAS, Funds are available from Project No. 10014227, Bay Corridor Project; and 


RESOLVED, That this Commission hereby approves an increase of 180 calendar days to 
the existing contract duration contingency for Hetchy Power Capital Fund-funded, Wastewater 
Enterprise Capital Fund-funded, and Sewer System Improvement Program-funded, Contract No. 
DB-129.2 Bay Corridor Transmission and Distribution — Phase 2 (2019) South, for a total contract 
duration contingency amount of 219 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve future modifications to the 
contract duration for a total contract duration of up to 615 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021 


pllornr Mbtod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0052 


WHEREAS, On February 25, 2020, by Resolution No. 20-0047, this Commission 
approved the award of Hetchy Power Capital Fund and Wastewater Enterprise Bond-funded, 
Contract No. DB-130 Bay Corridor Transmission and Distribution — Phase 3 (2019)to Beta 
Engineering California, LP. and authorized the contractor to commence pre-construction services 
only pending completion of environmental review of the proposed project; and 


WHEREAS, On April 28, 2020, by Resolution No. 20-0078, this Commission approved 
the project and authorized the release of contract funds for construction services; and 


WHEREAS, The construction contract Notice-to-Proceed date was June 10, 2020; and 


WHEREAS, The original contract amount was for $59,939,750 and the original contract 
duration was 396 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, An increase of 360 calendar days to the contract duration contingency is being 
requested to coordinate and schedule with PG&E to complete the installation of the electrical 
conductors to the PG&E Potrero Switchyard on 23rd Street east of Illinois Street, for a total 
contract duration of up to 795 consecutive calendar days, with no change to the contract amount; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 15% design and 10% construction for this contract, and the 
contractor committed to a LBE participation of 33.51% design and 23.99% construction with its 
bid submittal; now, therefore be it 


RESOLVED, That this Commission hereby approves an increase of 360 calendar days to 
the existing contract duration contingency for Hetchy Power Capital Fund and Wastewater 
Enterprise Bond-funded, Contract No. DB-130 Bay Corridor Transmission and Distribution — 
Phase 3 (2019), for a total contract duration contingency amount of 399 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 795 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021 


pllorar Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0053 


WHEREAS, On January 12, 2016, per Resolution No. 16-0013, this Commission 
approved the award of Water Enterprise, Water System Improvement Program (WSIP)-funded 
Construction Contract No. WD-2729, Fish Passage Facilities within the Alameda Creek 
Watershed Project to Shimmick Construction, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was April 19, 2016; and 


WHEREAS, The. original contract amount was for $28,939,300 and the original contract 
duration was 972. consecutive calendar days; and 


WHEREAS, Section 6.22h) of the Administrative Code requires Commission approval 
for any cumulative increase in contract amount or duration in excess of 10% of the original 
contract amount or duration; and 


WHEREAS, On August 8, 2017, per Resolution No. 17-0175, this Commission approved 
an increase of $8,608,416 to the contract cost contingency for a total contract amount limit of up 
to $40,441,646, with no change to the contract duration contingency; and 


WHEREAS, On August 13, 2019, per Resolution No. 19-0159, this Commission 
approved an increase of $4,316,159 to the contract cost contingency and an increase of 220 
calendar days to the contract duration contingency for a total contract amount limit of up to 
$44,757,805, and a total contract duration limit of up to 1,289 consecutive calendar days; and 


WHEREAS, On April 14, 2020, per Resolution No. 20-0060, this Commission approved 
an increase of 429 calendar days to the existing contract duration contingency to provide 
additional time needed to complete the repair of the debris racks and debris rack cleaner systems 
as punchlist items, for a total contract duration of up to 1,718 consecutive calendar days, with no 
change in contract amount; and 


WHEREAS, An increase of 273 calendar days to the contract duration contingency is 
being requested to provide the additional time needed to complete trouble shooting of the local 
Photo-Voltaic Power System Integration as the final punchlist item and to complete the 
administrative closeout documents, with no change to the contract amount; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting goal of 9.00% on this project and the contractor committed to an LBE 
subcontractor participation of 9.03% with its bid submittal; and 


WHEREAS, Funding is available in Project CUW37401, Calaveras Dam Replacement 
Project, which includes the Fish Passage Facilities Within the Alameda Creek Watershed as a 
sub-project of the CDRP; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 273 calendar days to 
the contract duration contingency for the Water Enterprise, WSIP-funded Construction Contract 
WD-2729, Fish Passage Facilities within the Alameda Creek Watershed Project, for a total 
contract duration contingency of 1,019 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 1,991 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


pllornr Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0054 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has identified 
environmental justice and racial equity commitments, including a commitment to the concept of 
water as a human right; and 


WHEREAS, The Mayor’s March 13, 2020 Emergency Proclamation, suspending shutoffs 
of water and power'service by the San Francisco Public Utilities Commission (SFPUC) for 
delinquent water, power and/or sewer bills, was followed by subsequent authorizations on July 
28, 2020 (Resolution No. 20-0162) and December 8, 2020 (Resolution No. 20-0238) by this 
Commission to continue suspension of the SFPUC’s rules governing shutoffs and other penalties 
through June 30, 2021; and 


WHEREAS, Likely due to a variety of factors, including the economic crisis caused by 
the COVID pandemic and the current moratorium on water shutoffs and liens, the SFPUC has 
seen a sharp increase in customer arrearages since March 2020, and the number of single-family 
residential accounts with delinquent water and wastewater accounts has more than tripled, and 
the average water and wastewater combined balance per delinquent single-family residential 
accounts has increased by 85%; and 


WHEREAS, Currently, payment plans are the SFPUC’s only tool to support customers in 
arrears, and the number of new payment plans has decreased during the COVID-19 pandemic; 
and 


WHEREAS, In addition to continuing SFPUC’s existing customer assistance programs to 
support low-income customers to pay ongoing bills, the agency desires to explore other 
mechanisms to support customers and incentivize payment from residents who have accrued 
potentially unpayable levels of debt during the COVID-19 pandemic; and 


WHEREAS, The Customer Affordability and Arrearage Management Plan Pilot Program 
(Pilot Program) will allow SFPUC to test out new tools to support low-income residential water 
and wastewater customers who have developed substantial arrearages and re-engage those 
customers in a payment relationship with the SFPUC by providing a combination of different 
levels of water/wastewater rate discounts and/or debt forgiveness; and 


WHEREAS, The eligibility criteria and program rules are set forth in the document titled 
“Program Rules for Customer Affordability and Arrearage Management Plan Pilot Program,” a 
copy of which is attached hereto and on file with the Commission Secretary; and 


WHEREAS, Funds in the amount of $50,000 are available through a grant awarded by 
the San Francisco Foundation to the Office of Financial Empowerment within the Office of the 
Treasurer and Tax Collector to fund the proposed debt relief component of the Pilot Program; 
now, therefore, be it 


RESOLVED, That this Commission hereby approves and adopts the Customer 
Affordability and Arrearage Management Plan Pilot Program and Program Rules, and authorizes 
the General Manager to implement the Pilot Program for up to 150 residential water and 
wastewater customers who have accrued substantial arrearages and meet the eligibility criteria 
set forth in the Program Rules for a duration of six months and a program cost not-to-exceed 
$110,000 in SFPUC funds. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of April 13, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0055 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) manages a complex 
water supply system stretching from the Sierra Nevada to San Francisco featuring a series of 
reservoirs, tunnels, pipelines, and treatment systems; and 


WHEREAS, The SFPUC is the third largest municipal utility in California, serving 2.7 
million residential, commercial, and industrial customers in the Bay Area, and approximately one- 
third of the delivered water goes to retail customers in San Francisco, while wholesale deliveries 
to 26 suburban agencies in Alameda, Santa Clara, and San Mateo counties comprise the other two- 
thirds; and 


WHEREAS, The Regional Water System consists of water treatment facilities; water 
transmission infrastructure; and watersheds and Rights-of-Way (ROW) lands in San Mateo, Santa 
Clara, and Alameda Counties as well as western San Joaquin County, and the Regional Water 
System also includes assets in San Francisco that are operated in conjunction with the regional 
system; and 


WHEREAS, The Local Water System consists of water storage and treatment facilities; 
water transmission infrastructure; and various lands in the City and County of San Francisco as 
well as several other small retail systems in Alameda, Santa Clara and San Mateo Counties where 
the SFPUC directly retails to various customers; and 


WHEREAS, The Local Water System includes the Emergency Firefighting Water System 
used for fire suppression in San Francisco, and also includes developer-funded assets that have 
been conveyed to the SFPUC; and 


WHEREAS, The Regional and Local Water System Capital Improvement Programs 
(Regional and Local Water CIPs) are 10-year plans of projects and activities to physically improve 
the system and maintain level of service goals, and these CIPs are updated each year and integrated 
with the SFPUC’s Financial Plan and rate-setting; and 


WHEREAS, The capital planning process is used to inform the Regional and Local Water 
CIPs with updates to master plans, asset condition assessments, and review of levels of service; 
and 


WHEREAS, Projects in the Regional or Local Water CIPs move from the planning, design, 
and environmental review stage to contract award and start of construction phase when Project 
Approval occurs through an action by the Commission, usually at the same time CEQA findings 
are adopted, and the Commission also makes decisions about a project’s scope, budget, or schedule 
during annual review and approval of the CIP; and 


WHEREAS, In 2018 the SFPUC staff performed an extensive assessment to fully evaluate 
the projects and their scope, schedule, and forecast cost in the Regional and Local Water CIPs, 
resulting in the Water Enterprise Capital Improvement Program (WECIP) 2018 Proposed Baseline 
that was consistent with the FY 2018-19 to FY 2027-28 Ten Year Capital Plan; and 


WHEREAS, On December 11, 2018, per Resolution No. 18-0213 the Commission 
approved the WECIP 2018 Baseline, containing 37 approved project-specific scopes, schedules, 
and budgets for projects with budgets greater than $5 million that were currently active or intended 
to be active within FY 2018-19 or FY 2019-20; and 


WHEREAS, The 2018 Baseline was intended to establish a basis from which to measure 
and report project performance for the Regional and Local CIPs and to offer greater clarity to the 
Commission, Bay Area Water Supply and Conservation Agency (BAWSCA), SFPUC customers, 
and the public regarding the scopes, schedules, and budgets for individual projects meeting these 
criteria; and 


WHEREAS, Since 2018, significant progress was made on the thirty-seven (37) projects 
(17 Regional and 20 Local) in the WECIP 2018 Baseline, as projects have progressed through 
incremental phases of pre-construction, construction, and close-out, with eight (8) projects (2 
Regional and 6 Local) being completed as of December 2020; and 


WHEREAS, As projects have progressed, additional information from condition 
assessments, technical reviews, and construction data have informed the projects, clarified the 
scope definition, and added higher level of detail to the designs, cost estimates, and schedules; and 


WHEREAS, When the FY 2020-21 through FY 2029-30 Ten-Year Water Enterprise CIP 
was being developed, several changes to project budgets were proposed based on updated 
information, and seventeen (17) new projects (12 Regional and 5 Local) were added to meet 
emerging needs; and 


WHEREAS, An extensive assessment of existing and new projects was performed to 
evaluate appropriate schedules and budgets to meet the updated project scope requirements, and 
the recommended changes to project scopes, schedules and budgets are included in the proposed 
and attached WECIP 2021 Revised Baseline report; and 


WHEREAS, The proposed revisions to scope, schedule, and budget for all the individual 
projects with budgets greater than $5 million that are currently active or intended to be initiated 
within FY 2020-21 or FY 2021-22 are presented in the attached WECIP 2021 Revised Baseline, 
which is intended to establish a basis to measure project performance reporting for the Regional 
and Local Water CIPs and which will also provide greater clarity to this Commission, Bay Area 
Water Supply and Conservation Agency (BAWSCA), SFPUC customers, and the public; and 


WHEREAS, The WECIP 2021 Revised Baseline is consistent with the SFPUC Ten-Year 
Capital Plan (FY 2020-21 to FY 2029-30) approved by the Commission on February 11, 2020 by 
Resolution 20-0032; and 


WHEREAS, Nothing in this resolution commits, or shall be deemed to commit the SFPUC 
to approve any proposed project until environmental review of the project has been completed as 
required under the California Environmental Quality Act (CEQA). This Commission shall have 
the absolute discretion before approving such projects to: (i) make such modifications as may be 
necessary to mitigate significant environmental impacts; (i1) select other feasible alternatives to 
avoid or substantially reduce significant environmental impacts; (iii) require the implementation 
of specific measures to mitigate any specific impacts; (iv) balance the benefits against significant 
environmental impacts before taking final action if such significant impacts cannot otherwise be 
avoided; or (v) determine whether or not to proceed with such projects; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the “Water Enterprise Capital 
Improvement Program 2021 Revised Baseline,” which is attached hereto and incorporated by 
reference herein. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


pons Absed 


Secretary, Public Utilities Commission 
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' 525 Golden Gate Avenue, 13th Floor 

San Francisco San Francisco, CA 94102 

T 415.554.3155 

Water Power Sewer F 4155543161 

Operator of the Hetch Hetchy Regional Water System TTY 415.554.3488 
April 7, 2021 


Michael Carlin, Acting General Manager 
San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13th Floor 

San Francisco, CA 94103 


Dear Mr. Michael Carlin, 


This letter serves as an ADDENDUM to the report titled Water Enterprise 
Capital Improvement Program 2021 Revised Baseline dated March 25, 
2021. The following typographical errors were found, and should be 
considered when reviewing the report: 


1. Section 2 Project Status: Table 2.3 was determined to be not needed 
and was deleted from the report. Thus, there is no Table 2.3. 

2. Section 2.3 (page 11): Text stating “7 projects were completed” should 
be changed to “8 projects were completed.” 

3. Table 2.6 (page 15): Under the column of “Project Name’ the project 
“Potable Reuse & Other Supplies” has a comment “(See Note 2).” 
There is no Note 2 for this project or table. 


Please include this Letter of Addendum with the report that will be submitted to 
the Commission for their consideration at the April 13, 2021 meeting. 


Thank you for the opportunity to update this report. 


London N. Breed 
Sincerely, Mayor 


Sophie Maxweil 
President 


Kathrya L. Willer ee 


Viee President 


Katie Miller, Director Water Capital Programs Mild tana 


Infrastructure Division 
Ed Harrington 
Commissioner 


CC Kathy How, AGM Infrastructure Neweke Alarra 
Steve Ritchie, AGM Water Enterprise Commissioner 


Michael Carlin 
Acting 
General Manager 


Services of the San Francisco Public Utilities Commission 


OUR MISSION: To provide our customers with high-quality, efficient and reliable water, power and sewer 
services in a manner that values environmental and community interests and sustains the resources entrusted 
to our care 
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1.0 INTRODUCTION 


1.1 PROGRAM OVERVIEW 


The San Francisco Public Utilities Commission (SFPUC) Water Enterprise manages a complex 
water supply system stretching from the Sierra Nevada to San Francisco featuring a series of 
reservoirs, tunnels, pipelines, and treatment systems. Two unique features of this system stand 
out: the drinking water provided is among the highest quality in the world, and most of the 
water is delivered to customers without the use of power (gravity flow), while generating power 
at the same time. 


The SFPUC is the third largest municipal utility in California, serving 2.7 million residential, 
commercial, and industrial customers in the Bay Area. Approximately one-third of the delivered 
water goes to retail customers in San Francisco, while wholesale deliveries to 27 suburban 
agencies in Alameda, Santa Clara, and San Mateo counties comprise the other two-thirds. 


The Regional Water System consists of water storage and treatment facilities; water transmission 
infrastructure; buildings and structures for facilities and employees; communications 
systems; and watersheds and Rights-of-VWay (ROW) lands in San Mateo, Santa Clara, and 
Alameda Counties as well as western San Joaquin County. The Regional Water System 
also includes numerous assets in San Francisco that are operated in conjunction with the 
regional system. The Regional Water System Capital Improvement Program (Regional Water 
CIP), part of the SFPUC’s Ten Year Capital Improvement Program (10-Year CIP), is a 10-year 
proposed appropriations plan including planned projects to physically improve the assets 
within the Regional Water System. The 10-Year CIP is updated each year and integrated with 
the SFPUC’s 10-year Financial Plan and rate-setting. 


Annual updates to the Regional Water CIP also account for post-Water System 
Improvement Program (post-WSIP) conditions, including deferred projects not in WSIP and 
new projects needed to continue meeting level of service goals and maintaining a state of good 
repair. 


The capital planning process is used to inform the Regional Water CIP with updates to master 
plans, asset condition assessments, and reviews of levels of service. 


There are six (6) groupings of projects in the Regional Water CIP. The categories are: 


e Water Treatment 

e Water Transmission 

e Water Supply and Storage 

e Watersheds and Land Management 
e Communication and Monitoring 

e Buildings and Grounds 
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The Local Water System is located primarily within the City and County of San Francisco 
and consists of water storage and treatment facilities; water transmission and 
distribution infrastructure; buildings and structures for facilities and employees; 
communications systems; and various lands in the City and County of San Francisco. In 
addition, the Local Water System includes several other small retail systems in Alameda, 
Santa Clara and San Mateo Counties where the SFPUC directly retails water to various 
customers. Groundwater in San Francisco is under the jurisdiction of the SFPUC; the 
Westside Basin is the only viable aquifer for municipal use. Additionally, the Local Water 
System includes the Emergency Firefighting Water System (EFWS) used for fire suppression 
in San Francisco and developer-funded assets that have been conveyed to the SFPUC. 


The Local Water System Capital Improvement Program (Local Water CIP) is a 10-year 
proposed appropriations plan of scheduled projects to physically improve the system assets 
and maintain level of service goals. This Local Water CIP is updated each year and 
integrated with the SFPUC’s 10-year Financial Plan and rate-setting. 


There are seven (7) groupings of projects in the Local Water CIP in addition to a separate set of 
programmatic projects used for feasibility planning, for future capital projects, and 
for implementation of permit compliance activities. The categories are: 


e Local Water Supply 

e Local Water Conveyance/Distribution 

e Local Reservoirs and Tanks Improvements 
e Pump Station Improvements 

e Automated Water Meter Reading 

e Buildings and Grounds Improvements 

e Emergency Firefighting Water System 


1.2 PROJECT APPROVAL AND CHANGE MANAGEMENT PROCESS 


A project is formally initiated (Project Initiation) when the planning process begins, a 
project manager is assigned, and the project's initial Approved Budget, consistent with the most 
recently adopted Regional or Local Water CIP, is established. 


A project moves from the planning, design, and environmental review stage to 
contract-award and start of construction phase when Project Approval occurs through 
an action by the Commission, usually at the same time CEQA findings are adopted. The 
Commission may also make decisions about a project's scope, budget, or schedule during 
annual review and approval of the Regional and Local Water CIP. 


While a project is active, additional budget modifications outside of the annual CIP process 
or establishment of a new project require approval of the Assistant General Manager (AGM) 
for the Water Enterprise. When and if these budget modifications occur, the modified 
budget becomes the new Approved Project Budget. Outside of formal budget adjustments, the 
project manager regularly estimates and records the anticipated final project cost and schedule 
as the Forecasted Cost and Forecasted Schedule. 
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Minor modifications to scope or schedule must be approved by increasing levels of management, 
with major modifications requiring approval by the Program Director and AGMs of Infrastructure 
and Water Enterprise. Most scope, schedule, and budget changes must be pre-approved by the 
Change Control Board which consists of managers within the Water Enterprise and 
Infrastructure Division. Final Project Closeout must be approved by the AGMs for 
Infrastructure and Water Enterprise. 


1.3 REBASELINE PROCESS 


It is common industry practice to periodically establish revised scope, schedule, and 
budget benchmarks for the delivery of large infrastructure programs. This process, which is 
commonly referred to as “re-baselining,” allows the program team to: 


e Incorporate the latest project schedule and cost forecasts reported by the various project 
teams based on the most recent information available, including from planning documents; 
pre-construction cost estimates; constructability reviews; and status of change orders, 
trends, risks and contingencies; 

e Integrate the latest scope, budget and schedule changes and refinements approved by 
the Change Control Board, Program Director, and AGMs; 

e Include the recent construction bids and the near-term effects of the current economic 
conditions into construction cost estimates; and, 

e Provide updated project baselines for performance measurements. 


1.4 WATER ENTERPRISE CAPITAL IMPROVEMENT PROGRAM 2018 BASELINE 


In 2018, SFPUC staff fully evaluated the projects in the 10-Year Water Enterprise Capital Plan 
for the Regional and Local CIP to develop a Water Enterprise Capital Improvement Program 
(WECIP) 2018 Proposed Baseline. The WECIP 2018 Proposed Baseline was developed to be 
consistent with the FY 2018-19 to FY 2027-28 10-Year Capital Plan. On December 11, 2018, per 
Resolution No. 18-0213, the Commission approved the WECIP 2018 Baseline. The 
approved WECIP 2018 Baseline became the adopted program containing approved 
project-specific scopes, schedules, and budgets. The WECIP 2018 Baseline included 37 
projects with budgets over $5 million that were currently active or intended to be initiated 
within FY2018-2019 or FY2019-2020. The 2018 Baseline was intended to establish a basis 
from which to measure and report project performance for the Regional and Local Water 
Enterprise CIPs and to offer greater clarity to the SFPUC Commission, Bay Area Water 
Supply and Conservation Agency (BAWSCA), SFPUC customers, and the public regarding 
the scopes, schedules, and budgets for individual projects meeting these criteria. 


1.5 FISCAL YEARS 2021-2030 10-YEAR WATER ENTERPRISE CAPITAL 
IMPROVEMENT PROGRAM 


On January 23, 2020, SFPUC staff presented to the Commission the FY 2020-21 through FY 
2029-30 10-Year Water Enterprise Capital Plan, including the FY 2020-21 and FY 2021-22 
Water Enterprise Capital Budget. On February 11, 2020, by Resolution No. 20-0032, the 
Commission approved SFPUC’s 10-Year CIP, including the 10-Year Water Enterprise CIP. 
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On July 14, 2020, the SFPUC staff proposed to the Commission revisions to the FY2020-21 & 
FY2021-22 SFPUC Operating and Capital Budgets and the FY2020-21 through FY2029-30 10- 
Year CIP in response to projected revenue reductions due to COVID-19. After review and revisions by 
the Mayor's Office and the Board of Supervisors, the final budgets were adopted on October 2, 
2020. The approved FY 2020-21 and FY 2021-22 capital budget includes appropriations for 
active ongoing and newly identified projects for SFPUC assets with defined scope, budget, and 
schedule. This two year Water Enterprise CIP budget also includes appropriations for 
various repair and replacement (R&R) programs to continue annual renewal and replacement 
of the aging assets of the Regional and Local Water systems. 


1.6 WATER ENTERPRISE CAPITAL IMPROVEMENT PROGRAM 2021 REVISED 
BASELINE 


Since 2018, significant progress has been made on the 37 projects (17 Regional and 20 Local) in 
the WECIP 2018 Baseline, as projects have progressed through incremental phases of pre- 
construction, construction, and close-out. As of December 2020, eight (8) projects (2 Regional 
and 6 Local) have been completed. As projects have progressed, additional information from 
condition assessments, technical reviews, and construction data have informed the projects, 
clarified the scope definition, and added higher level of detail to the designs, cost estimates, and 
schedules. 


When the FY2020-21 through FY2029-30 10-Year Water Enterprise CIP was being developed, 
several changes to project budgets were incorporated based on updated information, and 17 new 
projects (12 Regional and 5 Local) were added to meet emerging needs. An extensive 
assessment of existing and new projects was performed to evaluate appropriate schedules 
and budgets to meet the project scope requirements. The recommended changes to project 
scopes, schedules and budgets are included in the proposed WECIP 2021 Revised Baseline. 


The proposed 2021 Revised Baseline includes thirty-six (36) projects (25 Regional projects 
and 11 Local projects), including 19 projects that are continuing from the 2018 Baseline and 
17 new projects. While the 2018 Baseline included 37 projects, 18 of these projects are not 
included in the 2021 Revised Baseline as follows: eight (8) projects have been completed; five 
(5) projects for the Emergency Firefighting Water System have been consolidated into two (2) 
“new” projects; and five (5) projects will be removed from the reporting cycle because they 
are water supply planning projects reported in the Alternative Water Supply Quarterly Report, 
or they have been reclassified as R&R projects managed by Water Enterprise. The details of 
the projects and any proposed changes to the scopes, schedules and/or budgets are 
documented in this report. 
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2.0 PROJECT STATUS 


2.1 PROJECT STATUS BY PHASE 


Progress in the implementation of WECIP projects has been achieved since Commission 
approval of the WECIP 2018 Baseline in December 2018. That progress is reflected in Table 2.1, 
and includes new projects being added into the program as part of this proposed WECIP 2021 
Revised Baseline. For the 2021 Revised Baseline, seventeen (17) new projects are being added 
and five (5) projects are being deferred or removed from the 2021 Revised Baseline. 


Table 2.1 shows the current status (reflected as the active phase) for each of the thirty-seven (37) 
WECIP projects in the 2018 Baseline, including new proposed projects added since 2018. New 
projects funded in the 10-Year CIP for FY2021-2030 that are not yet started are included as 
“Projects Not Initiated”. Since repair and replacement (R&R) projects consist of annually funded 
projects, only progress on WECIP projects greater than $5 million with funding in FY20-21 and/or 
FY21/22 and with well-defined scopes, schedules, and budgets are listed below. 


Table 2.1: Change in Project Status from December 2018 to December 2020 


PROJECT STATUS 


PHASE 
As of 7 NCW) im BY =Yor-11 4) 0) =) 


December, 2018 2020 


Not Initiated 
Q 


Pre-Construction 
STE] 0) (0) €-1] 


Post Design Subtotal 


Deferred/Combined** 


TOTAL 
WECIP 2021 Baseline 
Note:* This includes two new projects, EFWS Pump Stations and EFWS Pipelines, which are 
currently in the construction phase, and include combined projects from 2018. 


** The completed, deferred, or combined projects will not be included in the official list of projects in 
2021 Revised Baseline and subsequent quarterly reports. The 2021 Revised Baseline includes 
36 projects. 
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2.2 PROJECT REVISIONS AND ADDITIONS SINCE 2018 


A summary of projects in the 2018 Baseline together with new projects being proposed as part of 
the 2021 Revised Baseline can be seen in Table 2.2 listed by the current project phase. Projects 
with name changes are listed by the proposed new name in the 2021 Revised Baseline. A 
summary of each project is included in Appendix A and is referenced in Table 2.5. 


Table 2.2 2021 Water Enterprise Capital Improvement Programs 

















Project No. ; Project Name 

PROJECTS NOT INITIATED/ NEW** 

R 

Turner Dam and Reservoir Improvements 
CUW2720205 
CUW2720301 
CUW2720304 
cUw2730101 
CUW2752201 SA-1 Service Road/Ingoing Road (New Project 
cuw2e404 
PROJECTS IN PLANNING 
10033123 SVWTP Ozone (CUW27202 
10033816 Potable Emergency Firefighting Water System 
10034578 CSPL2 Reach 5 Lining Replacement 
CUW2730505 CSPL2 Reaches 2 and 3 Rehabilitation 


cuw2740102 

CUW2740103 

CUW2770304 

PROJECTS IN DESIGN 

10033555 

cUw2730404 

CUW2751801 

CUW30101 

PROJECTS IN BID & AWARD 
College Hill Reservoir Outlet 


Pilarcitos Dam Improvements 
San Andreas Dam Facility Improvements 
Millbrae Yard Laboratory and Shop Improvements 





Rollins Road Building Renovations (CUW27703 
San Antonio Pump Station MCC Upgrades 
Southern Skyline Blvd Ridge Trail Extension 
Lake Merced Water Level Restoration 





= 
(= 
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Project No. Project Name 





PROJECTS IN CONSTRUCTION 













































CUW2730504 
CUW27701 Sunol Long Term Improvements 
Local Water Conveyance/Distribution System 
CUW30102 San Francisco Groundwater Supply 
CUW30201 San Francisco Westside Recycled Water 
EFWS PL EFWS Pipelines (New Consolidated Project) 
EFWS PS EFWS Pump Stations (New Consolidated Project 
PROJECTS IN CLOSE-OUT 
None 
COMPLETED! DEFERRED! Eliminated/ Combined PROJECTS 
40032938 SVWTP Powdered Activated Carbon Feed Units (CUW27202) 
Completed 
CUW26308 Town of Sunol Fire Suppression System (Completed 
CUW2730503 Peninsula Pipelines Seismic Upgrade Phase Ill (Completed 
Pacific Rod and Gun Club Remediation (Completed 
CUWAWSAW06-09 Cisterns Construction (Completed, 
CUWAWSAW10 Pipes, Cisterns & Tunnel Study (Completed 
CUWAW2AW30 ESER 2014 Assessment (Completed 
CUWAWS WD-2685 Reservoir and Tanks Improvements (Completed) 
10036602 Daly City Recycled Water (Deferred, 
CUW2740600 Potable Reuse & Other Supplies (Deferred 
CUW28401 McLaren Park Pump Station Upgrades (Deferred, 
Automated Water Meter Program (Deferred) 
CUW68800 Buildings and Grounds Improvements (Deferred, 
Pump Station #2 (Combined with EFWS PS 
CUWAWSAW11-19 ESER 2010 Pipes/Tunnels Construction (Combined with EFWS PL) 








2.3 COMPLETED PROJECTS 


Since the 2018 Baseline, 7 projects were completed. These projects are listed in the above table. 


2.4 PROJECT NAME CHANGES 


The following projects in the 2018 Baseline have revisions to their names in the proposed 2021 
Revised Baseline, as detailed in Table 2.4. 
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Table 2.4 2021 Project Name Revisions 


PROJECT NAME REVISIONS 


Project No. 2018 Baseline Project Name 2021 Revised Project Name 
10034578 CSPL2 Rehabilitation Reach 5 CSPL2 Reach 5 Lining Replacement 
| CUW2730505 CSPL2 Rehabilitation Reach 2 and 3 CSPL2 Reaches 2 and 3 Rehabilitation 











CUW2740102 Pilarcitos Dam and Reservoir Improvements Pilarcitos Dam Improvements 
CUW2730404 SAPS MCCs San Antonio Pump Station MCC Upgrades 


10033816 Westside Potable Auxiliary Water Supply System Potable Emergency Firefighting Water System 
CUW2730504 SAPL2 Lockbar Replacement San Andreas Pipeline No. 2 Replacement 


2.5 NEW PROJECTS ADDED TO WECIP 


Seventeen (17) new projects proposed to be added to the WECIP as part of the 2021 Revised 
Baseline are included in Table 2.2 and summarized for clarity in Table 2.5 below. A description 
of each new project is also provided in Appendix A. 











Table 2.5 Summary of Projects Proposed to be Added 










Project No. Project Name 


10015108 
10015110 
10036029 
10037249 
10033848 
10034526 
10036839 Pre-Stressed Concrete Cylinder Pipe (PCCP) Repair 

10036840 
cuw2720204/02 
cuw2720206 














cuw2720301 
CUW?2720304 
cuw2730101 
cuw?2752201 
cuwZedo4 
EFWS PL 
EFWS PS 





2.6 REVISIONS FOR PROJECTS IN 2021 REVISED BASELINE 


The proposed revisions to scope, schedule, and budget of projects the 2021 Revised Baseline, 
including addition, completion, and deferral or consolidation of projects since the 2018 Baseline, 
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are summarized in Table 2.6. An explanation of each proposed project revision is provided in 
Appendix A. 


Project scopes listed in Appendix A are updated based on the level of detail in each project's 


most recent cost estimate. Project scope changes documented in this report consist of one of 
the following: 


e Addition - the proposed 2021 project scope incorporates new element(s) not included in 
the approved 2018 project scope, 


e Deletion - project element(s) included in the approved 2018 project scope that have 
been excluded from the proposed 2021 project scope, or 


e Refinement - alteration or enhancement of project element(s) that were included in the 
approved 2018 project scope. 


A summary list of the projects in the WECIP 2021 Revised Baseline including proposed project 
start dates, finish dates, and total budgets is provided in Appendix B. Appendix C includes a 
cost summary for all projects in the proposed 2021 Revised Baseline including a breakdown of 
construction cost, delivery cost and other costs for each project. Proposed project schedules 
including phase-level breakdown for each project are illustrated in Appendix D. 


A summary of the 2021 Revised Baseline is presented below in Table 2.6. The schedule and 
budget revisions in Table 2.6 reflect the proposed change since the 2018 Baseline in each 
project completion date and total project costs. The schedule and budget variances between the 
approved 2018 Baseline and the 2021 Revised Baseline are also provided. If approved by the 
Commission, these projects with their proposed revisions will become the updated scopes, 
schedules, and budgets for the WECIP 2021 Revised Baseline. 
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WECIP 2021 Revised Baseline 


APPENDIX A PROJECT DESCRIPTIONS 


The scopes, schedules, and budgets of WECIP projects are summarized in this appendix for all 
individual projects with budgets over $5 million that are currently active or currently intended to 
be initiated within FY2020-21 or FY2021-2022. If approved by the Commission, the proposed 
new projects and proposed changed scopes, budgets, and/or schedules of projects in the 2021 
Revised Baseline, including consolidation or deferment of certain projects, will be adopted as the 
2021 Approved Baseline and will be reflected in the future Water Enterprise Capital Improvement 
Programs Quarterly Reports. Note that all proposed project budget increases match the currently 
approved budgets for each project in the 10-Year CIP. Also, the proposed revised schedules 
have been checked to match the proposed appropriation requests in the approved 10-Year CIP, 
with only the first two years of the 10-year capital plan actually approved to be funded. 


Each project’s name and general description are listed below, with a summary table of any change 
to scope, schedule, or budget since the 2018 Baseline. If a project scope has changed, an 
explanation for the change and the updated scope is provided. If a project schedule has changed, 
the table lists the number of months the project schedule has changed, followed by “(late)” for 
schedule extensions. For budget changes, budget decreases are shown as positive (without 
parentheses), and increases are shown as negative (with parentheses). For all proposed 
changes, explanations are provided below the table. For each project, a list of current major 
scope components is provided that represents the basis of the project’s most recent construction 
cost estimate. 


REGIONAL PROJECTS 


WATER TREATMENT 


10032938 - SVWTP Powdered Activated Carbon Feed Units (CUW27202) 
(Completed) 


Project Description 











The project intent is to construct a powdered activated carbon feed (PAC) system at SFPUC’s 
Sunol Valley Water Treatment Plant (SVWTP) to provide an intermediate-term solution to control 
taste and odor (T&O) issues during Hetch Hetchy shutdowns. In recent years, SVWTP has 
experienced more frequent T&O events than had occurred historically. The T&O events result 
from by-products of algae growing naturally in San Antonio and Calaveras Reservoirs, the plant’s 
primary water sources. The project scope includes a pair of concrete PAC tanks, their associated 
chemical feed system, and other related upgrades at the SVWTP headworks. Although project 
10033123, SVWTP Ozone system, will provide a long-term solution to control T&O events, it will 
not be completed until the 2023 Hetch Hetchy shutdown. In the interim, the PAC system will be 
in place for the upcoming Hetch Hetchy shutdowns. This project is a continuation of project 
CUW2720206, SVWTP Phase 3, under which the planning, design, environmental review and bid 
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& award phases were performed, and those costs are not included in the budget numbers 
presented herein. 


This project was completed in December 2019 and will not be included in the 2021 Revised 
Baseline. 


10033123 - SVWTP Ozone (CUW27202) 
Project Description 


In recent years, SFPUC’s Sunol Valley Water Treatment Plant (SVWTP) has experienced more 
frequent taste and odor (T&O) events from seasonal algal blooms than had occurred historically. 
This project's objective is to install ozone treatment facilities as a long-term solution to control 
T&O events encountered in the raw water supply from both the San Antonio and Calaveras 
Reservoir sources. This project will improve the reliability to meet water quality goals especially 
during warm months and during Hetch Hetchy shutdowns. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 34 months late ($50.13M) No 


Scope: The project scope is the same as 2018. The scope of this project is to install a raw 
water ozonation system at SVWTP including the following major components: 


e 10-inch through 66-inch diameter piping, elbows and valves; 

e Concrete valve vaults: 

e Ozone Generator Building (approx. 5200 sq. ft. concrete structure); 
e Electrical Building (approx. 1250 sq. ft. concrete structure); 


e Loop Cooling Water Systems (approx. 375 sq. ft. concrete pad, skid system, pumps, 
valves, piping, fittings); 


e Cryogenic Oxygen Tank Systems (approx. 2300 sq. ft. foundation, liquid oxygen system: 
equipment, stainless steel piping, valves, fittings and controls); 


e Liquid Oxygen Vaporizer Systems (equipment, piping, valves, fittings and controls); 
e Ozone Generators (generators, piping, valves, fittings and controls): 


e Ozone Injector Systems (approx. 3200 sq. ft. concrete structure, stainless steel injector 
units, quenching chemical injection piping system, 66-inch diameter piping and manifold, 
stainless steel piping, valves and fittings, pumps and controls); 


e Ozone Contact Basin (approx. 6000 sq. ft. concrete structure); 
e Ozone Destruct Systems (equipment, piping, valves, fittings and controls); 
e Instrumentation & Controls: 
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e Occupied Office Space for Operations staff: 

e Solar Panels; 

e Standby Power Systems needed for the Ozone facilities; 

e High Voltage & Low Voltage Electrical Equipment & Distribution Systems; 

e Minor Calaveras Substation Upgrades to support the Ozone facility power needs; 
e Related Underground Utilities; 

e Related Site Improvements. 


Schedule/ Budget: The increase in the project duration of 34 months is due to an additional 14 
months required to procure the design contract; an additional 8 months during planning due to 
delays caused by COVID-19, wildfires, additional planning workshops, and staff availability; and 
12 months extended design and construction phases to allow for additional design details and 
operational testing during start-up. 


The increase in budget incorporates the most recent construction cost estimate, which has 
increased due to design progression; detailing of the ozone system components, layout, and 
configuration; and revisions to the contingency and escalation costs that have occurred since the 
Alternative Analysis Report. 


CUW2720204/02- SVWTP Phases 3 and 4 (New Project) 

Project Description 

The primary objective of the SVWTP Phase 3 and 4 Project is to improve regional water delivery 
reliability by addressing various deficiencies and needs for improvements at the Sunol Valley 
Water Treatment Plant (SVWTP). Many of the scoped upgrades were identified through condition 
assessments, Operations staff's observations, reviews of levels of service, feasibility studies, and 
alternative analyses. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 


The construction scope of work will include the following: 
e Structural and HVAC improvements at the Administration Building; 


e Water Quality Lab remodel at the Administration Building including cabinet, countertop, 
sink, plumbing and flooring replacement and mold remediation work; 
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e Repair concrete spalling in the sedimentation basins; 

e Upgrade washwater tank and access system, and install valve actuator; 
e Upgrade sludge system piping, valves, and monitoring system; 

e Upgrade chemical piping system; 


e Remediate leakage at expansion joint around settled water pipes from sedimentation 
basin; 


e Replace flocculator variable frequency drives (VFDs) for the flocculation basins; 
e Replace leaking washwater drain valves; 

e Replace corroded air scour piping and chlorine contact tank piping; 

e Install new flowmeters for the washwater backwash system and chlorine contact tank; 
e Install new fixed washdown system at sedimentation basin; 

e Install new lighting and plant intercom and paging systems; 

e Emergency Eyewash station installation at chlorine contact tank; 

e Install new server room fire suppression system; 

e Install plate settler washdown piping system; 

e Repair bird netting deficiencies at Flocculation/Sedimentation Basins and filters; 
e Install new bird netting for fluoride storage and chemical delivery dock; 


e Replace Main Switchboards 1 and 2, remove ATS-1, ATS-2 and ATS-3 and incorporate 
functionality into new switchgear; 


e Add redundant 2MW standby generator with active particulate air filters. Replace 
existing 2MW standby generator air filters with active particulate air filters; 


e Replace all GE Power Circuit Breakers (not all are ARC flash rated); 
e Repair concrete pad and coating at Caustic Tank farm; 

e Cat-C polymer feed system re-configuration; 

e Install washwater pumps soft starter system; 

e Install air monitors for agua ammonia tanks; 

e Roadway and site improvements. 


CUW2720205- SVWTP Polymer Feed Facility (New Project) 
Project Description 





At the Sunol Valley Water Treatment Plant (SVWTP), the new flocculation/sedimentation basin 
built in 2013 as well as the other 4 existing basins that are each rated at a capacity of 40 million 
gallons per day (mgd) were not able to achieve their capacity under all operating and water quality 
scenarios. A basin optimization plan was prepared to address the performance; it recommended 
adding a flocculant aid polymer system. The project will build a polymer feed facility that will serve 
all five sedimentation basins to optimize plant water production. 


The funding for the project is provided under WECIP and WSIP. The WSIP funding for this 
project, $2.19M, is included with other Sunol Valley closeout projects and will complete the 
Planning phase and a portion of the Design phase. The remaining funding for the project is 
provided under Water Enterprise 10-year CIP, $7,537,000. 
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Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
The scope of this project includes installation of a new polymer feed facility for SVWTP Basins 1 
through 5. The flocculant aid polymer system will consist of the following: 
e Polymer Feed Building with polymer totes and tote storage area; 
e Polymer blending units; 
e Batch tanks; 
e Tank and tote mixers; 
e Batch tanks polymer transfer pump; 
e Polymer feed pumps; 
e Piping and valving; 
e Site improvements. 


CUW2720301- HTWTP Improvements Capital (New Project 
Project Description 


Twenty-one sub-projects have been identified to improve the performance, efficiency and 
reliability of the Harry Tracy Water Treatment Plant (HTWTP). However, one of the projects, the 
filter underdrains, has become a priority because two of the underdrains have recently failed and 
a third is showing signs of imminent failure. Although 21 projects have been identified, funding is 
only available for the filter underdrain project, which has been deemed the highest priority. The 
remaining projects will be deferred to a future round of CIP planning. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A Ne Yes 


Scope: 


This project will increase the performance and reliability of the HTWTP by replacing 6 plastic filter 
underdrains with stainless steel underdrains. (Note that the project is in the Alternatives Analysis 
Phase and that replacing with stainless steel underdrains may likely be selected as the preferred 
alternative.) The scope of work would include the following: 


e Remove existing filter media: 
e Procure and install new filter underdrains; 
e Demolition work: 
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e Concrete work; 
e Associated mechanical, electrical and plumbing work; 


e Integration of equipment controls. 


CUW2720304- Regional Groundwater Treatment Improvements (New 


Project) 

Project Description 

The purpose of this project is to improve the performance of the Regional Groundwater Wells and 
treatment systems in the South Westside Basin for reliable use during dry years. In normal and 
wet years, the SFPUC will supply treated surface water to Daly City, San Bruno, and Cal Water 
to be used in place of their typical groundwater supply, thereby increasing the volume of 
groundwater in storage that can be pumped as supplemental water in dry years. This project will 
address emerging well water quality issues that require treatment, will provide additional reliability 
for treatment systems at the wells, and will evaluate the potential for a consolidated treatment 
facility (through Alternatives Analysis only). 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 


The current scope of this project is to build auxiliary water treatment facilities as well as other 
enhancements to increase the reliability and efficiency for maintenance and operation of the well 
stations. While an evaluation for providing centralized treatment for all the well sites is included 
in the project (funded through Alternatives Analysis), the current budget only includes design and 
construction of facilities at individual well sites, including the items listed below. It is understood 
that if a centralized treatment option is selected as a preferred alternative, this project may 
undergo significant changes. 


e Install ammonia analyzer (1 site); 

e Construct enclosure for manganese filter (2 sites); 

e Construct building, manganese filtration and ammonia analyzer (1 site); 

e Upsize pedestal & tank for total 4-week storage for sodium hydroxide (5 sites); 

e Upsize pedestal & tank for total 4-week storage for liquid ammonium sulfate (7 sites); 

e Upsize pedestal and tank for total 4-week storage for sodium hypochlorite (1 site); 

e Install detention (contact) tank to remove high levels of raw water ammonia w/o enclosure 
(1 site); 


e Upsize pedestal, tank and overall chemical system for change in sodium hydroxide 
concentration from 50% to 25% concentration (5 sites); 
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e Install chlorine detention (contact) tank to remove high levels of raw waree ammonia; 

e Install venturi meter or magnetic flow meter with dismantling joint inside concrete vault (6 
sites); 

e Remove bucket elevator for sodium fluoride (7 sites); 

e Study to compare liquid vs powder fluoride if needed; 

e Study reverse flow (lockout study for minimum shutdown time) if needed; 


e Reimburse Cal Water for supporting the project design & construction for SSF Main well. 


WATER TRANSMISSION 


10034578- CSPL2 Reach 5 Lining Replacement 
Project Description 


Crystal Springs Pipeline No. 2 (CSPL2) runs from Crystal Springs Pump Station to University 
Mound Reservoir. It delivers potable and emergency water supply to San Francisco and to 
several cities along the peninsula. Reach 5 of CSPL2, 60 inches in diameter and located in the 
Cities of South San Francisco and San Bruno between Millbrae Yard and Baden Pump Station, 
is over 80 years old and has extensive lining failures. This project would replace approximately 
3.3 miles of coal tar lining with cement mortar or dielectric lining, upgrade about 30 appurtenances 
to meet current standards, and improve access and shutdown flexibility for maintenance by 
installing five manway structures and one 48-inch diameter valve on San Andreas Pipeline No. 1 
(SAPL1) near Baden Pump Station. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 34 months late ($0.19M) No 
Scope: 


The project scope is the same as 2018. The scope of work includes the following: 
e Removal of coal tar lining in 3.3 miles of pipeline; 
e Installation of cement mortar or dielectric lining; 
e Installation of manway structures; 
e Procurement and installation of isolation valves; 


e Upgrade of appurtenances such as blow-offs, air release valves, etc. to meet current 
standards; 


e Traffic control: 


e Pavement restoration work. 
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Schedule/ Budget: 


The increase in project schedule by 34 months is due to the planning phase being extended in 
order to complete a corrosion assessment, and the longer duration than planned that was needed 
to procure a corrosion assessment contract and a pipeline design services contract. 


10035029- As-Needed Pipeline Repair (New Project) 
Project Description 


Water Supply and Treatment Division’s (WSTD) maintenance and inspection program inspects 
the regional pipeline system on an ongoing basis. However, when repairs are identified to be 
needed following inspections and when emergency repairs are needed, a contractor is not readily 
available to perform the repairs. This project will increase system reliability by reducing the 
duration and number of outages since a pre-qualified, as-needed contractor will be available to 
complete repairs immediately following inspections or in emergencies. This project will 
repair/replace regional pipeline segments that will be inspected over the next five years, in 
addition to any emergency repairs that may be needed. The construction contract for this project 
will be combined with Project 10036840, BDPL1-4-B Lining Repair to provide a sufficient 
guaranteed scope. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
The scope of work is as needed, and includes the following: 
e Pipeline replacement by open trench; 
e Pipeline repair work; 
e Protection of sensitive (wetland and creek) areas: 
e Protection of utilities and infrastructure; 
e Traffic control; 
e Site/vegetation restoration; 
e Paving restoration; 


e Dewatering and providing safe entry to pipelines. 


26 


WECIP 2021 Revised Baseline 


10036839- Pre-Stressed Concrete Cylinder Pipe (PCCP) Repair (New 
Project) 
Project Description 


Historically, when prestressed concrete cylinder pipe (PCCP) fails due to wrapped wire breaks, 
the failure can result in widespread damage to the pipe and ground surface due to multiple wires 
breaking at the same time along the pressurized pipe. From recent inspections of Bay Division 
Pipeline No. 4 (BDPL4) Segment D, constructed of PCCP, a large number of defects were found 
in the last mile of pipe that parallels Edgewood Road in Redwood City; this project will address 
those defects. This project will increase system reliability by rehabilitating approximately 350 feet 
of 84-inch diameter BDPL4 PCCP in Redwood City. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
This project includes the following work: 
e Excavation, shoring, backfilling, and compaction; 
e Demolition of approximately 350 feet of 84-inch diameter PCCP; 
e Pipeline replacement with welded steel pipe by open trench; 
e Protecting sensitive (wetland and creek) areas; 
e Protecting utilities and infrastructure; 
e Traffic control: 
e Site/vegetation restoration; 
e Paving restoration. 


10036840- BDPL 1-4 Lining Repair (New Project) 
Project Description 


Water Supply and Treatment Division’s (WSTD) ongoing pipeline inspection program has 
identified segments of the Bay Division Pipeline Nos. 1 through 4 (BDPL 1-4) that require lining 
repairs and replacement. This project will retain an as-needed contractor to repair or replace 
sections of lining that are identified by WSTD over the next 5-years. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 
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Scope: 


This project will repair/replace the lining in segments of the BDPL 1-4 over the next 5 years. The 
construction contract for this project will be combined with Project 100135029, As-Needed 
Pipeline Repair to provide a sufficient guaranteed scope. The scope of work entails the following: 


e Cement mortar lining (CML) replacement including removal, handling and disposal of 
existing coal tar lining; 


e Dielectric lining replacement; 
e CML and dielectric lining repair with surface preparation: 


e Dewatering and providing safe entry to pipelines. 


CUW2730101- Corrosion Control (New Project) 
Project Description 


This project will implement the corrosion protection and control program as recommended in the 
Corrosion Control Master Plan completed in August 2010. Sites identified with worst levels of 
corrosion were bundled up in the masterplan in four phases. Each phase will take several years 
for implementation. The scope for all phases will be similar, but the number of sites will vary at 
each phase. Phase 1 construction work for ten sites was completed and accepted on August 27, 
2019. Phase 2 has fourteen sites and is currently in the design phase. Phase 3 is anticipated to 
include work at eighteen sites and to begin planning in 2025. The number of sites and locations 
for Phase 4 will be determined from the corrosion database resulting from VWST’s annual 
inspection reports. Planning phase for Phase 4 will commence after Phase 3 is completed. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
This project description is for all four phases. Scope of work includes the following: 
e Furnish and install cathodic protection (CP) systems; 
e Install rectifiers and anodes at a depth of approximately 300 feet; 
e Install testing station for pipelines; 
e Install specialized galvanic and impressed current CP systems; 
e Install remote monitoring units; 


e Install isolation protection systems. 


CUW2730404 - San Antonio Pump Station MCC Upgrades 
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Project Description 


The San Antonio Pump Station (SAPS) is one of the key facilities in the Sunol Valley; it was 
constructed in 1965 and modified in 1990. The existing motor control centers (MCC) MCC-A, 
MCC-B, and MCC-C have been in service since the 1960’s and they are approaching the end of 
their useful life. In order to maintain reliable operation at SAPS, the existing MCCs are being 
replaced and facility walls are being seismically retrofitted. In order to accommodate the retrofit 
work, the communications system is being relocated to an adjacent room and the HVAC will be 
replaced in affected rooms. In addition, a new propane generator will replace the existing diesel 
generator to serve as reliable backup power to the facility. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: 


Yes 26 months late ($5.3M) SOME IM 


Scope: 


The scope of work or construction has been changed since 2018 to include the replacement of 
the diesel generator with a propane generator to serve as reliable backup power to the facility. 
The scope will also include demolition of the existing Main Control Panel (MCP) and incorporate 
the components into the MCC or program into SCADA. 


The revised scope of work includes the following: 
e Replace existing diesel generator with new 150KW propane generator; 
e Install new fire suppression system; 
e Replace existing lighting system; 
e Replace existing HVAC system; 
e Architectural design to accommodate clean agent fire suppression; 
e Seismic retrofit of walls; 
e Replace existing MCC; 
e Replace existing underground power and control conductors; 
e Install new remote terminal unit (RTU) with uninterruptible power supply (UPS); 
e Replace existing communication system for Control and SCADA room. 


Schedule/ Budget: 


The project schedule is increased by 26 months due to the significant change in scope that 
requires additional analysis and resources to complete the detailed design. 


The project budget has increased to account for the design and construction of the additional 
scope. 


29 


WECIP 2021 Revised Baseline 


CUW2730503 - Peninsula Pipelines Seismic Upgrade Phase III (Completed) 

Project Description 

This project completes the seismic reliability improvements to pipelines in the Peninsula 
geographic region leading to terminal reservoirs within the City of San Francisco. WD-2727 
Phases | & II of the seismic reliability improvements project were completed under WSIP. Phase 
Ill is anon-WSIP project and includes new isolation valves on San Andreas Pipeline No. 2 (SAPL2) 
at Belle Avenue and Junipero Serra Boulevard in San Francisco, and near 22nd Avenue and 
Sloat Boulevard in San Francisco. A new parallel pipeline will be installed within Sigmund Stern 
Grove in San Francisco to replace an approximately 580-foot segment of SAPL2. 


This project was completed in October 2020 and will not be included in the 2021 Revised 
Baseline. 


CUW2730504 - San Andreas Pipeline No. 2 Replacement 

Project Description 

San Andreas Pipeline No. 2 (SAPL2) provides key water supply redundancy from the Harry Tracy 
Water Treatment Plant (HTWTP) to the Sunset Reservoir. The lock bar steel sections of SAPL2 
between the HTWTP and the Golden Gate National Cemetery are almost 90 years old, pitted, 
deteriorated, and in need of replacement. This project will replace/rehabilitate approximately 
6,500 linear feet of SAPL2 in the City of San Bruno. In addition, as part of this project, two valves 
will be installed on SAPL1 and CSPL2 near the Baden Valve Lot to improve access to these 
pipelines. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
None None None No 


Scope: 


The project scope is the same as 2018. This project will replace/rehabilitate approximately 
6,500 linear feet of 54-inch diameter SAPL2 in the City of San Bruno. The scope of work 
includes the following: 


e Replace approximately 5,000 feet of 54-inch diameter pipe with welded steel pipe by 
open trench; 


e Slipline approximately 1,500 feet of 54-inch diameter pipe with 42-inch diameter welded 
steel pipe: 


e Site restoration work; 
e Protection of utilities; 
e Traffic control: 
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e Pavement restoration work. 


CUW2730505- CSPL2 Reaches 2 and 3 Rehabilitation 
Project Description 


Crystal Springs Pipeline No. 2 (CSPL2) spans from Crystal Springs Pump Station to University 
Mound Reservoir. It delivers potable water supply to San Francisco and several cities along the 
Peninsula. Reaches 2 and 3 of CSPL2 in the Town of Hillsborough, unincorporated areas of San 
Mateo County, the City of San Mateo, and the City of Burlingame are over 80 years old and 
deteriorated in some locations with Reach 2 located on slopes that are eroding and Reach 3 
containing extensive lining failures. This project would realign Reach 2 to the existing abandoned 
CSPL1 alignment, replace the coal tar lining of Reach 3, and improve access to the pipeline. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
None 32 months late $5.9M No 


Scope: 


The project scope is the same as 2018. This project will relocate approximately 1.5 miles of 60- 
inch diameter CSPL2 (portion of Reaches 2 and 3 that traverses through steep terrain with a 
narrow access road) into Crystal Springs Road by removing the abandoned-in-place 48-inch 
diameter CSPL1, reline approximately 3.5 miles of CSPL2 (remaining portion of Reach 3) with 
cement mortar lining, and upgrade appurtenances to meet current standards. The scope of work 
includes the following: 


e Removal of approximately 3.5 miles coal tar lining; 

e Installation of approximately 3.5 miles of cement mortar lining; 
e Removal of 1.5 miles of existing CSPL1 ; 

e Pipeline installation work by open trench; 


e Upgrade of appurtenances such as blow-offs, air release valves, etc. to meet current 
standards; 


e Traffic control; 


e Pavement restoration work. 


Schedule/ Budget: 


The increase in project schedule by 32 months is due to the planning phase being extended in 
order to complete a corrosion assessment, and the longer duration than planned that was needed 
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to procure a corrosion assessment contract and a pipeline design services contract. 


The reduction in project budget is in accordance with the recently approved 10 - year CIP. 


WATER SUPPLY & STORAGE 


10015232- Merced Manor Reservoir Facilities Repairs 

Project Description 

The Merced Manor Reservoir was upgraded in 2004 to seismically strengthen and repair the roof 
structure and foundations. After the completion of the upgrade, spalling of concrete at various 
locations on the roof structure was observed over the years due to the constant temperature 
gradient experienced in the roof structure. The design of the seismic retrofit of Merced Manor 
Reservoir was done without the benefit of the lessons learned from later roof retrofits and 
construction at Sunset North Basin and University Mound North Basin where the effect of 
temperature load on the roof due to expansion and contraction was analyzed and designed to 
accommodate the temperature loading. The scope of this project includes performing structural 
analysis of the effect of temperature gradient on the existing roof structure design; developing 
design modifications of the roof structure to accommodate the expansion and contraction loads; 
and construction of the roof modifications and repair of the spalled concrete. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
None 94 months Late $0.8M No 


Scope: 


The project scope is the same as 2018. Depending on the findings from the Planning Phases, 
the scope of work for construction may include improvements to the following facilities: 


e Roof structure 
e Concrete perimeter walls 


Schedule/ Budget: 


Due to competing priorities for resources, this project has not yet been initiated. It is planned to 
start in 2022 when sufficient resources are available to complete the work. 


The reduction in project budget is in accordance with the recently approved 10 - year CIP. 


10036602- Daly City Recycled Water (Deferred 


Project Description 
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The Daly City Recycled Water Expansion Project was originally envisioned and planned under 
Local Water CUW278 (Other Recycled Water Projects). Currently, the Daly City Recycled Water 
Expansion Project water delivery capacity is envisioned to help offset groundwater pumping in 
the Westside Basin and potential demands from the Regional Water System (RWS). The SFPUC 
is working with Daly City’s North San Mateo County Sanitation District, Cal Water, the Town of 
Colma and potential customers to treat, transmit, store and deliver up to 3 million gallons per day 
(MGD) of additional recycled water supply. Facilities included in the project design consist of a 
new treatment facility co-located with Daly City’s existing wastewater treatment plant, a 
transmission pipeline through Daly City and the Town of Colma, and a storage tank. 


This project is still in early planning and will be reported in the future in the SFPUC’s Alternative 
Water Supply Quarterly Report. If this becomes an SFPUC construction project, it may be 
reported in the WECIP Quarterly Reports in the future. 


10036998- Turner Dam and Reservoir Improvements 
Project Description 


Turner Dam is a 195-foot-high earth embankment dam that was completed in 1965 and impounds 
San Antonio Reservoir in the East Bay. The dam is regulated by the California Division of Safety 
of Dams (DSOD). This project is to investigate the seismic stability and hydraulic performance of 
the Turner Dam and San Antonio Reservoir facilities and to perform necessary upgrades identified 
during the Planning Phase. The scope of work will be confirmed once Condition and Needs 
Assessments, and Alternative Analysis of the dam, outlet structures, and spillway are complete. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 75 months Late $3.7M No 


Scope: 


Depending on the findings from the Planning Phase, the scope of work for construction may 
include improvements to the following facilities: 


e Embankment dam; 

e Outlet tunnel and pipeline; 
e Concrete spillway; 

e Other ancillary facilities. 


Schedule/ Budget: 


The finish date for the project completion (closeout) is forecasted as June 29, 2035, 75 months 
later than the 2018 Baseline. The 2018 Baseline included a start date of January 2, 2020, anda 
completion date of March 20, 2029. The planning work has been initiated. While no specific 
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scope of work has yet been identified, and the scope will be further defined from the results of 
planning studies in the next several years, the construction has been forecasted to occur in 2032- 
2034; this will allow adequate time for planning, design, environmental permitting, and resource 
allocation. If imminent needs are identified during planning or design, the construction may be 
moved to an earlier date. 


The 2021 Revised Baseline budget is reduced by $3.65M from $11.15M in 2018 to $7.5M in 2021. 
This budget will cover assessments and planning work. If a construction project is necessary, 
funding will need to be provided at a future date. 


CUW2740102 - Pilarcitos Dam Improvements 
Project Description 


The Pilarcitos Dam is an earthen embankment dam that was built in 1866 and raised in 1874; it 
is the SFPUC’s oldest dam regulated by the California Division of Safety of Dams (DSOD). This 
project will investigate the seismic stability and hydraulic performance of the Pilarcitos Dam and 
Reservoir facilities and perform necessary upgrades identified during the Planning Phase. The 
scope of work will be confirmed following the completion of the Condition and Needs 
Assessments, and Alternative Analysis for the dam and forebay outlet structure, spillway, outlet 
tunnel, and outlet pipeline. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 46 months late ($4.4M) No 


Scope: 
The project scope is the same as 2018. Depending on the findings from the Planning Phase, the 
scope of work for construction may include the following improvements: 


e Embankment dam; 

e Outlet structure; 

e Outlet tunnel and pipeline; 
e §=Spillway; 

e Other ancillary facilities. 


Scope of work for this project will be further defined by the end of the Alternative Analysis 
phase. 


Schedule/ Budget: 
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The finish date for the project completion (closeout) is forecasted as June 29, 2029, 46 months 
later than the 2018 Baseline. The project schedule and budget have increased due to the more 
extensive than originally planned efforts for the geotechnical exploration during the pre-planning 
phase, the additional work that will be needed to complete the planning phase, and updated 
budget projections for construction. While the scope for a construction project has not yet been 
fully identified, the forecast for the project budget and schedule should be more clear by the end 
of the Alternative Analysis phase, and the budget may need to be updated in a future CIP budget 
cycle. 


CUW2740103 - San Andreas Dam Facility Improvements 
Project Description ' 


The San Andreas dam is a 105-foot-high earthen embankment dam that was built in 1870; it 
impounds San Andreas Reservoir that is the raw water source for the Harry Tracy Water 
Treatment Plant, and it is regulated by the California Division of Safety of Dams (DSOD). This 
project will investigate the seismic stability and hydraulic performance of the San Andreas Dam 
and Reservoir facilities and perform necessary upgrades identified during the Planning Phase. 
The objectives are to perform Condition and Needs Assessments and Alternatives Analyses of 
the dam, spillway, emergency outlet, and ancillary facilities; to develop retrofit options if required; 
and to implement the selected alternatives. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
Refinement 80 months Late ($5.4M) No 
Scope: 


The project scope is the same as 2018. Dependent on the findings from the Planning Phase, the 
scope of work for construction may include improvements to the following facilities: 


e Embankment dam; 

e Emergency outlet and pipeline; 
e = =Spillway; 

e Other ancillary facilities. 


Scope of work for this project will be further defined by the end of the Alternative Analysis phase. 


Schedule/ Budget: 

The finish date for the project completion (closeout) is forecasted as December 30, 2033, 80 
months later than the 2018 Baseline. The project schedule and budget have increased due to 
the more extensive than originally planned efforts for the geotechnical exploration during the pre- 
planning phase, the additional work that will be needed to complete the planning phase, and 
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updated budget projections for construction. While the scope for a construction project has not 
yet been fully identified, the forecast for the project budget and schedule should be more clear by 
the end of the Alternative Analysis phase, and the budget may need to be updated in a future CIP 
budget cycle. The additional time during planning and design also will allow adequate time for 
planning, design, environmental permitting, and resource allocation. 


CUW2740600 - Potable Reuse & Other Supplies (Deferred) 
Project Description 





The SFPUC is identifying opportunities and investigating the potential for purified water projects 
through direct and indirect potable reuse processes. The SFPUC is participating in research and 
regulatory review statewide and is working with other Bay Area water agencies to develop 
potential project opportunities for up to 15 mgd of drinking water with advanced treatment 
technologies for water needs anticipated within the planning horizon. Feasibility analyses and 
pilot efforts are anticipated to promote further development of purified water as a source of 
drinking water. The feasibility studies currently underway include the Bay Area Regional Reliability 
Shared Water Access Program, Potable Reuse Exploratory Plan, Bay Area Brackish Water 
Desalination, Evaluation of Purified Water Alternatives, Calaveras Reservoir Expansion Study, 
and Los Vaqueros Expansion Opportunities. Additional opportunities are also being identified 
under this portfolio. Once one or more projects have been identified for planning to continue to 
move forward, pilot testing, environmental review, design, and construction phases will follow. 
The current funding will carry this work through the bid and award phase and cover a portion of 
the construction. 


This project will not be included in the 2021 Revised Baseline, but will be reported on under the 
SFPUC’s Alternative Water Supply Quarterly Report. If sub-projects are further developed for 
construction, they may be reported in the WECIP Quarterly Reports in the future. 


WATERSHED & LANDS MANAGEMENT 


10015110- EBRPD Water System (New Project) 
Project Description 


As a mitigation for the Calaveras Dam Replacement Project, the SFPUC agreed to construct new 
potable water distribution facilities for the Sunol Regional Wilderness Park (SRP), managed by 
the East Bay Regional Park District (EBRPD). The EBRPD owns and maintains a water system 
located at SRP Headquarters which previously supplied potable water to four park facilities, as 
well as drinking water fountains and picnic areas interspersed throughout the park. Currently, the 
water system serves non-potable water for use by EBRPD employees only. Since the system 
stopped producing potable water due to supply and sanitary deficiencies, EBRPD has been 
supplying park visitors with bottled water trucked in by a contracted vendor. The project purpose 
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is to provide a reliable water supply for potable use at the EBRPD facilities and to provide potable 
uses at the SRP. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A N/A Yes 


Scope: 


The scope of work includes the following: 


e Modify existing High Valley water system; 

e Install new High Valley pipeline and appurtenances; 
e Modify existing Headquarter water system: 

e Install new fire suppression system; 

e Install new control system: 

e Replace and install new solar panels; 


e Micro-surface Geary Road from the Entrance Park Sign to the Entrance of the Ohlone 
Bridge; 

e Perform pavement and site restoration along locations where the project requires trench 
excavation; 

e Setup wildlife exclusion fence and environmental related mitigation/monitoring; 


e Site restoration including hydroseeding, hiking trail, asphalt pavement, grading and 
fences. 


10015108- Sneath Lane Gate/North San Andreas (New Project) 
Project Description 


The 2001 Peninsula Watershed Management Plan identified the need for a new trail connection 
between San Mateo County’s Crystal Springs Regional Trail (North San Andreas) to Golden 
Gate National Recreation Area's Sweeney Ridge property at the Sneath Lane Gate. The trail is 
a critical connection among existing regional trails, and will provide access to hikers, bikers and 
equestrians. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
The project includes construction of a multi-modal, 6 to 8-foot wide trail that would be 
approximately 1.25 miles long. The project would include a new trailhead at the Sneath Lane 
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gate. The scope of the project will be further defined during the project planning phase. It is likely 
to include the following related construction: 


e Trees removal; 

e Wildlife friendly security fencing; 

e Grading and drainage work: 

e Paving of one trailhead parking areas with educational signage; 
e Protecting sensitive habitat: 


e Site/vegetation restoration. 


CUW2751801 - Southern Skyline Blvd Ridge Trail Extension 

Project Description 

The Bay Area Ridge Trail project was started in 1987 by the Bay Area Ridge Trail Council to 
create an approximately 550-mile long continuous trail for hikers, mountain bicyclists, and 
equestrians along the ridgelines overlooking San Francisco Bay. The objective of this project is 
to provide access to the Peninsula watershed, to enhance educational opportunities, and to 
ensure watershed protection. This proposed trail extension project would construct a 6-mile long 
trail on the Peninsula Watershed in San Mateo County between Highway 92 and the Golden Gate 
National Recreation Area’s (GGNRA) Phleger Estate. The project would consist of 8 to 10-foot 
wide, all-weather surface trails; retaining structures to stabilize cut and/or fill slopes; drainage 
facilities; two parking lots; two prefabricated restrooms along the trail; site security features; and 
landscape restoration. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 26 months (late) ($2.5M) No 


Scope: 

The project scope is the same as 2018. South of Highway 92, this proposed extension project 
would construct a 6-mile-long trail on the Peninsula Watershed in San Mateo County between 
Highway 92 and the Golden Gate National Recreation Area’s (GGNRA) Phleger Estate. The 
project consists of: 


e 8 to 10 -foot wide, all-weather surface trails: 

e retaining structures to stabilize cut and/or fill slopes; 

e drainage facilities; 

e a15,000-square-foot parking lot accommodating up to 14 cars; 
e two prefabricated restrooms along the trail: 


e site security features; 
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e landscape restoration; 


e construction of a trail segment adjacent to the Fifield Cahill Trail that is compliant with the 
Americans with Disabilities Act; 


e a 16,000-square foot parking lot, and one prefabricated restroom: 
e removal of 160 trees; 

e 9.3 miles of wildlife friendly security fencing; 

e Grading and drainage work; 

e 2000 LF soldier pile retaining walls; 

e Paving of two trailheads parking areas with educational signage; 
e Protection of sensitive habitat: 

e Traffic control; 


e Site/vegetation restoration. 


Schedule/ Budget: 


The environmental review and permitting process is more complex than anticipated in 2018. 
There is a 26-month variance in the project schedule due to ongoing delays in the development 
and review of Administrative Draft Environmental Impact Report (ADEIR), and certification of the 
final EIR. The $2.4M increase in project budget represents additional costs associated with 
preparing the EIR, and construction cost escalation resulting from the prolonged environmental 
phase. 


CUW2752201- SA-1 Service Road/Ingoing Road (New Project) 
Project Description 


The SFPUC has identified landslide and erosion damage that have destabilized service roads 
(East Shore Service Road and West Shore Service Road) and adjacent areas in three locations 
on San Francisco Peninsula Watershed lands situated along the San Andreas Reservoir in San 
Mateo County. The project is to evaluate and repair the damage, and to implement long term 
solutions for SFPUC staff and contractors to continue to use the roads to access, operate, and 
maintain SFPUC facilities and watershed lands. Construction for these locations can be done 
through phases to accommodate budget cash flow. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 
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Scope: 

The project is currently in Planning Phase. Recommendations for the short-term and long-term 
repairs of the roads will be evaluated further in the Alternatives Analysis Report (AAR) and 
Conceptual Engineering Report (CER). Construction constraints have been identified, which 
include dewatering the San Andreas Reservoir to 441 feet, and avoiding construction activities in 
the months of January to March due to Hetch Hetchy shutdown. Depending on the findings, 
potential scope of work specific to three locations are listed below. 

e Construct shoreline riprap north of the east shore service road (approximately 770 feet); 


e Re-align roadway (approximately 350 feet) and construct shoreline riprap (approximately 
400 feet) at the east shore service road; 


e Construct pile wall (approximately 550 feet) and shoreline riprap (approximately 550 
feet) at the west shore service road. 


BUILDINGS AND GROUNDS 


10033555 - Rollins Road Building Renovations (CUW27703) 

Project Description 

The SFPUC purchased a property that was previously leased long-term on Rollins Road in 
Burlingame, San Mateo County, in September 2017, securing ownership of an additional 10,000 
square feet of office space for the SFPUC Water Enterprise (WE). A capital project was initiated 
in 2018 for tenant improvements. In June 2020, the project scope for the 1657 Rollins Road was 
decreased significantly, and the scope of the Millbrae Yard Lab & Shop Project was increased. 
The program for Rollins Road Building Renovation Project will be achieved at the Millbrae Yard 
by adding two additional floors to the laboratory building as part of its Phase 1 project. The 
expanded laboratory building will accommodate the Rollins Road building staff. As a result of the 
scope change, personnel at 1657 Rollins Road will relocate to Millbrae Yard campus following 
the completion of the Millbrae Yard Lab & Shops Project. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
Deletion 5 months Late $12.7M No 


Scope: 


This project's scope has been significantly reduced. The revised project at 1657 Rollins Road 
will be to implement exterior security improvements, including the following: 


e 800 LF of 8-foot high chain link fencing; 
e Three pedestrian and two vehicular gates with card readers; 
e New security lighting for the parking lot west of the building; 


e Electrical work to support new exterior lighting and security infrastructure: 
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e 8-exterior and 3-interior security cameras; 


e Integration of new security devices with existing Galaxy and Milestone software. 


Schedule/ Budget: 


The decrease in project budget represents the reduced cost associated with the scope deletions. 
The increased schedule is due to the significant scope changes that occurred during the design 
phase, and to allow for completion of all revised scope components. 


10034526- Millbrae Warehouse Settlement & Admin. Bidg. HVAC (New 
Project) 
Project Description 


This project will construct improvements for two buildings located at the Millbrae Yard facility, the 
Millbrae Warehouse and the Administration Building. The Millbrae Warehouse Settlement project 
will provide a long-term repair for the displacement (settlement) of the slab between the loading 
dock and the offices. The slab settlement resulted from expansive clay layers located seven feet 
below the top of the existing concrete slab. For the Millbrae Administration Building HVAC 
Upgrades, this project will provide long-term reliable and economical improvements to heating 
and cooling systems. 


Two separate construction contracts will be used for the Millbrae Warehouse Settlement repairs 
and the Administration Building HVAC Upgrades. Construction for the Millbrae Warehouse 
loading dock repair is forecasted to begin in 2021 whereas the Millbrae Administration Building 
HVAC Upgrades construction is forecasted to begin in 2022. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 

Scope of work for Millbrae Warehouse Settlement: 
e Replace soil below existing loading dock with drainage gravel and aggregate base; 
e Install drain for existing eyewash shower; 
e Replace existing slab with new loading dock slab and retaining wall; 


e Modify downspouts to discharge the water away from the loading dock retaining wall and 
warehouse; 


e Install weep holes along bottom of retaining walls, and appurtenances. 
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Scope of work for Millbrae Administration Building HVAC Upgrades: 


e Install new air handler in the Water Quality laboratory and for the remainder of the 
building; 


e Replace the existing ductwork for the lab spaces with new ductwork. 


CUW27701 - Sunol Long Term Improvements 
Project Description 


The project includes redevelopment of the existing Sunol Yard and construction of a Watershed 
Center near the Sunol Water Temple. Most of the existing structures at the Sunol Yard date back 
to 1930 and were converted from the original purpose, residence and barn, to office and shop 
spaces. The structures contain lead-based paint, asbestos, bats, and bat guano, and did not 
meet current building, health, or safety codes. The project will demolish six existing dilapidated 
structures at the Sunol Yard and construct a LEED Gold administration building, shops, fuel 
station, backup generator system, truck wash station, paving and site restoration. 


The SFPUC Alameda Creek Watershed Center (Center) will be a gathering place for increasing 
the awareness and appreciation of the natural, cultural, scenic, historic and recreational resources 
of the Alameda Creek watershed. Consistent with the SFPUC Water Enterprise Environmental 
Stewardship Policy, and as described in the SFPUC Alameda Watershed Management Plan, the 
Center will enhance public awareness and provide education opportunities related to water 
quality, water supply, conservation and environmental stewardship issues. 


This project is comprised of the following related projects: CUW2630601, Sunol Master Plan 
Support covering the planning and partial environmental and design phases, $5,764,341, and 
CUW27701 (10015124), Sunol Long Term Improvements, covering partial environmental and 
design phases and the construction phase, $100,414,000. The preconstruction phases were 
combined with the Sunol Yard and Center scope. The construction work was separated into two 
phases with the Sunol Yard under Phase A and the Center under Phase B. The Sunol Yard 
construction work was completed in September 5, 2020 with a total construction amount of 
$37,584,195 and included Phase A and JOC work. The Phase B construction notice to proceed 
was issued January 17, 2020 under WD-2794B for a contract amount of $27,577,000. The total 
project cost is $106,178,000. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 12 months late ($8.7M) No 


Scope: 
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The project scope is the same as 2018. The Sunol Yard work has been completed. The scope 
of Watershed Center (Phase B) will consist of the following: 


e Construction of a one-story LEED Gold facility that will include an interpretive display 
exhibit area, a freshwater stream profile aquarium, history display alcoves, a watershed 
discovery lab classroom, a community multi-purpose room, restrooms, an entry plaza, a 
reception area, patios, and administrative offices. 


e Construction of a 2.5-acre discovery trail area with native plant landscaping, irrigation, 
meandering trails, seating areas and water and landscape features. 


e Site restoration of the Temple area forecourt. 

e Construction of new stairs and ramps to the picnic area. 
e Installation of underground utilities. 

e Site restoration and paving. 


Schedule/ Budget: 


The increase in schedule represents additional time associated with the Phase B Watershed 
Center redesign to incorporate approved value engineering changes; issuance of a Request for 
Qualifications for exhibit fabricators and prime contractors; separation of project scope into two 
contracts, Sunol Yard and Watershed Center; revisions to the construction duration to incorporate 
restricted excavation methods due to the high potential for additional archaeological discoveries 
in the area and work stoppage delays related to COVID-19 shelter-in-place orders. 


The increase in budget for the Phase A Sunol Yard contract of $14.5M represents additional costs 
associated with unforeseen archaeological findings; changes to excavation methods due to those 
findings; unsuitable soil conditions; additional landscaping work; contractor extended overhead; 
and additional construction management and support services resulting from construction delays. 


CUW2770304 - Millbrae Yard Laboratory and Shop Improvements 





Project Description 


SFPUC has determined that the existing Millbrae Administration Building must remain operational 
following a major earthquake, and therefore needs to be retrofitted or replaced to meet essential 
facility requirements. SFPUC also wants to expand the existing Millbrae Administration Building 
to merge and house the Water Enterprise staff and equipment from the Rollins Road Facility. This 
project is necessary to provide Water Enterprise personnel a long term and sustainable campus 
and facilitate the consolidation of work groups for increased staff efficiency. This project will also 
alleviate shortage of program space, increase efficiency of operations, improve employee working 
environment with improved heating, ventilation, and air conditioning, improve employee health 
and safety, and enhance site and building security. A recent planning study has identified several 
alternatives to meet the project goals. 
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The selected alternative for the Millbrae Yard campus improvements will be implemented in three 
phases. Phase 1 includes a new laboratory and new south shop building to alleviate Water 
Enterprise undersized and outdated workspaces and desire to relocate mission-critical functions 
to code-compliant structures. Phase 2 includes demolition of the existing Administration Building 
and construction of a new consolidated Administration Building adjacent to the new laboratory 
building to accommodate other Water Enterprise staff. Phase 3 includes new covered storage for 
materials and equipment. 


In May 2020, the scope for the Rollins Road Project was significantly decreased, and the scope 
of the Millbrae Yard Lab & Shop Project was increased. This project will provide additional space 
in the laboratory building by constructing two additional floors on top of it to accommodate the 
relocation of all personnel from Rollins Road Facility. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
Yes 59 months late ($145.2M) No 


Scope: 

The scope of this project was changed to accommodate moving SFPUC staff from the facility on 
Rollins Road to this location during Phase 1. This will be accommodated by adding a second and 
third story to the Laboratory building. Only the scope of work for Phase 1 will be implemented 
under this project to meet near-term needs, minimize disruptions to operations, and allow gradual 
buildout of the master plan to stay within the 10-year CIP budget. A new laboratory building is 
needed to meet current operational, safety, and regulatory requirements for testing and 
processing water samples. The new laboratory building will also provide space for all personnel 
currently located in the Rollins Road building. The new south shop building will provide updated 
workspaces for Water Enterprise personnel to perform work safety and efficiently. 


The Phase 1 scope includes the following: 
e Construct a new 50,000 square foot 3-story laboratory building; 
e Construct a new 12,800 square foot shop building; 
e Renovate an existing 7,440 square foot warehouse; 


e Perform site improvements such as driveways, hardscape, landscape, and parking 
(approximately 400 spaces). 


Schedule/ Budget: 


The project schedule has been extended to incorporate the design of the multi-story laboratory 
building to accommodate staff from Rollins Road. The schedule is also longer due to the 
significant increase in scope from the approved scope in 2018. 
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The project budget has increased due to new larger space for the facilities, and additional cost 
for design and construction management support for specialized consultant services. 


LOCAL PROJECTS 


LOCAL WATER CONVEYANCE/DISTRIBUTION SYSTEM 


10033816 - Potable Emergency Firefighting Water System 
Project Description 


This project, the Potable Emergency Firefighting Water System (PEFWS) proposes to design and 
construct earthquake-resistant water pipelines in western San Francisco, particularly the Sunset 
and Richmond areas. These pipelines will connect to the existing potable water distribution 
system to help deliver water to businesses, institutions, and residences during normal operations. 
It will also be designed to provide high-pressure fire suppression water when needed after a major 
earthquake or other emergency. When so needed, it will be isolated from the remainder of the 
potable distribution system by strategically located valves and can then be pumped to achieve 
pressures comparable to the existing conventional Emergency Firefighting Water System (EFWS), 
which is located in other areas of San Francisco. The system will be capable of pumping potable 
water, but also switching to non-potable water in Lake Merced for a much larger supply. This 
project also includes Lake Merced and Sunset Reservoir pump stations, which will increase water 
pressure when needed for fire suppression. Pipeline alignment, diameter, and related features 
will be determined during the planning phase, as will pump station schematic design. Phased 
construction scheduling and associated budgets will be determined in conjunction with finalizing 
these pipeline and pump station details. 


The PEFWS will bring a seismically resilient high-pressure firefighting water system to the western 
neighborhoods of San Francisco, while also creating a seismically resilient pipeline that can 
supply drinking water to the west side during non-fire situations. The proposed overall project will 
install over 14 miles of seismically resilient pipelines in multiple phases as funding is provided. 
The system will be capable of providing water to the SFFD firefighters at the high pressure needed 
to combat large fires after a seismic event. The proposed pipelines will be fed by pump stations 
delivering 30,000 gallons per minute with services to the Richmond and Sunset Districts. 


Revisions to 2018/New for 2021 
Scope Change: Schedule Change: Budget Change: New: 
None None ($10.2M) No 


Scope: 
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The scope of this project is to install a new fire suppression water system in the western part of 
the City. 


e To install potable emergency firefighting water system pipelines in the Richmond and 
Sunset areas. 

e Vicente PEFWS pipeline — install new 36-inch diameter PEFWS welded steel pipeline on 
Vicente Street from 19" Avenue to 25"" Avenue. 

e 19" Ave PEFWS pipeline — install new 36-inch diameter PEFWS welded steel pipeline 
on 19" Avenue between Sloat Blvd and Vicente Street. 


Schedule/ Budget: 


The Water Enterprise committed to funding a total of $55 million toward the construction of the 
PEWFS since the system benefits potable water delivery as well as firefighting following a major 
earthquake. The $10.2M has been added to the budget to fulfill this contribution. 


10033818- Town of Sunol Pipeline (New Project 
Project Description 


Since 2000 the SFPUC has replaced the majority of the Town of Sunol pipeline system through 
the Town of Sunol Fire Suppression project, except for two segments. This project will complete 
the replacement of the last two segments of the system, by replacing sections of the pipeline that 
crosses the Arroyo de Laguna Creek (Creek Crossing) and under Highway 680. 


The upstream section of pipeline that feeds both the potable line and fire suppression line to the 
Town of Sunol is exposed under the creek and in danger of failing under Highway 680. Pipeline 
failure at either location has significant consequences, since all fire and potable water in the Town 
of Sunol is dependent on the rehabilitation of this 12” line. This project will reduce maintenance 
from pipe breaks and have less main flushing which may lower impact on operating expenses. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 
This project is broken up into two portions and the scope of work will include the following: 
Creek Crossing: 


e Replace approximately 550 feet of 12-inch diameter pipeline crossing Arroyo de Laguna 
Creek with 12-inch diameter Ductile Iron Pipe (DIP) class 53; 


e Jack and bore tunnel under creek; 
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e New tie in points with gate valves; 


Highway 680 Crossing: 


e MOU agreement with Alameda County Transportation Commission (ACTC) to replace 
existing 12” diameter Town of Sunol pipelines under Highway 680. 


CUW26308 - Town of Sunol Fire Suppression System (Completed) 


Project Description 





In 2010, the SFPUC committed to the implementation of a fire hydrant system for the Town of 
Sunol via an MOU with Alameda County. The project will involve construction of a fire hydrant 
system, including new pipelines, pump stations, monitoring equipment, and storage tanks. The 
project may be integrated into the existing local potable water system or may be independent. 


This project was completed in October 2020 and will not be included in the 2021 Revised Baseline. 


CUWZ28000 - Local Water Conveyance/Distribution System 
Project Description 


This long-term program funds management of linear assets in San Francisco’s potable water 
distribution system between transmission or storage and final customer service connection. 


The Linear Asset Management Program replaces and renews feeder and distribution mains for 
the 1,230 miles of pipe in San Francisco’s drinking water distribution system. The SFPUC’s goal 
is to replace 10 to 15 miles of pipe per year, depending on funding availability. Improvements 
include replacement, rehabilitation, relining, and cathodic protection of all pipe size categories to 
extend or renew pipeline useful life. Coordination with construction projects by other City 
agencies, especially SFPUC Sewer and SFPW Paving, is emphasized to optimize efficiencies 
and minimize customer disruptions. Some street improvement projects led by other agencies 
(CalTrans, SFMTA, SFCTA, SFPW) are more expensive to implement due to their complexity, 
traffic and transit impacts, and multi-agency coordination. Starting in FY21-22, separate funding 
for 4 miles of main replacement at a cost of $6.0M per mile has been provided for the L-Taraval 
Transit Project, where Additionally, in FY21-22, a new Better Market Street Project has been 
created to provide separate funding for the water main replacement along the Market Street 
Corridor to be constructed over a period of 7 years with the assumption of 0.5 miles per year. 


Revisions to 2018/New for 2021 
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Scope Change: Schedule Change: Budget Change: New: 
Refinement None $152.1M No 
Scope: 


The scope of work has been more clearly defined, and the total forecasted mileage has been 
reduced to match the available funding. The current scope includes the following: 


e Distribution Main Replacement (7.5 miles per year for FY20-22, 6.5 miles per year for FY 
22-30). Budget costs is $3.85M/mile with no escalation. 


e 1 mile of Transmission Pipeline Replacement with Seismic-rated pipelines per year for 
FY20-30 at a cost of $5.35M/mile. 


e Transmission Pipe Relining (0.5 miles per year for FY20-22, 2 miles per year for FY22- 
30). Budget costs is $3M/mile. 


e Remaining construction funding for Van Ness Bus Rapid Transit Project for FY20-22. 
$2M/year. 


e Replacement of 3.4 miles of distribution and transmission pipelines along Market Street 
as part of the Better Market Street Multi-Phase Project. Budget Costs is $8M/mile plus 
escalation with funding for 0.5 miles per year from FY20-FY27. 


e Replacement of 2.0 miles distribution and transmission pipelines along transit corridors, 
such as the L-Taraval Project with a budget cost of $6.0M/mile. Funding for FY20-22 
only. 

e Budget (without escalation) results in funding for 11.5 miles of distribution and 
transmission main replacement for FY21-FY22 and 10 miles of distribution and 
transmission main replacement per year for FY23 — FY30. 


Schedule/ Budget: 


The 2021 Revised Baseline budget has been reforecasted to align with funding between 2020 
and 2027. The forecasted budget may need to be realigned again in the future to accommodate 
future construction requirements and cost changes. 


LOCAL WATER SUPPLY 


CUW30101 - Lake Merced Water Level Restoration 

Project Description 

The project consists of three subprojects. (1) The City of Daly City is proposing and working 
in coordination with the SFPUC to implement the Vista Grande Drainage Basin Improvements 
project to address storm related flooding in the Vista Grande Watershed Drainage Basin while 
providing the benefit of restoring connection to the natural watershed of Lake Merced. (2) In 
addition, the SFPUC is implementing a Demonstration/Full Scale Aeration Mixing Project to 
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evaluate whether additional lake mixing might result in improved dissolved oxygen 
concentrations in the Lake and finally (3) The SFPUC is evaluating diversion of highly treated 
recycled water from the new Westside Recycled Water facility into Lake Merced to increase 
ad stabilize lake levels. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
No 15 Months Late None No 


Scope: 
The Project scope is the same as 2018 and includes the following: 
Phase | - Vista Grande Drainage Basin Improvement: 


e Improvements within the Vista Grande Basin storm drain system upstream of the 
Vista Grande Canal: 


e Partial replacement of the existing Vista Grande Canal to incorporate a gross solid 
screening device, a constructed treatment wetland, and lake overflow structure, 
diversion and discharge structures to route some stormwater (and authorized non- 
storm water) flows from the Vista Grande Canal to Lake Merced; 


e Replacement of the existing Vista Grande Tunnel to expand its hydraulic capacity 
and extend its operating lifetime and replacement of the Lake Merced Portal to the 
tunnel; and 


e Replacement of the existing ocean outlet structure at Fort Funston. 
e Traffic control of relocated roadway; 
e Temporary relocation of SFPUC 16-inch diameter water main. 


Phase II — Aeration Demonstration Project 


e Installation of twelve (12) 3/4 HP super-duty, Brookwood twin cylinder High Flow air 
compressors to provide sufficient airflow to the diffusers for aeration of the southern 
portion of South Lake; 


e Installation of four (4) 0.75-inch internal diameter (ID) feed pipes ranging in length 
from 425 to 1,300 feet long, comprised of self-weighted tubing installed along the 
bottom of the lake; 


e Installation of an air station with four (4) self-cleaning membrane disk diffusers 
located at the end of each feed pipe; 


e Planned installation of a similar system across the remaining portion of the lake. 


Phase III - Recycled Water Diversion to Lake Merced : 


49 


WECIP 2021 Revised Baseline 


e Install up to 1,600 feet of 6-10” diameter pipe from existing recycled water 
conveyance pipeline to divert water to Lake Merced; 


e Install appropriate PRV to manage discharge pressure and volumes ranging from 
0.75mgd to 0.25mgd into the lake; 


e Install discharge structure in the north east portion of South Lake Merced 
e Protection of utilities; 

e Traffic control during pipe installation; 

e Interagency coordination; 

e = Traffic control: 


e Pavement restoration work. 


Schedule/ Budget: 


The forecasted project completion date is 15 months later than the 2018 Baseline due to the delay 
in Daly City’s ability to secure funding, and due to COVID-19 impacts on Daly City’s resources to 
complete the work. 


CUW30102 - San Francisco Groundwater Supply 





Project Description 


This project consists of two phases, which combined will provide an annual average of 4 mgd of 
groundwater to San Francisco’s municipal water supply, and improvements at the existing San 
Francisco Zoo Well No. 5. Phase 1 is divided in two separate contracts, which are Contracts A & 
B. Contract A work for building four new groundwater well stations in the western part of San 
Francisco is currently in the final construction phase. Contract B work for installing buried piping 
to connect three of these well stations to the Sunset Reservoir was completed and accepted on 
December 21, 2015. Groundwater from the fourth well station was piped to the nearby Lake 
Merced Pump Station, where it was distributed to both the Sunset Reservoir and Sutro Reservoir. 
Phase 2 has Contract C work for installing buried piping and converting two existing irrigation well 
facilities in Golden Gate Park to groundwater supply wells is currently in the final construction 
phase, and would be implemented after completion of the CUW30201, San Francisco Westside 
Recycled Water Project. Improvements at the existing San Francisco Zoo Well No. 5 were 
completed and accepted on February 15, 2007. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
None 15 months late None No 
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Scope: 


The project scope is the same as 2018. The scope at the existing San Francisco Zoo Well No. 5 
includes improvements to the facilities allowing the well to serve as an emergency potable water 
source. 


The scope for Phase 1 includes the following: 
e Construct four new groundwater well stations including ground improvements; 
e Construct a pH adjustment (chemical treatment) facility including ground improvements; 
e Install well pumps, motors and related appurtenances; 
e Install pipelines, valves, fittings and related appurtenances; 
e Install fire alarm systems; 
e Install perimeter security fences, gates, and bollards; 
e Install security monitoring and control systems; 
e Install buried piping; 


e Landscape and irrigation systems, green roof planting, vegetated swales, paving, and 
other miscellaneous site improvements. 


The scope for Phase 2 includes the following: 
e Construct two new groundwater well stations including ground improvements; 
e Install well pumps, motors and related appurtenances; 
e Install pipelines, valves, fittings and related appurtenances; 
e Install fire alarm systems; 
e Install perimeter security fences, gates, and bollards; 
e Install security monitoring and control systems; 
e Install buried piping; 


e Landscape and irrigation systems, paving, and other miscellaneous site improvements. 


Schedule/ Budget: 


Phase 1 contract schedule has been delayed due to the additional time needed to complete punch 
list items, primarily the instrumentation and controls and the as-built drawings. Phase 2 contract 
schedule has been delayed due to additional plumbing, electrical and mechanical modifications, 
security structure repairs, additional startup and testing, and miscellaneous remaining repair work 
under Phase 1. 


CUW30201 - San Francisco Westside Recycled Water 
Project Description 
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This project consists of a new recycled water treatment facility located at the SFPUC’s existing 
Oceanside Plant, along with the associated distribution system components, to produce and 
deliver an annual average of approximately 1.6 mgd of recycled water to Golden Gate Park, 
Lincoln Park, and the Presidio. The treatment process includes membrane filtration, reverse 
osmosis, and ultraviolet light disinfection. A new pump station and reservoir will be constructed 
in Golden Gate Park to deliver water to Lincoln Park and the Presidio. Approximately 8 miles of 
new recycled water pipeline connect the treatment facility to the new reservoir in Golden Gate 
Park and extends to the Lincoln Park and Presidio points of connection. The project also includes 
the retrofitting of the existing irrigation systems to bring them into compliance with Title 22 
regulations. The treatment facility includes additional capacity to serve potential future customers, 
such as the SF Zoo. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
None 10 months late $3.0M No 


Scope: 

The Westside Recycled Water Project will produce and distribute approximately 1.6 mgd of 
recycled water to Golden Gate Park and Lincoln Park Gold Course, and other potential future 
customers. An agreement has not yet been reached with the Presidio Trust on recycled water 
deliveries, so they will not receive recycled water at project start-up. Planning efforts to add other 
potential recycled water customers are underway as part of separate projects included within the 
Water Enterprise CIP. 


This project included planning, design, environmental review, and right of way services, all of 
which are now complete. The project was divided into four sub-projects during the design phase 
for ease of construction implementation. The construction of the first subproject, the Westside 
Recycled Water Pipeline (WWD-2798) was completed in 2018. The remaining three subprojects, 
Westside Recycled Water Treatment Facility (VWWD-2776), Westside Recycled Water Pump Station 
and Reservoir (VWWD-2797), and Westside Recycled Water Irrigation System Retrofits (VWWD-2852R) 
are currently in construction. 


The scope description of each contract is as follows: 


San Francisco Westside Recycled Water Pipeline (WD-2798): 


e Installation of approximately 10,000 linear feet of 8-inch and 30,350 linear feet of 16-inch 
ductile iron pipeline in City streets, and within Golden Gate Park, including pavement 
restoration per Excavation Regulations. 


e Installation of cathodic protection system along pipeline route. 
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Installation of gate valves, combination air valves, reduced port blow off valves, pressure 
reducing valves, prefabricated vaults, valve box assemblies and appurtenances. 


Installation of revenue flow meters, including associated meter transmission units (MTUs) 


Additional paving work at select streets, in coordination with the Department of Public 
Works. 


Curb ramp installation at select intersections, in accordance with City requirements. 


San Francisco Westside Recycled Water Treatment Facility (WD-2776): 

The new Westside Recycled Water Treatment Facility is being constructed within the footprint of 
the existing Oceanside Plant (OSP). In addition to the construction of the new facilities, the project 
includes construction within the existing structures as noted below. 


Construction of new, proposed LEED Silver, 26,000 SF two-story reinforced concrete 
structure (Building 580) with channel glass facade to house most of the major recycled 
water treatment process equipment. New building includes elevator, green roof, security 
system, HVAC, exterior landscaping. 


MF filtrate equalization, RO concentrate, and neutralization basins underneath the new 
building. 


New, 4,300 SF one-story reinforced concrete structure for the new transmission pump 
station and wet well. 


Installation of cement-secant retaining wall to allow construction of new buildings. 


Membrane filtration system, including strainers, air compressors, and clean-in-place 
chemical systems. 


Reverse osmosis system, including cartridge strainers, and clean-in-place chemical 
systems. 


Ultraviolet light disinfection system and decarbonators. 
Installation of new transmission pumping system including surge tank. 


Demolition of the chemical fill station and interior of Building 510, Oceanside Plant’s (OSP) 
chemical storage and metering facility, and construction of new chemical spill containment 
system, including FRP grating, and new HVAC system, and air monitoring. 


Installation of new chemical fill station and chemical storage and metering systems for all 
new chemicals, and sodium hypochlorite which will have shared usage with the OSP. New 
chemical pipe trench between Building 510 and the new Building 580. 


Installation of secondary effluent pumping system inside of OSP Building 530, including 
new 18-inch piping inside of the gallery. 


Installation of 24-inch recycled water system overflow pipeline in OSP yard, and 
connection to the existing Southwest Ocean Outfall (SWOO). 


Tie-in to existing recycled water main on Skyline Boulevard. 
Installation of new 24-hour composite sampler for NPDES permit monitoring. 


53 


WECIP 2021 Revised Baseline 


New instrumentation and controls for all new processes, including water quality monitoring 
instrumentation, conduits, wiring, PLCs, software and hardware. 


Electrical work, including installation of new substation in Building 580, electrical power 
systems such as VFDs, motor control centers, transformers, UPSs, panel boards, and 
other related electrical work within the new facilities as well as the existing OSP, including 
re-routing of active electrical/instrumentation conduits. 


Miscellaneous site work, such as the preparation of the off-site temporary staging area by 
the SF Zoo, including installation of fencing and access gates. 


Miscellaneous building mechanical, electrical, and plumbing work. 


San Francisco Westside Recycled Water Pump Station and Reservoir Project (WD-2797): 
Contract WD-2797 includes construction of new SFPUC facilities in Golden Gate Park at the site 
of Recreation and Parks Department existing Central Pump Station, and some modifications to 
the existing RPD pump station and reservoir. 


Construction of new buried, reinforced concrete 840,000 gallon reservoir, and above- 
ground pump station structure, including compost back-stop wall, fenced in yard area, 
HVAC, and security system. 


Installation of vertical turbine pumps, hydropneumatic tanks, and associated mechanical 
piping, fittings and appurtenances. 


Installation of 24-inch manifold to connect new reservoir to existing Recreation and Parks 
Reservoir, including core drilled holes for the new pipelines and associated shotcrete 
restoration, and gate valves. 


New PG&E service included associated wiring, conduits, and appurtenances. 


New instrumentation and controls for all new processes, including conduits, wiring, PLCs, 
software and hardware. 


Electrical work, including installation of new service switchboard, motor control center, 
transformer, panelboards, and associated wiring and conduits. 


New instrumentation and controls for new and existing pump station, including conduits, 
wiring, PLCs, software and hardware. 

Miscellaneous building mechanical, electrical, and plumbing work. 

Relocation (temporary) of Recreation and Parks composting operation to the West End 


Dump site, including site preparation, installation of new fencing, transport of major 
equipment, and other miscellaneous site work. 


Site restoration after construction, including relocation of access gate, and landscape 
restoration. 


San Francisco Westside Recycled Water Irrigation System Retrofits (WD-2852R): 


Contract WD-2852R constructs the necessary irrigation system modifications at both Golden Gate 
Park (including the Panhandle, and limited areas of Park Presidio) and Lincoln Park Golf Course 
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to bring these systems into compliance with the California Code of Regulations Title 22 and Title 
17. The work to be done includes: 


e Installing recycled water advisory signs at all entrances to GGP and LP, installing advisory 
decals on hardscape throughout both GGP and LP, and installing recycled water tags on 
irrigation equipment. 

e Removing tops of quick coupler valves (QCVs) and replacing with QCVs with purple tops. 

e Removing existing hose bibbs and replacing with QCVs with purple tops 


e Installing new backflow prevention assemblies and enclosures and providing associated 
testing. 


e Installing new gate valves. 


e Installing piping, valves, and pumps to connect ornamental lake outlets (primarily Lloyd 
Lake) to the irrigation system, and sewer system. This includes installation of a new 8- 
inch pipeline on Transverse Drive. 


e Minor plumbing work to disconnect areas irrigated by potable water and connecting those 
to the irrigation loop. 


e Pavement and landscape restoration as required. 


Schedule/ Budget: 


The increase in schedule is primarily due to COVID-19 related delays. Equipment 
manufacturing, testing, and delivery on both WD-2776 (Contract A) and WD-2797 (Contract B) 
have experienced delays, and WD-2852R (Contract D) was delayed due to higher costs in 
submitted bids and the need to delete some scope and rebid. 


The budget forecast is trending $3 million below the approved budget. 


LOCAL TANKS/RESERVOIR IMPROVEMENTS 


CUW28301 - College Hill Reservoir Outlet 





Project Description 


The College Hill Reservoir is located in San Francisco's Bernal Heights residential district and is 
a critical reservoir responsible for delivering water to the eastern and northern areas of San 
Francisco including General Hospital, Upper Market Street, Civic Center, and City Hall. The 
College Hill Reservoir, constructed in 1870 and San Francisco's oldest water reservoir, was 
seismically retrofitted in 2001. SFPUC is currently undertaking a phased program to improve the 
seismic reliability of the water distribution system from College Hill Reservoir to SF General 
Hospital to withstand a major seismic event. This project addresses essential seismic 
improvements within the reservoir including installation of a new control valve vault; replacement 
of reservoir inlet and outlet piping; reservoir roof replacement; miscellaneous piping, security, site 
access, electrical, instrumentation, and water quality improvements; and replacement of the first 
section of transmission pipelines for the College Hill system up to Cortland Avenue. 
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Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
Yes 28 months late ($3.0M) No 


Scope: 


The scope of this project changed since 2018 because Pacific Gas and Electric (PG&E) 
requested a changed location for the power supply, resulting in additional surveying and 
significant changes to the design drawings. In addition, in 2018 it was anticipated that the roof 
could be repaired, but due to its poor condition, the scope changed to a full roof replacement. 


The scope of work includes the following: 
e Installation of a new control valve vault; 
e Replacement of reservoir inlet and outlet piping; 
e Replacement of the first section of transmission pipelines for the College Hill system up 
to Cortland Avenue; 
e Miscellaneous piping improvements; 
e Reservoir roof membrane replacement: 
e Site Access and Site Security Upgrades; 
e Electrical and Instrumentation; 
e Water Quality Improvements; 
e Site restoration and pavement restoration work; 


e Traffic control. 


Schedule/ Budget: 


The finish date for the project completion (closeout) is forecasted as 27 months later than the 
2018 Baseline completion date. The 2021 Revised Baseline budget is forecasted to be $3 million 
higher than the 2018 budget. The increased schedule and budget are due to the additional time 
and cost required to accomplish the following: update the contract documents with current water 
quality equipment standards; incorporate State funding and environmental compliance 
requirements; revise transmission piping alignment; restore existing retaining walls disturbed by 
the pipeline replacement; conduct additional surveying associated with PG&E revised work 
scope; implement PG&E’s design of power distribution for the new facilities; and add work scope 
to replace the reservoir roof as it is over 20 years old and has reached the end of its useful life. 
Additional time was also required between final design and advertisement due to availability of 
resources to finalize the Contract Documents for advertisement. 
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PUMP STATIONS 


CUW28401 - McLaren Park Pump Station Upgrades (Deferred) 
Project Description 


This project is to rebuild the McLaren Park Pump Station. This facility is the backup to the 
Alemany Pump Station and provides water to the McLaren Park Tanks. The project includes the 
demolition of the existing building, construction of a new reinforced concrete building with bridge 
crane, new pumps and motors, a fire sprinkler system, a new electrical system, a new standby 
generator and generator building, replacement of surge tanks, a new Lenel security system, new 
fencing, water quality monitoring, landscaping and other site work. The new pump station will be 
automated and operated through the existing Water SCADA system. 


This project is no longer funded and will be deferred to a later date. 


CUW28404- Harding Park PS (New Project 
Project Description 


The Harding Park irrigation pump station and recycled water storage tank was commissioned in 
2012. The pump station draws recycled water from an underground reservoir and delivers the 
pressurized water to the Tournament Players Club (TPC) Harding Park golf course. In the summer 
of 2016, the pump station was taken off-line because electrical terminations in the pump station 
control panel had corroded. This resulted in an arc flash event, which damaged the main switch, 
making the pump station inoperable. Temporary repairs have been made, allowing for the facility 
to resume operation. The primary objective of the Harding Park Pump Station Project is to 
implement a permanent solution to the electrical system deficiencies and improve pump station 
reliability. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 


This project will include planning, design and construction to remedy the problems with the 
electrical system, including potential structural modifications or construction of new enclosure to 
house electrical equipment to stop moisture-related corrosion, thereby improving the operational 
reliability of the pump station. In-kind replacement of existing mechanical and electrical 
equipment is assumed to be part of the scope. 
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BUILDINGS AND GROUNDS 


10037249- New CDD Headquarters (New Project) 


Project Description 


The City Distribution Division (CDD) oversees the retail water distribution system within the City 
and County of San Francisco and is responsible for the physical infrastructure of San Francisco's 
potable, auxiliary water supply and ground water systems. CDD’s responsibilities include 24/7 
emergency response to water main breaks and two-alarm or larger fires in addition to day-to-day 
operations and maintenance of over 1,250 miles of water mains, 12 reservoirs, 9 pump stations, 
7 hydro-pneumatic stations, 6 tanks, the water meter program serving over 176,000 customers, 
and maintain CDD’s physical plant, equipment and fleet and over 1,100 acres of grounds through 
the City. 





The buildings and facilities at the existing CDD campus are functionally obsolete, in disrepair and 
are not in compliance with current building codes, and do not meet standards for safety, 
accessibility and environmental requirements. The campus requires full replacement. New 
buildings will provide greater reliability, safety, security, and higher productivity. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A NA Yes 


Scope: 


This project will replace the existing campus of buildings and facilities in its entirety with the 
construction of a new campus at 2000 Marin. The project budget is $350,192,000. The scope of 
work includes the following: 


e Administration Building; 
e Warehouse; 


e Industrial Shops: Auto, Machine & Fabrication, Meter, Carpentry, Electrical and 
Landscaping; 


e Parking Structure for fleet and employee parking. 


CUW28101 - Pacific Rod and Gun Club Remediation (Completed) 
Project Description 





The City owns the property, and the SFPUC has exclusive jurisdiction over the property. The 
SFPUC leases the property to the Pacific Rod and Gun Club (PRGC) which has used it for skeet 
and trap shooting since 1934. Until 1994 and 2000 respectively, shotgun shells containing lead 
shot and clay pigeons containing polycyclic aromatic hydrocarbons (PAHs) were used on the 
property. Elevated concentrations of lead, PAHs, other heavy metals, and arsenic have been 
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detected in site soil; of these, the detected concentrations of lead and PAHs are the primary 
constituents that contribute to potential human health risk at the site. 


The SFPUC wants to preserve all options for future use of the property. Under this project, the 
SFPUC proposes to excavate and dispose of impacted soils at an approved landfill over a period 
of up to 50 weeks. This project includes planning, environmental review, excavation, and loading 
and offsite disposal of about 45,000 cubic yards of contaminated soils located throughout the 
property. Contaminated soils will be excavated to a depth of up to 7 feet below ground surface at 
various locations. Following removal of impacted soils, excavated areas will be backfilled with 
clean soil. 


The project is needed to implement remediation of contaminated soils at the PRGC site in order 
to reduce soil contamination below applicable human health screening levels and would enable 
future unrestricted safe reuse of the property. The project will also utilize technology, to the extent 
possible, in conformance with the SFPUC’s technology policy (adopted on 7/24/12). Areas where 
technology may be used include cost management, environmental impact assessment and 
resource management, and regulatory compliance. 


This project was completed in November 2020 and will not be included in the 2021 Revised 
Baseline. 


CUW68800 - Buildings and Grounds Improvements (Local) (Deferred) 
Project Description 


This project covers capital improvements to City Distribution Division (CDD) non-operational 
facilities and structures, primarily benefitting the CDD corporate yard, to address health, safety, 
reliability, and security issues. This project will replace obsolete and inefficient HVAC equipment, 
improve office and warehouse efficiencies, and replace the underground Fueling Station, which 
has reached the end of its useful service life and poses an environmental risk. In addition, the 
program includes the construction of a future CDD Control Center (a seismically reliable building 
to house CDD’s communications and control systems, with space for Operations, Administration, 
and Support staff), and as-needed improvements to ancillary facilities to reduce operating and 
maintenance costs, improve reliability to maintain routine and emergency operations of the 
potable and auxiliary water systems, and increase efficiency. 


Because the CUW688N01 — New CDD Headquarters will be funded under the separate project, 
this project will be used primarily to cover small repair and renewal (R&R) projects for CDD, and 
thus will not be reported in the WECIP Quarterly Reports. 


AUTOMATED WATER METER PROGRAM 


CUW68601 - Automated Water Meter Program (Deferred) 
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Project Description 


The Automated Water Meter Program (AWMP) will install meters with low-frequency radio signals 
to collect hourly water consumption data and transmit the data four times a day from residential 
and commercial customers to our billing system and to share with customers on our My Account 
Website. This will remove the need for physical field visits and manual meter reading. In addition 
to installation or retrofit of approximately 180,000 residential and commercial water meters in San 
Francisco, project implementation includes deployment of the data collection network of 84 data 
collection units (DCUs) and establishment of a licensed private communicationschannel and a 
Verizon data connection for transmittal of the data from the meters to a network control computer. 
The network control computer will be equipped with software to collect and analyze the meter 
reading data interfaced to the SFPUC’s billing system and My Account Website portals. The 
program also involves potential connection of Power Enterprise electric meters to the AVWMP 
collection network. 


The FY21-30 10-Year CIP added annual budget for ongoing repair and replacement (R&R) of this 
equipment, which requires an average of 3 percent of the 180,000 meters (or 5,400 meters) being 
serviced or replaced each year. Since this is an R&R program, this will not be included in the 
2021 Revised Baseline. 


EMERGENCY FIREFIGHTING WATER SYSTEM 


The current Emergency Firefighting Water System (AWSS/EFWS) capital program is funded by 
Earthquake Safety and Emergency Response (ESER) 2010 and 2014 funds in the amounts of 
approximately $102.4 million and $54.5 million, respectively, and more recently the ESER 2020 
fund in the amount of $151.2 million. The program progress is updated in quarterly reports 
provided to the SFPUC and to the Citizens’ General Obligation Bond Oversight Committee 
(CGOBOC) via SF Public Works. The program is reviewed by the CGOBOC and the Capital 
Planning Committee (CPC) at meetings as scheduled. Individual project authorization and overall 
program direction is provided by the Management Oversight Committee (SF Public Works 
Department Head, SF Fire Department Chief, SFPUC General Manager, and SFPUC Water 
Enterprise Assistant General Manager, SFPUC Infrastructure Assistant General Manager) (MOC). 
Work includes new cistern construction; facilities improvements; pipeline replacement and new 
construction; pipeline theoretical modeling; and tunnel repairs. Work is planned and designed in 
consultation with SFPUC’s City Distribution Division and SF Fire Department. City and County of 
San Francisco (CCSF) employees and consultants provide project management, planning, 
design, and construction management and support services. 


This project will be reported in the 2021 Revised Baseline as two projects: EF VWWS Pump Stations, 
and EFWS Pipelines. These two projects will carry all previous remaining budget and scope from 
ESER 2010 and ESER 2014, as well as the new budget and scope from ESER 2020. 
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EFWS PL - Emergency Firefighting Water System (EFWS) Pipelines (New 
Project) 


Project Description 


The Emergency Firefighting Water System (EFWS) includes several methods of delivering water 
to suppress fires during emergency situations. EFWS is vital for protecting against the loss of life, 
homes, and businesses from fire following an earthquake and non-earthquake multiple-alarm 
fires. 


One EFWS component is a high-pressure fire-suppression water system, formerly known as 
Auxiliary Water Supply System (AWSS), which was originally built in the decade following the 
catastrophic 1906 San Francisco earthquake. It consists of a resilient 135-mile high-pressure 
pipeline network, a high elevation reservoir, two large capacity tanks, two high-pressure seawater 
pumping stations, and manifolds that allow fireboats to inject Bay water into the City’s pipelines. 


The Potable Emergency Firefighting Water System (PEFWS) will bring a seismically resilient high- 
pressure firefighting water system to the western neighborhoods of San Francisco, while also 
creating a seismically resilient pipeline that supplies drinking water to the west side during non- 
fire situations. The proposed overall project will install over 14 miles of seismically resilient 
pipelines in multiple phases as funding is provided. The system will be capable of providing water 
to the SFFD firefighters at the high pressure needed to combat large fires after a seismic event. 
The proposed pipelines will be fed by pump stations delivering 30,000 gallons per minute with 
services to the Richmond and Sunset Districts. 


Fireboat manifolds allow fire boats to pump seawater from the bay into the EFWS. Existing 
fireboat manifolds at Fort Mason and Pier 33 % are located on piers of unknown condition and 
are likely susceptible to seismically induced failures. Rehabilitation of manifolds and connector 
pipelines is required at Fort Mason and Pier 33 % to provide adequate access for firefighters. 


Revisions to 2018/New for 2021 


Scope Change: Schedule Change: New: 
NIA N/A Budget Change: N/A ae 


Scope: 
The scope of these projects is to seismically improve the fire suppression water system in the 
City. 
e 19th Avenue EFWS Pipeline — Install new 20” EFWS pipeline on 19th Avenue from 
Irving Street to Kirkham Street. Installation completion expected in April 2021. 
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e EFWS Clarendon Supply — Install anew EFWS water supply connection and pipeline 
near the crest of Clarendon Avenue at Dellbrook Avenue. This project provides an 
additional 16,000 gallons per minute. Installation completion expected December 2021. 

e Terry Francois Blvd/Mission Rock/Warriors Way EFWS Pipeline — Install new 20” EFWS 
pipeline on Terry Francois Blvd from Mission Rock Street to Warriors Way. Installation 
completion expected in May 2021. 

e Fireboat Manifold at Fort Mason — Construction of new pipeline and fireboat manifold 
near Fort Mason Pier 2 for fire suppression. Remove existing exposed pipelines. In 
planning phase. 

e Fireboat Manifold at Pier 33 % - Construction of new pipeline and fireboat manifold at or 
near Pier 33 %, which is located on the Embarcadero near Bay Street, for fire 
suppression. Remove existing exposed pipelines. In planning phase. 

e PEFWS Pipelines - Install PEFWS pipelines and associated equipment in the Richmond 
and Sunset areas. 


EFWS PS - Emergency Firefighting Water System (EFWS) Pump Stations 
(New Project) 


Project Description 





The Emergency Firefighting Water System (EFWS) includes several methods of delivering water 
to suppress fires during emergency situations. EFWS is vital for protecting against the loss of life, 
homes, and businesses from fire following an earthquake and non-earthquake multiple-alarm 
fires. 


One EFWS component is a high-pressure fire-suppression water system, formerly Known as 
Auxiliary Water Supply System (AWSS), which was originally built in the decade following the 
catastrophic 1906 San Francisco earthquake. It consists of a resilient 135-mile high-pressure 
pipeline network, a high elevation reservoir, two large capacity tanks, two high-pressure seawater 
pumping stations, and manifolds that allow fireboats to inject Bay water into the City’s pipelines. 


The Potable Emergency Firefighting Water System (PEFWS) will bring a seismically resilient high- 
pressure firefighting water system to the western neighborhoods of San Francisco, while also 
creating a seismically resilient pipeline that can supply drinking water to the west side during non- 
fire situations. The proposed overall project will install over 14 miles of seismically resilient 
pipelines in multiple phases as funding is provided. The system will be capable of providing water 
to the SFFD firefighters at the high pressure needed to combat large fires after a seismic event. 
The proposed pipelines will be fed by pump stations delivering 30,000 gallons per minute with 
services to the Richmond and Sunset Districts. 


Revisions to 2018/New for 2021 


62 


WECIP 2021 Revised Baseline 


Scope Change: Schedule Change: Budget Change: New: 
N/A N/A N/A Yes 


Scope: 
The scope of these projects is to seismically improve the fire suppression water system in the 
City. 
e EFWS Pumping Station No.1 — Improve the building structure’s seismic performance. 
Construction Management team is negotiating close-out issues. 
e EFWS Pumping Station No.2 — Improve the building structure’s seismic performance. 
Work is progressing with delays. Construction completion expected in late 2021. 


e PEFWS Lake Merced Pumping Stations — Install Lake Merced Pump Station 
improvements. 


e PEFWS Central Pump Station — Design of new Central Pump Station Facility. 
Construction deferred until future funding is available. 


CUWAW2AW24- Pump Station #2 (ESER 2014) (Combined with EFWS Pump 
Stations) 
Project Description 


This project will provide seismic improvements to the Pump Station #2 building foundation, walls, 
and roof (the roof and skylights will be replaced). It will remove the rear portion of existing steam 
boilers while maintaining the front boiler facade. It will add fire sprinklers to the building and will 
construct an accessible work area and rest room, with associated electrical, mechanical, and 
plumbing work. This project is in construction and will be reported under the EFWS Pump Stations 
Project. 


CUWAW2AW29-44 - ESER 2014 Pipelines (Combined with EFWS Pipelines 





Project Description 

These projects include construction of various pipelines using Earthquake Safety and Emergency 
Response (ESER) 2014 bond funds. Any remaining work under this project will be completed 
under the EFWS Pipelines project. 


CUWAWZ2AW30 - ESER 2014 Assessment (Completed) 

Project Description 

This study will help decide which projects to pursue with Earthquake Safety and Emergency 
Response (ESER) 2014 bond funding among candidate projects derived from the AWSS Planning 
Study, considering the need for flexible water supply systems and considering CCSF obligations 
under various land development agreements. A Network Surge Analysis will also assess the 
potential for pressure surge conditions in the AWSS pipeline and recommend solutions if any 
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such conditions are identified. Additional assessments will analyze the structural integrity of 
various AWSS components for seismic reliability. 


This project was completed and will not be included in the 2021 Revised Baseline. 


CUWAWS WD-2685 - Reservoir and Tanks Improvements (Completed 
Project Description 


Construction at Jones Street Tank will reinforce the connection between the existing 750,000- 
gallon water tank wall and foundation. It will improve the seismic capacity of pipes, fittings, 
supports, restraints, joints, valves, and related items from the tank to the valve house. It will add 
electric actuators on selected gate valves with Supervisory Control and Data Acquisition (SCADA) 
interface. It will replace valve house skylights and re-surface the roof. Work includes installing a 
micro pile system to stabilize the tank foundation; adding a curb to better connect the tank wall to 
the foundation; and various other architectural, mechanical, and electrical improvements and 
repairs. Construction at Ashbury Heights Tank will replace the existing 500,000-gallon water tank 
and improve the seismic reliability of pipes, fittings, supports, restraints, joints, valves, and related 
items from the tank to the valve house. Work includes removing the existing riveted steel tank, 
installing drilled piers into rock for the foundation, and installing a new bolted, glass-fused steel 
tank of similar storage capacity. Construction at Twin Peaks Reservoir will improve the seismic 
reliability of pipes, valves, gates, and related items. Work also includes repairing miscellaneous 
concrete spall and cracks, replacing sluice gates and discharge screens, and replacing and 
motorizing selected gate valves. 


This project was completed and will not be included in the 2021 Revised Baseline. 


CUWAWSAWO0O4 - Pump Station #2 (Combined with EFWS Pump Stations) 
Project Description 

This project will provide seismic improvements to the Pump Station #2 building foundation, walls, 
and roof (the roof and skylights will be replaced). It will remove the rear portion of existing steam 
boilers while maintaining the front boiler facade. It will add fire sprinklers to the building and will 
construct an accessible work area and rest room, with associated electrical, mechanical, and 
plumbing work. 


This project is in construction and will be reported under the EFWS Pump Stations Project. 


CUWAWSAW05 - Pump Station #1 (Combined with EFWS Pump Stations) 
Project Description 


This project will replace the seawater pump engines and engine controls. It will replace the 
existing pump room ventilation system to provide adequate combustion air and allow ambient air 
flow. The work includes installing four new diesel engines, a new backup power generator, engine 
controls with SCADA interface, new engine exhaust piping, and pump room ventilation; replacing 
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seawater intake pipes; anchoring seawater pumps; and repairing the concrete slab supporting 
one of the pumps. 


This project will be reported under the EFWS Pump Stations Project. 


CUWAWSAWO06E-09 - Cisterns Construction (Completed) 


Project Description 
This project will construct new cisterns for storage of water for firefighting. 
This project was completed and will not be included in the 2021 Revised Baseline. 


CUWAWSAW(10 - Pipes, Cisterns, & Tunnels Study (Completed) 
Project Description 


Joint Venture Consultant AECOM/AGS provided planning support services for repair, 
improvement, and expansion of the AWSS pipelines, cisterns, and tunnels. The planning 
incorporated results of work by EMB for Twin Peaks Reservoir, Ashbury Heights Tank, Jones 
Street Tank, Pumping Station 1, and Pumping Station 2. The work also included planning-level 
assessment of the effects of proposed AWSS modifications on fire insurance premiums for 
property owners in San Francisco. The objective was to review existing configurations, analyze 
system hydraulics and water demands, and make recommendations for pipelines, control 
systems, cisterns, and seawater intake tunnels to optimize benefits to the AWSS, given the 
potential for seismic activity in the area. A critical goal of this work was to maximize the likelihood 
that the AWSS will effectively provide required fire suppression capabilities after a major seismic 
event. 


This project was completed and will not be included in the 2021 Revised Baseline. 


CUWAWSAW11-19 - ESER 2010 Pipes/Tunnels Construction (Combined 
with EFWS Pipelines) 
Project Description 


These projects include various pipeline and tunnel construction using Earthquake Safety and 
Emergency Response (ESER) 2010 bond funds. 


This project will be reported under the EFWS Pipelines Project. 
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APPENDIX B: SUMMARY OF WECIP 2021 REviISED BASELINE* 


Proposed | Proposed Proposed 


Project No. Project Name Finish 


03/03/14 | 12/27/29 


10033123 SVWTP Ozone (CUW27202) $165, 130,000 
CUW2720204/02 SVWTP Phases 3 and 4 (New Project) $70,131,688 
CUW2720205 SVWTP Polymer Feed Facility (New Project) $7,537,000 

CUW2720301 HTWTP Improvements Capital (New Project) $14,404,000 


CUW2720304 Regional Groundwater Treatment Improvements (New Project) 08/13/20 | 12/27/29 $38,600,000 
Water Transmission 01/01/16 12/29/34 $217,008,690 
10034578 CSPL2 Reach 5 Lining Replacement 02/25/19 | 09/19/25 $13,031,084 
10035029 As-Needed Pipeline Repair (New Project) 10/22/16 | 08/25/28 $6,795,000 
10036839 Pre-Stressed Concrete Cylinder Pipe (PCCP) Repair (New Project) 05/01/20 11/22/23 $54,750,000 
10036840 BDPL 1-4 Lining Repair (New Project) 09/12/16 | 08/25/28 $9,350,000 
CUW2730101 Corrosion Control (New Project) 01/01/16 12/29/34 
CUW2730404 San Antonio Pump Station MCC Upgrades 05/12/16 03/19/25 
CUW2730504 San Andreas Pipeline No. 2 Replacement 03/01/16 12/08/21 
CUW2730505 CSPL2 Reaches 2 and 3 Rehabilitation 09/12/16 | 06/12/26 
Water Supply & Storage 12/11/13 | 06/29/35 
10015232 Merced Manor Reservoir Facilities Repairs 07/01/19 06/30/31 



































10036998 Turner Dam and Reservoir Improvements 10/01/20 06/29/35 

CUW2740102 Pilarcitos Dam Improvements 04/07/14 06/29/29 

CUW2740103 San Andreas Dam Facility Improvements 12/11/13 12/30/33 
10015110 EBRPD Water System (New Project) 06/02/14 | 10/31/22 
10015108 Sneath Lane Gate/North San Andreas (New Project) 02/01/21 


Buildings and Grounds 
10034526 Millbrae Warehouse Settlement & Admin. Bldg. HVAC (New Project) 


CUW27701 Sunol Long Term Improvements 01/01/09 | 09/13/22 $100,414,000 
CUW2770304 Millbrae Yard Laboratory and Shop Improvements 11/02/15 03/31/28 $169,563,000 
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Project No. Project Name 


Local Projects 


Local WatenConyayaneaiDletnbution Sistem 
10033816 
10033818 
CUW28000 


Local Water 
Suppl 


CUW30101 Lake Merced Water Level Restoration 


CUW30102 San Francisco Groundwater Supply 


Potable Emergency Firefighting Water System 
Town of Sunol Pipeline (New Project) 


Local Water Conveyance/Distribution System 


Proposed 


Proposed | Proposed 
Start Finish 


a ee Gee E 


103103 | 12/2 


810,580,627 % 
$55,000,000 
$5,000,000 

$750,580,627 


01/30/26 


01/30/26 
06/16/03 | 06/30/22 


= 


070110 
08/12/19 
06/17/19 
07/01/10 
03/03/03 $312,535,831 

06/16/03 $32,667,508 


$66,552,000 





CUW30201 San Francisco Westside Recycled Water 


Local Tanks/Reservoir Improvements 
CUW28301 College Hill Reservoir Outlet 


Pump Stations 


03/03/03 | 01/12/23 


01/24/13 | 01/29/24 
01/24/13 | 01/29/24 


07/06/21 | 04/03/26 


$213,316,323 
$19,283,145 
$19,283, 145 
$6,527,140 








CUW28404 Harding Park PS (New Project) 


Buildings and Grounds 


07/06/21 | 04/03/26 
11/01/20 | 06/28/28 


$6,527,140 
$350,192,000 





10037249 New CDD Headquarters (New Project) 


Emergency Firefighting Water System 


11/01/20 | 06/28/28 
04/01/11 | 12/29/28 


$350, 192,000 
$256,245,812 





CUWAW200 2014 AUXILIARY WATER SUPPLY SYSTEM 


CUWAWS01 AUXILIARY WATER SUPPLY SYSTEM 04/01/11 
EFWS PL EFWS Pipelines (New Project) 04/01/11 12/29/28 





EFWS PS EFWS Pump Stations (New Project) 


* Includes projects greater than $5 million that are currently active or are sch 
FY2021-22. 
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11/06/14 | 12/30/22 


$3,244,549 
$2,243,108 
$205,512,938 


04/01/11 12/29/28 $45,245,217 


eduled to start in FY2020-21 or 


Sa | 
| 
om 
a 
a | 





Appendix C: Cost Summary of 2021 Revised Baseline for WECIP 


Project No. Project Name Construction Cost | Delivery Cost” Other Cost ® Total Project Cost 


__$918,791,784 
$295,802,688 

SVWTP Ozone (CUW27202) $165,130,000 

SVWTP Phases 3 and 4 (Combined 3&4 together) 

New Project, 

SVWTP Polymer Feed Facility (New Project) $7,537,000 


$14,404,000 


CUW2720204/02 $70,131,688 


$38,600,000 
$217,008,690 


CSPL2 Reach 5 Lining Replacement $13,031,084 
As-Needed Pipeline Repairs (New Project) $6,795,000 


Pre-Stressed Concrete Cylinder Pipe (PCCP) Repair 


(New Project) $54,750,000 


$9,350,000 

Corrosion Control (New Project) $24,900,000 
$12,500,000 

$45,642,000 

$50,040,606 

$81,864,349 

$7,500,000 

$30,087,348 

San Andreas Dam Facility |!mprovements $32,195,000 
$43,447,258 

$5,376,000 

$6,698,042 

$21,805,437 

San Andreas Service Road Upgrades (New Project) $9,567,779 
$280,668,799 
$5,191,799 


oOo! oe 1oelsS 
CICIClJao}] ao Joalo 
Pea fea (SE 
NISINI31 & Sl 
wolwolwl]tl] e INIn 
ololaol/C] © | O]a@ 
a; — 

Pox = |} 
oS es 


CUW2730505 


10036998 


Q;O oO 
he S 
=/S|e/s 
NH} N 
~}™~ ~ 
Al/A aS 
o|o ° 
par ES a 
=) /) ro) 
NS) = 


10015110 
10015108 


ve 
Sc 
: 
~~ 
ala 
Ny] o 
N]|o@ 
o/o 
= fix 


wo 
= 
S 
=] 
to) 
7) 
» 
=| 
ro 
(9) 
= 
° 
c 
Ss 
ro 
a 


10033555 
$5,500,000 


Sunol Long Term Improvements $100,414,000 
Millbrae Yard Laboratory and Shop Improvements $169,563,000 








___$918,791,7 

| $295,802,688 
| $15,190,000 
| _ $7,537,000 
| $14,404,000 | 
| __$217,008,690 | 
| $13,031,084 | 
| __ $6,795,000 | 
| __ $9,350,000 | 
|___ $24,900,000 | 
| _$12,500,000 | 
| _ $45,642,000 | 
| _$50,040,606 | 
|___ $81,864,349 | 
| $12,082,000 | 
| _ $7,500,000 
| $90,087,348 | 
| $32,195,000 | 
| $43,447,258 | 
| $5,376,000 | 
| $6,698,042 | 
| $21,805,437 | 
| _ $9,567,779 | 
| $280,668,799 | 
| $5,191,799 | 
| $10,414,000 | 
| $169,563,000 | 
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| Projecto, | __Projectame [Construction Cost™| DetveryCost® | other Cost” | Total Project Cost 

LocalProjectsC—C“‘CSCd;éC~C#éS4,266,251,740| $41,702,714 | $7,410,134 | _ $1,755,364,555 

Local Water Conveyance/Distribution System | $479,520,937 | $271,059,690] $0 $750,580,627 
| $41,236,790 | 


$41,236,790 $24,669,228 $645,982 $66,552,000 
San Francisco Westside Recycled Water $143,955, 488 $66,383,585 $2,977,249 $213,316,323 


$224,102,913 $32,142,900 
2014 AUXILIARY WATER SUPPLY SYSTEM* $2,740,512 $504,037 $3,244,549 


$256,245,812 


EFWS Pipelines (New Project) $191,194,908 $14,318,030 $205,512,938 


EFWS Pump Stations (New Project) $30,167,493 $15,077,724 $45,245 217 


AUXILIARY WATER SUPPLY SYSTEM* SS ea $2,243,108 
ae 


fp 
iP ig rar I 5 B 90: | b/6. $ 5 





Construction Costs include the Construction Base Bid, Construction Contingency and owner-provided equipment/material. 


Delivery Costs include program and project management, planning, environmental (CEQA, permitting, construction compliance), 
design, construction management, and engineering support during construction. 


Other Costs include environmental mitigation, art enrichment, security improvements and real estate expenses. 
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Bay Area Water Supply & Conservation Agency 


April 6, 2021 


The Hon. Sophie Maxwell, President 

San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13" Floor 

San Francisco, CA 94102 


SUBJECT: BAWSCA Comments on Proposed 2021 Revised Baseline of the 
Final SFPUC Water Enterprise Capital Improvement Program 


Dear President Maxwell, 


BAWSCA has completed a review of SFPUC’s Proposed 2021 Revised Baseline of the final 
SFPUC Water Enterprise Capital Improvement Program (Baseline Report), dated March 16, 
2021. The ability to review and comment on the Baseline Report in advance of the 
Commission's adoption of the new baseline is appreciated. This letter presents BAVWSCA’s 
findings and recommendations based on our review. We hope the Commission will consider 
them as part of its action. 


BAWSCA’s findings and recommendations pertain only to the regional water projects in the 
Baseline Report. 


Findings 
1. All the projects in the Baseline Report are shown in the adopted FY 21-30 CIP Budget. 
2. There are no major funding surprises in the Baseline Report. 


3. Several project schedule priorities have been revised significantly in the proposed 2021 
baseline as compared with the prior 2018 baseline. Of the 12 new projects in the 2021 
baseline, 3 project completion schedules have been advanced forward by 2 to 7 years, 
and 3 project schedules have been delayed by 4 to 6 years. For example, the Pre- 
stressed Concrete Cylinder Pipe Repair Project ($54.8M) is scheduled to be completed 
7 years earlier than shown in the adopted FY 21-30 CIP Budget. 


4. The new baseline will be adopted about 1 year after the FY 21-30 budget was approved. 
This delay has resulted in CIP Quarterly Reports that have been significantly out of sync 
with SFPUC’s adopted budget for one year. 


5. The proposed 2021 baseline includes 12 more projects and extends project activity over 
a longer timeframe than previously included in the 2018 baseline. 


6. The amount of budget allocated to current and future baseline projects necessarily 
impacts the remainder of the funding available for CIP work efforts not covered in the 
baseline, specifically those small projects (less than $5M) which are not included in the 
rebaselining. 


7. The project delivery costs for the Water Enterprise (WE) are summarized in Section 3 of 
the Baseline Report. The WE project delivery costs are projected at about 45.4% 
(ranging from about 42.5% in Water Treatment to about 50.7% in Watersheds and 
Lands). This remains high compared to the industry norm of 35% to 40% depending on 
project complexity. 


155 Bovet Road, Suite 650, e SanMateo,CA94402 e ph6503493000 e fx 6503498395 e www.bawsca.org 


President Sophie Maxwell 
April 6, 2021 
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Recommendations 


he Moving forward, new baseline reports should be produced within 6 months following the 
adoption of a new 10-year CIP to allow for more accurate quarterly reporting for use by 
the Commission, BAWSCA, and the water customers. 


2. The SFPUC should reconsider its ability to perform the added workload reflected in the 
Baseline Report and review what further actions need to be taken or resources added to 
achieve the identified critical results given the issues the SFPUC has reported regarding 
Ongoing issues with staff and consultant resource availability for managing the current 
2018 baseline projects. 


3. The budget proposed for the projects included in the Baseline Report may limit the 
funding available to perform projects that have a cost of less than $5M, including monies 
available for rehabilitation and replacement. It is recommended that SFPUC address 
any funding shortfall for that important work as part of its development of the next 10- 
year CIP update that is anticipated for adoption in February 2022. 


4. To enable better tracking and reporting, program management costs should be broken 
out separately in future quarterly reports, similar to the procedure used in the reports 
produced for the Water System Improvements Program. 


BAWSCA finds its collaboration with the SFPUC staff to be highly informative and productive. 
We continue to seek this engagement and believe BAWSCA’s input has proved valuable to the 
SFPUC. 


BAWSCA respectfully asks the Commission to consider BAWSCA’s findings and 
recommendations as part of its action on the Baseline Report. 


Sincerely, 


te antuha 


Nigole Sandkilla 
CEO and General Manager 


NS/TF/le 


CC! SFPUC Commission 
M. Carlin, SFPUC Acting General Manager 
K. How, SFPUC Assistant General Manager, Infrastructure 
S. Ritchie, SFPUC Assistant General Manager, Water Enterprise 
K. Miller, SFPUC Director, Water Capital Programs 
BAWSCA Board of Directors 
BAWSCA Water Management Representatives 
A. Schutte, Hanson Bridgett 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0056 


WHEREAS, On July 24, 2018, by Resolution No. 18-0128, this Commission awarded 
Agreement No. PRO.0092, Engineering Services for South Ocean Beach Coastal Erosion and 
Wastewater Infrastructure Protection, and authorized the General Manager of the San Francisco 
Utilities Commission (SFPWC) to negotiate and execute a professional services agreement with 
an amount not-to-exceed $3,750,000 and with a duration of five years, with Moffatt and Nichol- 
AGS Joint Venture (JV); and 


WHEREAS, On December 17, 2018, pursuant to the authority delegated to the General 
Manager by Resolution No. 09-0017, the General Manager issued Amendment No. | to address 
an insurance requirement; and 


WHEREAS, Amendment No. 2 is being requested to increase the agreement amount by 
$2,000,000 and extend the agreement duration by four years, to address increased complexity 
and scope of design elements, increased environmental analysis, and increased duration of 
construction, and increasing the total not-to-exceed agreement amount to $5,750,000 and 
extending the agreement duration to nine years; and 


WHEREAS, A Contract Monitoring Division (CMD) established a subconsulting 
requirement of 10% Local Business Enterprise (LBE) participation of the total value of services 
to be provided for this agreement and Moffatt and Nichol-AGS JV committed to a LBE 
subconsulting participation of 10.5% with their proposal, and this remains unchanged; and 


WHEREAS, No Engineering Support During Bid and Award, Construction, Start-up, and 
Closeout services will be initiated under this contract until California Environmental Quality Act 
(CEQA) review of the proposed project is complete and the CEQA document is certified, and 
until this Commission has reviewed the CEQA document and considered the CEQA 
determination and has adopted the CEQA findings and a Mitigation and Monitoring Reporting 
Program for the Project and approved the project in its sole discretion; and 


WHEREAS, Funds for this agreement will be available from CWWFACO1 - Wastewater 
Facilities & Infrastructure Program, Ocean Beach Climate Change Adaptation Project; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 2 to Wastewater 
Enterprise, 10-Year Capital Improvement, Facilities & Infrastructure Program -funded 
Agreement No. PRO.0092, Engineering Services for South Ocean Beach Coastal Erosion and 
Wastewater Infrastructure Protection, with Moffatt and Nichol-AGS JV, to address the increased 
complexity and scope of design, increased environmental analysis, and increased duration of 
construction subject to completion of environmental review and Commssion authorization of 
construction through separate, subsequent action in its sole discretion; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 2, increasing the agreement amount by $2,000,000, and extending the 
agreement duration by four years, for a total not-to-exceed agreement amount of $5,750,000, and 
a total agreement duration of nine years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


Alona Bbtod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0057 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires as- 
needed professional engineering design services necessary for the design and construction of 
improvements to various SFPUC facilities; and 


WHEREAS, It is necessary to procure the services of qualified engineering consultants to 
provide specialized as-needed engineering design services to supplement SFPUC staff; and 


WHEREAS, The estimated cost of services for each agreement is $4,500,000, with a 
cumulative total for all four agreements of $18,000,000; and 


WHEREAS, The SFPUC advertised a Request for Proposals (RFP) for As-Needed 
Engineering Design Services on July 22, 2020; and 


WHEREAS, Services are anticipated to begin May 2021 and end in May 2026, with a 
duration of five years for each agreement; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the 
proposals resulted in the establishment of Water Resources Engineering, Inc., Kennedy/Jenks 
Consultants, AECOM Technical Services, Inc., and Hazen-LEE Joint Venture (JV) as the only 
qualified responsive firms to the RFP; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subconsultant 
participation requirement of 15% (of the total value of services to be provided) for these four 
agreements, and Kennedy/Jenks Consultants, Water Resources Engineering, Inc., AECOM 
Technical Services, Inc., and Hazen-LEE JV have each respectively committed to a LBE 
subconsultant participation of 15.50%, 23.00%, 20.25% and 18.50 with their proposals; and 


WHEREAS, Failure to reach successful agreement on contract terms and conditions 
within 30 days of the date of the Commission award may result re-advertising and re-selecting 
consultants at the discretion of the City; and 


WHEREAS, The firms being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within 2 weeks of the date of the Commission award; failure of the 
bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Approval of as-needed agreements or other funding mechanisms do not fall 
within the definition of a “project” under California Environmental Quality Act (CEQA) 
Guidelines Section 15378(b)(4) related to the creation of government funding mechanisms which 
do not involve any commitment to any specific project which may result in a potentially 
significant impact on the environment; and 


WHEREAS, No task order will be issued for any work that could lead to a physical 
environmental impact under these agreements until the Bureau of Environmental Management 
has reviewed the proposed project and determined whether environmental review under the 
CEQA is required, and if so, the appropriate CEQA document is prepared, reviewed and 
considered by the appropriate SFPUC entity prior to task order release; and 


WHEREAS, Funds for these four agreements will be available at the time of individual 
task order from individual projects; now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of Kennedy/Jenks 
Consultants, Water Resources Engineering, Inc., AECOM Technical Services, Inc., and Hazen- 
LEE JV, awards project-funded Agreement Nos. PRO.0172 A-D, As-needed Engineering 
Design Services, to Kennedy/Jenks Consultants (PRO.0172.A), Water Resources Engineering, 
Inc. (PRO.0172.B), AECOM Technical Services, Inc. (PRO.0172.C), and Hazen-LEE Joint 
Venture (PRO.0172.D) to provide specialized engineering design services on an as-needed basis, 
and authorizes the General Manager to execute four professional services agreements each in an 
amount not-to-exceed $4,500,000 and each with a term of five (5) years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


Monn Mbtod- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0058 


WHEREAS, Water Enterprise Water System Improvement Program-funded, Contract No. 
WD-2825R, Alameda Creek Recapture Project, was advertised on December 18, 2020; and 


WHEREAS, The Engineer’s Estimate is $22,000,000 for this construction contract work 
to install a barge and pump system, pipelines, valves and valve vault, and control building to 
recapture and transfer creek flows to the Regional Water System; and 


WHEREAS, The contract duration is 547 consecutive calendar days; and 
WHEREAS, Five (5) bids were received and opened publicly on February 4, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Anvil Builders, Inc. as the 
responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 14% for this contract, and the contractor committed to a LBE participation of 
15.60% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. CUW35201 (10015281), Alameda 
Creek Recapture Project and CUW37401 (10015317), Calaveras Dam Replacement Project; and 


WHEREAS, On April 16, 2020, the Planning Commission reviewed and considered the 
Final Environmental Impact Report ("FEIR") for the Project in Planning Department File No. 
2015-004827ENV, consisting of the Draft Environmental Impact Report ("DEIR") and the 
Comments and Responses document, and found that the contents of said report and the 
procedures through which the FEIR was prepared, publicized, and reviewed complied with the 
provisions of the California Environmental Quality Act ("CEQA"), the CEQA Guidelines, and 
Chapter 31 of the San Francisco Administrative Code, and found further that the FEIR reflects 
the independent judgment and analysis of the City and County of San Francisco, is adequate, 
accurate and objective, and that the Comments and Responses document contains no significant 
revisions to the DEIR, and certified the completion of said FEIR in compliance with CEQA and 
the CEQA Guidelines in its Motion No. 20684; and 


WHEREAS, This Commission reviewed and considered the information contained in the 
FEIR, all written and oral information provided by the Planning Department, the public, relevant 
public agencies, SFPUC and other experts, and the administrative files for the Project and the 
FEIR; and 


WHEREAS, The Project and FEIR files have been made available for review by the 
SFPUC and the public, and those files are part of the record before this Commission; and 


WHEREAS, The Planning Department, Jonas P. lonin, is the custodian of records, 
located in File No. 2015-004827ENV, at 1650 Mission Street, Fourth Floor, San Francisco, 
California; and 


WHEREAS, SFPUC staff prepared proposed findings as required by CEQA ("CEQA 
Findings"), and a proposed Mitigation, Monitoring and Reporting Program ("MMRP"), which 
material was made available to the public and the Commission for the Commission's review, 
consideration, and action; and 


WHEREAS, On April 28, 2020, via Resolution No. 20-0077, this Commission adopted 
the CEQA Findings, including the Statement of Overriding Considerations and the MMRP, and 
approved the Project; and 


WHEREAS, For portions of the City-owned SFPUC watershed lands in the vicinity of 
where the Project work will occur, the SFPUC has issued easements, leases, permits, or licenses 
to certain parties to use watershed lands for various purposes, and in some instances other parties 
hold property rights or interests on lands along, over, under, adjacent to or in the vicinity of the 
watershed lands that may be affected by the Project; and 


WHEREAS, The Project may require the SFPUC General Manager to apply for and 
execute various necessary permits, encroachment permits, temporary and permanent right-of- 
way agreements, or other approvals, and those permits, agreements, or approvals shall be 
consistent with SFPUC existing fee or easement interests, where applicable, and will include 
terms and conditions including, but not limited to, maintenance, repair and relocation of 
improvements and possibly indemnity obligations; now, therefore be it 


RESOLVED, This Commission has reviewed and considered the FEIR and the record as 
a whole, finds that the FEIR is adequate for its use as the decision-making body for approval of 
the Project to proceed to construction and incorporates the CEQA findings contained in 
Resolution No. 20-0077, including the Statement of Overriding Considerations by this reference 
thereto as though set forth in this Resolution; and be it further 


RESOLVED, This Commission further finds that since the FEIR was finalized, there 
have been no substantial project changes and no substantial changes 1n project circumstances that 
would require major revisions to the FEIR due to the involvement of new significant 
environmental effects or an increase in the severity of previously identified significant impacts, 
and there is no new information of substantial importance that would change the conclusions set 
forth in the FEIR; and be it further 


RESOLVED, That this Commission authorizes the General Manager, or his designee, to 
(1) exercise any City or SFPUC right under any deed, easement, lease, permit, or license as 
necessary or advisable in connection with the Project, and (11) negotiate and execute with owners 
or occupiers of property interests or utility facilities or improvements, on, along, over, under, 
adjacent to, or in the vicinity of the SFPUC's watershed lands, new or amended easements, 
leases, permits, licenses, encroachment removal, or other project related agreements with respect 
to uses and structures, fences, and other above-ground or subterranean improvements or 
interests; and be it 


FURTHER RESOLVED, That this Commission hereby approves the plans and 
specifications and awards Water Enterprise Water System Improvement Program-funded Contract 
No. WD-2825R, Alameda Creek Recapture Project, in the amount of $19,511,500, for a duration 
of 547 consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, 
Anvil Builders, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


flonan Med 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0059 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) advertised 
Wastewater Enterprise (WWE) Sewer System Improvement Program (SSIP), Water Enterprise 
Local Conveyance/Distribution System Program, Water Enterprise Earthquake Safety and 
Emergency Response (ESER) Bond Program and San Francisco Public Works (SFP W) Paving 
Street Resurfacing Program-funded Contract No. WW-711 Wawona Area Stormwater 
Improvement and Vicente Street Water Main Replacement, on October 30, 2020; and 


WHEREAS, The Engineer’s Estimate is $39,874,714 for this construction contract work 
to install an auxiliary wet weather sewer on Vicente St., from the intersection of Wawona and 
Vicente to 34th Ave. to reduce the flooding in the Wawona area, including junction structures, 
launching and receiving shafts, connection to, existing collection system on both ends, sewer 
laterals, replacing water distribution mains, installing a new 36” welded steel water transmission 
main that can be used as part of high pressure potable emergency firefighting system; and 


WHEREAS, The contract duration is 987 consecutive calendar days; and 
WHEREAS, Five (5) bids were received and opened publicly on January 28, 2021; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids 
for qualifications, responsibility, responsiveness and application of bid preferences resulted in 
the establishment of KJ Woods Construction Inc. as the responsible bidder submitting the lowest 
responsive bid; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 10% for this contract, and the contractor committed to an LBE participation of 
10.12% with its submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within 2 weeks of the date of the Commission award; failure of the 
bidder to obtain compliance certification from CMD may result in award of the contract to the 
next lowest, responsible and responsive bidder, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, SFPUC funds for this contract are available from the SSIP Wawona & 15" 
Project 10026816, in the amount of $19,072,469.68, Local Water Conveyance/Distribution 
Project 10015134, in the amount of $6,267,814.81, and Earthquake Safety and Emergency 
Responses Bond (ESER) funding to be provided in April, 2020, in the amount of $3,708,757.06 , 
and San Francisco Public Works (SFPW) Street Resurfacing Program, in the amount of 
$83,058.45; and 








WHEREAS, On May 15, 2020, under Case Number 2020-002636ENV, the Planning 
Department determined that this project is categorically exempt from the California 
Environmental Quality Act Guidelines under Section 15303, Class 3 (New Facilities); now 
therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards WWE, SSIP, Water Enterprise, Local Conveyance/Distribution System Program, Water 
Enterprise ESER Bond Program and SFPW Paving Street Resurfacing Program-funded Contract 
No. WW-711, Wawona Area Stormwater Improvement and Vicente Street Water Main 
Replacement, in the amount of $29,132,100 and with a duration of 987 consecutive calendar 
days, to the responsible bidder submitting the lowest responsive bid, KJ Woods Construction Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 13, 2021. 


Wr tor 


Secretary, Public Utilities Commission 


NOTICE OF PUBLIC HEARING 


MEETING VIA TELECONFERENCE TO CONSIDER ADOPTION OF THE 
CUSTOMER AFFORDABILITY AND ARREARAGE MANAGEMENT PILOT 
PROGRAM FOR 150 RESIDENTIAL CUSTOMERS WHO HAVE ACCRUED HIGH 
LEVELS OF ARREARAGES 


TUESDAY, APRIL 13, 2021 - 1:30 P.M. 
VIA TELECONFERENCE 


During its regular meeting on April 13, 2021, at 1:30 PM, to be held via teleconference, 
the San Francisco Public Utilities Commission (SFPUC) will consider approving a 
resolution to approve the Customer Affordability and Arrearage Management Pilot 
Program Rules and authorize the SFPUC General Manager to implement the Pilot 
Program for a six-month period. The six-month Pilot Program would serve 150 
residential customers selected by random lottery who meet the following eligibility 
criteria: (1) reside in the 94112, 94124, and 94134 zip codes, (2) have a minimum of 
$284 in accrued delinquent water/sewer bills over 90 days past due, and (3) have a 
gross maximum household income below 80% of the area median income. 
Participating customers will be offered a combination of rate discounts and/or debt 
relief. In collaboration with the Office of Financial Empowerment and the Financial 
Justice Project within the Office of the Treasurer and Tax Collector, the Pilot Program 
will measure the efficacy of supportive interventions including higher rate discount levels 
and the use of debt relief to incentivize payment of water and sewer bills. The Pilot 
Program will utilize $50,000 in grant funds awarded to the Office of Financial 
Empowerment to support the testing of the debt relief incentive component of the 
Program. 


Copies of the agenda item, including the Program Rules and eligibility requirements, will 
be available 72 hours in advance of the April 13, 2021 meeting on the Commission’s 
website: https://sfpuc.org/about-us/boards-commissions-committees/sfpuc- 
commission/agendas-minutes-resolutions-log 


Posted: April 1, 2021 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Friday, April 16, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
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During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http:/Avww. sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854: or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www. sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission's action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


le 


2: 


Call to Order 
Roll Call 


Presentations on Green and Grey Infrastructure for Stormwater Management and 

Flood Resilience (discussion only) 

e SFPUC Staff Presentations on (i) Overview of San Francisco’s historic watersheds, 
combined stormwater/sewer system, and development of the five-year storm Level 
of Service and (ii) SFPUC’s capital improvement projects, policies and programs for 
stormwater management and flood resilience: 

Michael Carlin, Stephen Robinson, Saed Toloui, Sarah Minick, Suzanne Huang, 
Mira Chokshi, Sarah Bloom, Willis Logsdon, Dan Donahue (Program 
Management Consultant) 

e Perspectives from other municipalities on green and grey infrastructure: 
Philadelphia Water Department: Jessica Brooks, Director of Green Stormwater 
Infrastructure Implementation 
DC Water: Carlton Ray, Vice President, DC Clean Rivers and Seth Charde, 
Senior Advisor, Green Infrastructure 
City of New York, Department of Environmental Protection: Melissa Enoch, 
Managing Director, GI Planning and Partnerships 
City of Portland: Kerry Rubin, Chief Engineer, Bureau of Environmental Services 

e Commission Discussion 


Adjournment. 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING MINUTES 
Friday, April 16, 2021 
2:00 P.M. 
(Approved May 11, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order N- 29- 
20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
Chair Harrington called the meeting to order at 2:03 PM. 


2. Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 


Chair Harrington thanked staff and guest presenters for their attendance. He noted the 
need for a mix of green and gray infrastructure for total system needs. He indicated the 
focus of the workshop would be on the green infrastructure parts of the collection 
system within the Sewer System Improvement Project and that most of the conversation 
would be on stormwater management and flooding issues. 


Chair Harrington told a “River Parable” and said that good people can often be focused 
on one solution. He stated at times it takes a new perspective to open-up solutions and 
that the cause and effect needs to be looked at when exploring solutions. 


Commissioner Paulson arrived at 2:07 PM. 


Chair Harrington posed and briefly reviewed these four questions: (1) Have we learned 
from the past? (2) Are we planning for the future? (3) Are we thinking big enough and 
working with enough partners? and (4) Have we gone too far to change course? 


Commissioner Paulson thanked Commissioner Harrington for organizing the workshop. 
He discussed the difficulty of “green” infrastructure and applauds efforts being taken. 


Commissioner Ajami expressed appreciation for the focus on stormwater and 
floodwater management but stated she wants to see additional water supply from 
stormwater management and that the opportunity should not be overlooked. She 
indicated the Water and Wastewater Enterprises need to work collaboratively on the 
issue. 


3. Presentations on Green and Grey Infrastructure for Stormwater Management and Flood 
Resilience: SFPUC Staff Presentations on (i) Overview of San Francisco’s historic 
watersheds, combined stormwater/sewer system, and development of the five-year 
storm Level of Service and (ii) SEPUC’s capital improvement projects, policies and 


programs for stormwater management and flood resilience 
Stephen Robinson, Director of Wastewater Capital Programs, thanked everyone for 


their attendance and reviewed the workshop agenda (1) overview of San Francisco’s 
historic watersheds, combined stormwater/sewer system, and development of the five- 
year storm Level-of-Service (LOS), (2) SFPUC’s capital improvement projects, policies, 
and programs for stormwater management and flood resilience, and (3) Perspectives 
from other municipalities on green and grey infrastructure (Philadelphia Water 
Department, DC Water, City of New York, Department of Environmental Protection, and 
City of Portland, Oregon). 


He reviewed San Francisco’s historic watersheds, which were once full of creeks and 
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marshes. He noted San Francisco’s combined sewer system is 100 years old, has 
1,000 miles of pipes, three treatment plants, and 27 pump stations. He discussed 
flooding challenges and stated that flooding can occur with a large storm event that 
exceeds capacity of a drainage system and that SFPUC’s approach is to identify 
neighborhoods with the highest flood risk to prioritize its investments. He noted how 
flooding occurs and reviewed the Wastewater Enterprise LOS for stormwater (control 
and manage flows from a storm of a three-hour duration that delivers 1.3 inches of rain 
“5- Year storm’). 


Director Robinson (1) displayed a history of collection system design, (2) Reviewed 
SFPUC’s risk-based approach to address flooding, (3) Discussed risk of flooding during 
LOS storm, (4) discussed flooding in LOS and larger storms, (5) Discussed SFPUC’s 
recent efforts and investment toward flood resilience (2000-2020) planning/programs/ 
polices and flooding capital projects. 


Saed Toloui, Project Manager, Lower Alemany Stormwater Improvement Project, 
discussed the Islas Creek Watershed, which is the largest watershed in the City. He 
indicated the Lower Alemany area does not meet LOS and that a 5-year storm, with the 
intensity of 1.3” in three hours, will flood the area as deep as four feet and can spread to 
11 acres. He noted multi-city agency efforts to improve that area and he reviewed 
project concepts (1) Storage (distributed detention options), (2) Creek Daylighting (with 
stormwater separation), and (3) Conveyance (with planned green infrastructure 
projects). He offered a comparison of project concepts and stated indicated the 
recommendation was Cortland and Alternative C1 (conveyance system to reduce flood 
volume). 


Sarah Minick, Utility Planning Division Manager, presented an overview on SFPUC’s 
Citywide Green Infrastructure and flood resilience strategy and activities. She provided 
a definition of Green Infrastructure “set of engineered, sustainable stormwater 
management tools that slow down, clean and reroute stormwater to keep it from 
overwhelming the City’s sewer system”. She indicated that each year over 10 billion 
gallons of rain falls on San Francisco and discussed the long-term vision to manage 
stormwater using green infrastructure (by 2050). She reviewed Green Infrastructure 
Citywide Strategy (1) Projects: why Green Infrastructure should be monitored, which 
projects have been monitored, monitoring results, and adapting capital project strategy; 
(2) Policies: Stormwater Management Ordinance, and redevelopment areas (Hunters 
Point — Alice Griffith & Treasure Island); (3) Programs: Watershed Stewardship Grant 
Program, Green Infrastructure Grant Program, Residential Green Infrastructure 
Program Development, and Citywide Green Infrastructure Strategy; (4) Technical 
Assistance: Center for Stormwater Solutions and other guidelines, curriculum, manuals 
and guidance; (5) Strategic Partnerships: Buchannan Street Mall Capital Assessment, 
Page Street Neighborway. 


Ms. Minick then reviewed Flood Resilience Citywide Strategy (1) Projects: three key 
projects — Folsom, Wawona and Lower Alemany. Programmatic strategies for flood 
resilience, along with capital investment, is key to resilience; (2) Policies: policies to 
advance flood resilience (100-year storm flood risk map, Flood Risk Disclosure 
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Ordinance, and Flood Resilience Building Code); (3) Programs: RainReadySF 
Programs. 


Ms. Minick concluded with a review of future opportunities, including Green 
Infrastructure for volume and peak flow reduction and water quality protection (creeks, 
green schools, and green parks), Green Infrastructure for Flood Resilience, and Islais 
Creek Southeast Mobility and Adaption Study. 


Vice President (VP) Moran thanked Ms. Minick for her presentation. 


Commissioner Ajami highlighted the projects that cross-collaborate with other 
departments and expressed pleasure with the coordination. She indicated it would be 
useful to track money spent to see the if there is any cost-benefit to the projects. 


Commissioner Paulson thanked Ms. Minick for her presentation. 


Director Robinson introduced Jessica Brooks, Director of Green Stormwater 
Infrastructure Implementation, Philadelphia. 


Commissioner Paulson departed the meeting at 3:35 PM. 


Director Brooks introduced the work being done in Philadelphia on their “Green City, 
Clean Waters” (GCCW) 25-year program for Combined Sewer Overflow (CSO) 
mitigation, which seeks to protect and enhance Philadelphia’s watersheds by managing 
stormwater with green stormwater infrastructure. She presented the (1) GCCW timeline 
(2009-2021), (2) CSO Long-Term Control Plan Update of 2021, (3) Greened Acre 
requirements, (4) GSI Pipelines (public retrofits, incentivized retrofits, stormwater 
regulations), and (5) Future concerns (climate change adaption and mitigation/flooding), 
including a climate change/resiliency overlay in all planning processes, design 
guidance, decision-making tools and operating framework. 


In response to a question from Commissioner Harrington, Director Brooks stated that 
Philadelphia’s early Green Roof Program Is included in their GCCW Program. 


Director Brooks responded to Commissioner Ajami’s question as to whether they would 
have done any part of their program differently or invested differently. 


Carlton Ray, Vice President, DC Clean Rivers, provided a brief introduction and noted 
that DC has both separate and combined sewer systems, with one-third of the District 
served by the combined system. He turned the presentation over to Seth Charde, 
Senior Advisor, Green Infrastructure, DC Water. 


Mr. Charade indicated they are part of the DC Clean River Project, reviewed aspects of 
the Project, and noted which functions various agencies are responsible for operating. 
He discussed the magnitude of their challenge of Combined Sewer Outfall (CSO) and 
surface flooding located in certain neighborhoods. He stated the Clean Rivers Project 
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will help address flooding and he presented project progress to-date, noting over 10 
billion gallons and over 5,417 tons of trash and debris has been captured. 


Mr. Charade reviewed Anacostia River controls (primarily a gray solution), Potomac 
River controls, and Rock Creek controls (hybrid green and gray solution), and 
concluded with lessons learned. VP Ray provided additional comments and discussed 
efforts to implement customer assistance programs. 


Melissa Enoch, Managing Director, Green Infrastructure Planning and Partnerships, 
City of New York (NYC) Department of Environmental Protection, began with a 
summary of their green/gray approach to long-term contro! planning (LTCP). She 
indicated they have 14 distinct water bodies, 520 miles of shoreline, 60% combined 
sewer, and 11 LTCP’s developed. The total cost of their LTCP recommended projects Is 
$6.4B. 


Director Enoch reviewed the NYC Green Infrastructure Program, which began in the 
public right-of-way (sidewalks and roadways) and has moved to public property retrofits 
and private properties (via incentives), with 1,230 greened acres. She discussed Right- 
of-Way implementation watershed-based areawide planning, with a focus on priority 
CSO tributary areas and east River/Open Water confided tributaries. She reviewed 
Green Infrastructure performance metrics and discussed where they are heading with 
their program. 


Kerry Rubin, Chief Engineer, Bureau of Environmental Services, City of Portland, 
Oregon, indicated they have a combined sewer system which started with a regulatory 
order in 1991 and was met by 2011. She noted the program’s evolution over the last 30 
years. She stated their stormwater management includes capital and programmatic 
solutions and that they are working to adopt an ‘at scale’ approach to address system 
risks. 


She reviewed Green Infrastructure drivers (reduce basement sewer backup and 
localized flooding, improve watershed health, and reduce flow to combined sewer tunnel 
system). She stated that “going to scale” is not just green streets but also includes many 
Green Infrastructure elements that contribute to their program and as to how they do 
business, with a highlight on public green streets, private green infrastructure (>6,000 
systems installed across the City), downspout disconnection to private property retrofits, 
protect and enhance natural areas (800 acres preserved or restored through willing- 
seller land acquisition). 


Chair Harrington thanked everyone for their presentations noting similarities between 
everyone’s efforts. 
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Ms. Rubin, and Mr. Ray responded to a question from Commissioner Ajami as to 
whether they had to change the way they measure performance of systems or 
“business as usual” to be able to finance or find funding? 


Acting General Manager thanked everyone for their presentations. He indicated that 
follow-up will be needed and he asked for Commission direction. 


VP Moran stated he was impressed by the commonality of the presentations and the 
useful information. He suggested a “trial fit” of tools that the SFPUC currently has to see 
how they might work to address issues in the City and to get a sense of scalability. 


President Maxwell agreed with VP Moran and stated that nothing should be off the table 
for review, including property acquisition, and that all goals should be considered. 


Public Comment: 

e Bonnie Ora Sherk complemented everyone for their presentations. She discussed 
her work on the Islais Creek Watershed and stated that the entire watershed needs 
to be looked at. 

e Peter Drekmeier, Tuolumne River Trust, thanked the Commission for the workshop 
and the presenters for the information, and indicated he looks forward to seeing 
progression. 

e David Pilpel noted his past service on the SFUC Citizens’ Advisory Committee and 
his work with Arleene Navarrete. He indicated he liked how the presentation began 
with a history of the watershed. He stated it is not green versus gray and that they 
both have a place. He discussed the Alemany and Cayuga diversion and as 
Commissioner Harrington indicated, upstream should be considered. 


Commissioner Ajami noted alternative ways of looking at green and gray infrastructure 
and how it relates to economics. She stated the need to look at issues via a 
philosophical spectrum. She discussed her work with Napa River flood protection and 
indicated it was a multi-benefit project with public space. She stated that opportunities 
can be easily overlooked, that alternative solutions should be considered, and cross- 
collaboration should be utilized. 


Chair Harrington discussed the City’s decision to construct big box sewers and that a 
new way of thinking will be a challenge. He expressed appreciation for staff looking at 
new ways of doing things. He informed Acting GM Carlin that the Commission is open 
to anything and asked him to bring back what the steps might be. 


Chair Harrington and President Maxwell thanked the Commission and guest speakers 
for their time and their presentations. 


Chair Harrington adjourned the meeting at 4:57 PM. 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, April 27, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
httos:/Awww.sfgovtv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 500 4366 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://www. stfwater.org/index.aspx?page=16/7. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854: or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102: telephone (415) 252-3100; fax (415) 252-3112: web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission's action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. Call to Order 
2. Roll Call 
3. Approval of the Minutes of April 13, 2021 
4. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 
5. Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) General Manager Delegation of Authority Report 
e) Streetlight Program Update 
f) Water Supply Conditions Update 
6. Report of the General Manager (discussion only) 
a) Presentation of Muwekma Ohlone Tribal Land Acknowledgement 
b) Water Enterprise Racial Equity Plan 
c) Update on December 2018 Bay Delta Plan Amendment and Voluntary 
Agreement Negotiations with the State and the Governor Newsom’s Drought 
Proclamation 
d) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
Te Discussion only of the Commission Water Workshops held on November 30, 2020, 
February 5, 2021, and March 26, 2021, to provide direction to staff regarding further 
consideration of issues raised in connection with the workshops. (Carlin) 
8. New Commission Business (discussion only) 
CONSENT CALENDAR 
9. All matters listed hereunder constitute a Consent Calendar are considered to be 


routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Accept work performed by Pipe and Plant Solutions, Inc. for Contract No. 


210060 WW-661, As-Needed Sewer Cleaning and Inspection (FY 18); approve 


Modification No. 5 (Final), decreasing the contract amount by $6,764 for a total 

contract amount of $1,410,533, with no change to the agreement duration of 

570 consecutive calendar days; and authorize final payment to the contractor. 
(How) 


b) Approve an increase of 280 calendar days to the contract duration contingency 
for Contract No. WW-691, Sunset Boulevard Greenway — Phase Il, Irving 


ye 10061 Street to Ulloa Street with Minerva Construction, Inc.; and authorize the 


210062 


General Manager to approve future contract modifications for a total contract 
duration of up to 714 consecutive calendar days (approximately two years), 
with no change to the contract amount. (How) 


c) Approve the plans and specifications, and award Contract No. HH-1003R, 
Moccasin Powerhouse Generator Step Up Transformer Installation, in the amount 
of $3,321,432, and with a duration of 716 consecutive calendar days 
(approximately two years), to the responsible bidder submitting the lowest 
responsive bid, Big Valley Electric, to make improvements to the two transformer 
bays and install two new City-furnished generator step-up transformers. 

(How) 


REGULAR CALENDAR 


10. 


210063 


le 


210064 


14. 


Authorize the General Manager to extend by nine months through March 31, 2022, the 
following programs currently scheduled to end June 30, 2021: (1) the Temporary 
Emergency Customer Assistance Program for COVID-19 Relief for single-family 
residential customers providing a discount of 15% on water, 35% on sewer, and 30% 
on Hetch Hetchy Power bills, (2) the application deadline for the Small Business 
and Nonprofit Customer Assistance Program for COVID-19 Relief providing a 20% 
discount on water and sewer bills with bill discounts under this program continuing for 
six months from the date of application approval, and (3) the temporary suspension 
of rules governing water/power shutoffs, liens, and fines. (Sandler) 


Approve Amendment No. 4 to Agreement No. PRO.0029, Project Pull Internship 
Services, with the Japanese Community Youth Council, to continue providing 
administrative services and technical assistance for the Project Pull Internship 
Program through the Summer 2021 session; and authorize the General Manager to 
execute this amendment, increasing the agreement duration by six months, for a total 
agreement duration of five years and six months, with no change to the contract 
amount. (How) 


Approve the selection of Edelstein Gilbert Robson & Smith LLC (EGRS); award 
Agreement No. PRO.0178, State Legislation Representation and Advocacy Services 
to provide state legislative lobbying services; and authorize the General Manager to 
negotiate and execute a professional services agreement with EGRS for an amount 
not-to-exceed $1,680,000, and with a duration of five years. (Ordikhani) 


Public comment on matters to be addressed during Closed Session. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


1S 


210966 


16. 


210967 


17. 


21006 


18. 


USE 


CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL - Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (action item) (Gessner) 


Unlitigated Claim 
Julieta Jay Carlos DMD, Inc. v. City and County of San Francisco 


Unlitigated File No.: 21-00132 

Date Filed: 07/17/2020 

Proposed settlement with City to pay claimant $175,000 and claimant to release all 
claims. 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (action item) (Gessner) 


Unlitigated Claim 
Monika Neuendorf/State Farm v. City and County of San Francisco 


Unlitigated File No.: 21-00777 

Date Filed: 10/30/2020 

Proposed settlement with City to pay claimant $46,181.51 and claimant to release all 
claims. 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) (action item) (Gessner) 


Unlitigated Claim 
Stephen Besselman/State Farm v. City and County of San Francisco 


WMnlitigated File No.: 21-00238 

Date Filed: 08/05/2020 

Proposed settlement with City to pay claimant $29,107.03 and claimant to release all 
claims. 


Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and San Francisco Administrative Code Section 
67.10(d)(2) (discussion only) (Whipps) 


Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) (discussion 
only) (Whipps) 


Existing Litigation 

San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


20. Conference with Legal Counsel — Pursuant to California Government Code, Section 


Ze 


2a 


54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session. 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


Adjournment. 
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. Call to Order 


President Maxwell called the meeting to order at 1:30 PM. 


. Roll Call 


Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary announced that Closed Session item 20 would not be 
heard. 


. Approval of the Minutes of April 13, 2021 


On Motion to approve the Minutes of April 13, 2021 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


No public comment. 


. General Public Comment 


e Eileen Boken asked that the scope of the requested staff presentation for the 
potable Auxiliary Water Supply System (AWSS) on the westside of the City be 
revised, that it be a workshop, and the scope should include expansion of AWSS in 
Districts 10 and 11. She asked that member of the Civil Grand Jury who penned the 
report be invited in addition to those who advocate for dedicated AWASS. She 
suggested what staff presentations should include. 

e David Pilpel expressed concern with the Mayor’s announcement of Mr. Dennis 
Herrera for the position of General Manager. He provided positive words for Acting 
General Manager Carlin and SFPUC staff. He indicated he had not determined if he 
would file CEQA appeal on the Vincente/Wawona Project. He expressed support for 
CleanPowerSF time-of-use rates which will take affect in June. He thanked the 
Commission and staff for the sewer and flooding workshop. 

e Dick Allen stated the Commission can reverse Tuolumne river mismanagement, 
which has resulted in a decline in the fish population. He asked that an additional 
section 12 be added to the Urban Water Management Plan (UWMP) titled 
“Tuolumne River Environment’ and that the current UWMP be rejected. 

e Francisco DaCosta indicated that instruction to dial-into the meeting was missing 
from the SFGTV broadcast and asked that it be displayed. 

e Unknown speaker discussed concerns with the Floodwater Grant Program. 


. Communications 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) General Manager Delegation of Authority Report 
e) Streetlight Program Update 

f) Water Supply Conditions Update 


Public Comment: 
e Francisco DaCosta stated that to communicate we need to respect one another and 
that the Commission should have high standards. He stated that some participate in 


deliberations to understand one another. He asked that the meeting not start if the 
dial-in information is not being shown on the SFGTV broadcast. 

e David Pilpel expressed support for item 5e, Streetlight Report, and asked that future 
reports include data on streetlights maintained and operated by Caltrans and other 
public entities. 


6. Report of the General Manager (GM) 


a) Presentation of Muwekma Ohlone Tribal Land Acknowledgement 
Michael Carlin, Acting GM, introduced Tim Ramirez, Manager, Natural Resources 


and Land Management, welcomed Muwekma Ohlone Chairwoman, Charlene 
Nijmeh and Vice Chairwoman, Monic Arellano. He discussed the importance of 
acknowledging that the Bay Area water system in Alameda, San Francisco, San 
Mateo, and Contra Costa, and Santa Clara Counties is on Muwekma Ohlone land 
and that it is important to learn the history and integrate this experience into our 
collective work together going forward. 


Chairwoman Nijmeh started with a welcome, “Makkin Mak Muwékma 
Wolwoolum, ‘Akkoyt Mak-Warep, Manne Mak Hiswi!” (We Are Muwekma Ohlone, 
Welcome To Our Ancestral Homeland!). She proceeded to read the Muwekma 
Ohlone Tribal Land Acknowledgement and then turned the reading of the 
Acknowledgement over to Vice Chairwoman Arellano. She asked that all visitor 
and residents of the aboriginal lands and natural habitats strive to be good 
stewards and be respecttul. 


Carla Schultheis provided a review of the SFPUC’s work with the Muwekma 
Ohlone on the Watershed Center: (1) Review of SFPUC Alameda Watershed 
Lands, (2) Alameda Creek Watershed project construction update and native 
nursery, (3) Interpretation exhibit (history of land and people), (4) Signage with 
native language translation, (5) Artwork (Ruupaywa) and native language 
recordings through landscape, (6) History Terrace — timeline walk, and (7) 
Outreach and education efforts. 


The Commissioners thanked Chairwoman Nijmeh and Vice Chairwoman Arellano for 
their work with the SFPUC. President Maxwell and Commissioner Harrington 
expressed the importance of the Land Acknowledgment, indicating that will be read 
prior to each SFPUC meeting. They asked that staff keep them informed as to the 
opening of the Watershed Center. 


Public Comment 

e Francisco DaCosta noted that three of the Commissioners have met former tribal 
chair Rosemary Cambra. He stated since 1985 he has vouched for the Muwekma 
Ohlone and discussed the importance of ancestral land and artifacts. He asked that 
a resolution be passed as to the SFPUC’s work and that it be sent to the new 
Secretary of the U.S. Department of the Interior. 


President Maxwell thanked Mr. DaCosta for his work with the Muwekma Ohlone over 
the years. 
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b) 


Water Enterprise Racial Equity Action Plan (REAP) 


Steve Ritchie, Assistant General Manager (AGM) Water, introduced the item and 
discussed the importance of the Plan. Water staff then presented (1) Building 
Water’s REAP priorities and Survey top takeaways: inadequate diversity in hiring, 
not enough opportunity for promotion, job series with limited upward mobility in 
organization, support of diversity, equity and inclusion effort is growing, though 
resistors are present and vocal, and expand on the culture of inclusion and 
belonging (Ellen Levin); (2) Water REAP Priorities: Hiring and Recruitment: 
Increase diversity in candidate pools, increase diversity in pipelines, and partner 
with Human Resources and unions for greater diversity in candidate pools 
(Margaret Hannaford); (3) Water REAP Priorities: Pathway to Promotion: Career 
ladders for job series with limited mobility, mentoring program, and acting 
assignments and succession planning (Angela Cheung); and (4) Water REAP 
Priorities: Inclusion and Belonging: Leadership training, racial equity training, 
develop opportunities for greater staff input on REAP, and include interview 
questions related to experience with diversity, equity and inclusion for 
management and supervisory positions (Tim Ramirez). 


Ms. Levin responded to a question from Commissioner Ajami as to the approach to 
the difference between conformity and accepting cultural differences, noting their 
planned use of an (evolutionary) cultural competency training. 


Public Comment 

e Francisco DaCosta discussed the struggle in the 1960’s — 1990's with Title VI 
and said that what is being discussed Is infusing cultural competency and 
stated legacy must be shared. 


Update on December 2018 Bay Delta Plan Amendment and Voluntary 


Agreement Negotiations with the State and the Governor Newsom’s Drought 
Proclamation 


Acting GM Carlin provide the update noting activity at the State level with 
meetings taking place and indicated that a larger global proposal (settlement) has 
been developed and another meeting will be taking place. He stated any 
agreement reached would go the State Water Board first. 


Acting GM Carlin discussed an upcoming meeting with Modesto Irrigation District 
(MID) and Turlock Irrigation District (TID) leadership to discuss areas of common 
interest around the Tuolumne River Voluntary Agreement, and for dialogue on 
possible Early Implementation and other opportunities that can be worked on 
together, moving forward. 


He continued with an update regarding Governor Newsom’s Drought 
Proclamation, which declared a drought in Marin and Sonoma Counties. He 
indicated additional orders, including curtailments, may be forthcoming. He noted 
funding will be available for conservation and safe drinking water. 


Acting GM Carlin responded to a question from Commissioner Ajami as to whether 
the drought will impact electric generation. AGM Ritchie noted price could also be 
affected. 


Vice President (VP) Moran expressed pleasure that the emergency declaration was 
location and fact specific. He discussed the Urban Water Management Plans that 
are being developed that address drought policies and practices. 


Public Comment 

David Pilpel stated he was encouraged by discussions with MID and TID and with 
policy decisions that were made to minimize the impact of drought on SFPUC 
customers. 


d) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
None. 


il, Discussion only of the Commission Water Workshops held on November 30, 2020, 
February 5, 2021, and March 26, 2021, to provide direction to staff regarding further 
consideration of issues raised in connection with the workshops. 

AGM Ritchie reviewed the Water Workshops that were conducted on November 30, 
2020 (NGO presentation on the State’s basis for the Bay-Delta Water Quality 
Control Plan); February 5, 2021(SFPUC presentation on the basis for the Bay-Delta 
Water Quality Control Plan); and March 26, 2021 (SFPUC background document, 
SFPUC presentation on yield impacts of various scenarios, and NGO presentation 
on various options). 


AGM Ritchie briefly reviewed (1) water available to the City (water year 2021), (2) 
Tuolumne River water available to the City; and (3) Summary of water in Tuolumne 
River (1983 through 2020). 


In response to a question from Commissioner Harrington, AGM Ritchie discussed 
what is the “rivers share” of water (entitlement) and that there isn’t agreement on 
what that share is. 


VP Moran noted that the water in Don Pedro belongs to the Irrigation Districts and 
that we can use the part in our water bank as a “pre-payment” of rights. He stated 
fishery obligations below Don Pedro are met by Irrigation Districts. 


Commissioner Paulson stated that there has been extensive time spent on these 
issues and asked what are the takeaways that are important to discuss. 


Commissioner Harrington stated that everyone owns the discussion, but the 
workshops helped key the focus on areas that resonate including the Design 
Drought, working with the Districts, alternative sources of supply, and the Voluntary 
Agreement. He sated there is no deliverable timeline but allows for on-going 
discussions as to next steps. He discussed public comment that has been made. 
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AGM Ritchie provided comments. Commissioner Harrington indicated he would like 
to see five or six areas of focus with regular reporting on those to continue the 
conversation. 


VP Moran indicated he was impressed by the magnitude of the issues discussed 
and stakes involved. He discussed the different approaches to fishery issues and 
water supply impacts that were presented in the first two workshops. He stated the 
workshops made him more interested in Early Implementation. He discussed the 
letter received from the Tuolumne River Trust regarding the Design Drought. 


Commissioner Harrington stated that a resolution or policy statement should be 
created as to what the Commission’s goals and commitments are for the river and 
what will be the focus over the next several years. He proposed that staff present a 
timeline for discussion to move the topic along. 


Commissioner Paulson indicated the items discussed are important but there 
shouldn't be decision-making timelines. 


VP Moran discussed the deliverable and stated that in the future there may be 
periodic reports or additional workshops. He reviewed what he thought did and did 
not work during the workshops and what was done differently for each workshop. 


President Maxwell stated the workshops provided the opportunity for in-depth 
discussions. Commissioner Paulson agreed and Commissioner Harrington stated 
the ability to discuss policy issues Is important. 


Acting GM Carlin noted the issues that need to be addressed and that staff will 
return with items for discussion and a future meeting. He indicated the workshops 
were valuable for staff. 


Commissioner Ajami stated the workshops were useful. She expressed the need to 
focus on demand management, working with wholesale customers, and alternative 
water supplies. 


Public Comment 


e John Rosenfield, Baykeeper, thanked the Commission for the workshops. He 
noted his work on the Water Quality Control Plan. He stated there is nothing in the 
Staff presentation on Voluntary Agreement proposal that shows there is any 
chance to restore Salmon to the Tuolumne River. He discussed the workshop on 
water supply. 

e Eileen Boken thanked the Commission for the workshops. She indicated the 
meeting with MID/TID should include a discussion of a pilot project to implement 
the UC solar aqua grid. 

e Hunter Cutting thanked the Commission for workshops and stated that they are 
helpful steps forward. He stated historically the SFPUC has not presented 
solutions and he expressed appreciation for current discussion on solutions. He 
discussed his work on the Design Drought. 


e Barry Nelson, Golden State Salmon Association, thanked the Commission for the 
workshop and stated he looks forward to next steps and process. He (1) noted the 
follow-up letter that was sent with data requests after the science workshop; (2) 
indicated there are NO NGO’s involved in Voluntary Agreement discussions; (3) 
noted the urgent need for credible progress on Bay Delta issues; and (4) 
requested that during the meeting with MID/TID that the independence of the 
SFPUC on policy issues be presented. 

e Peter Drekmeier, Tuolumne River Trust, discussed AGM Ritchie’s presentation 
and acre feet projections and stated there is enough water in storage. He 
discussed information in the UWMP. 

e Dave Warner, Palo Alto, stated the UWMP Is a widely used document. He 
expressed support for the Tuolumne River Proposal and discussed his Design 
Drought model. 

e John Rosepeppie expressed the need to value clean water and the rivers and 
fish. He thanked the Commission for the workshops. 

e Cindy Charles, Tuolumne River Trust Board and California Sportfishing Protection 
Alliance (CSPA), asked the Commission to take steps to make further progress on 
water use. She encouraged the SFPUC to use demand projections rather than 
contractual obligations to represent water demand, and that the use of alternative 
water supplies be prioritized. She asked that data sets for 200 MGD scenario for 
input into Don Pedro’s Operation Model be provided. She asked that CSPA’s 
request for discussions on recommendations and options for dry year sequence 
within framework of Phase | of the Bay Delta Plan also be provided. 

e Carol Steinfeld, Sierra Club Water Committee, noted the need to pay attention to 
how water is used for best opportunities and that everyone needs to work together 
to make the best decisions. 

e Doug Obegi, Natural Resources Defense Council, thanked the Commission for 
the discussions and for the workshops, stating he found them informative and 
valuable. He noted he was encouraged by the tenor of discussions and continuing 
dialogue. He stated after the February 5 workshop a request was made for data 
on the fish population model and analysis of required flows under the Voluntary 
Agreement compared to the State Board’s proposal and requested the information 
again. He discussed the draft UWMP. 


AGM Ritchie responded to a question from Commissioner Harrington as to the 
status of requests for information, indicating a response is being prepared. 


VP Moran stated Climate Changes needs to be included on the list of items for 
follow-up discussion. 


8. New Commission Business 
None. 


9. Consent Calendar 


a) Accept work performed by Pipe and Plant Solutions, Inc. for Contract No. WW- 
661, As-Needed Sewer Cleaning and Inspection (FY18): approve Modification 


No. 5 (Final), decreasing the contract amount by $6,764 for a total contract 
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10. 


amount of $1,410,533, with no change to the agreement duration of 570 


consecutive calendar days: and authorize final payment to the contractor. 
(Resolution 21-0060) 


b) Approve an increase of 280 calendar days to the contract duration contingency 
for Contract No. WW-691, Sunset Boulevard Greenway — Phase Il, Irving 
Street to Ulloa Street with Minerva Construction, Inc.; and authorize the 
General Manager to approve future contract modifications for a total contract 
duration of up to 714 consecutive calendar days, with no change to the 
contract amount. (Resolution 21-0061) 





C) Approve the plans and specifications, and award Contract No. HH-1003R, 


Moccasin Powerhouse Generator Step Up Transformer Installation, in the amount 
of $3,321,432, and with a duration of 716 consecutive calendar days, to the 
responsible bidder submitting the lowest responsive bid, Big Valley Electric, to 
make improvements to the two transformer bays and install two new City- 
furnished generator step-up transformers. (Resolution 21-0062) 


Public Comment 
e David Pilpel requested that item 9c be removed for discussion. 


On Motion to approve Consent Calendar items 9a and 9b: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Item 9c: AGM How described the action requested by the Commission and 
requested approval. 


Public Comment 


e David Pilpel expressed support for the project and note the importance of the 
project. He indicated he has no issues with CEQA. 


On Motion to approve Consent Calendar item 9c: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Authorize the General Manager to extend by nine months through March 31, 2022, the 
following programs currently scheduled to end June 30, 2021: (1) the Tempora 
Emergency Customer Assistance Program for COVID-19 Relief for single-family 
residential customers providing a discount of 15% on water, 35% on sewer, and 30% 
on Hetch Hetchy Power bills, (2) the application deadline for the Small Business and 
Nonprofit Customer Assistance Program for COVID-19 Relief providing a 20% 
discount on water and sewer bills with bill discounts under this program continuing for 
six months from the date of application approval, and (3) the temporary suspension of 
rules governing water/power shutoffs, liens, and fines. (Resolution 21-0063) 

Erin Franks, Rates Administrator, began with an overview of each program (residential 
discount, small business and nonprofit discount, and shutoffs, liens, and fines 
moratorium) and eligibility, benefit and effective date of each. She reviewed the 
emergency program status (enrollment and average monthly benefit). She presented a 


map that indicated program applications are concentrated in lower income 
neighborhoods. 


Ms. Franks outlined the purpose of the extension (1) goal to balance support for 
customers during difficult times with the need to fund operations; (2) don’t want to end 
emergency programs without new programs ready; and (3) will use time during 
extension to develop proposals for restarting collections. 


She reviewed extension changes for the (1) Residential Program (extends application 
deadline through March 31, 2022, and existing and new enrollees continue receiving 
benefits through March 31, 2022, with minimum one month of discount); (2) Small 
Business and Nonprofit Program: (extends application deadline through March 31, 
2022, and all enrollees receive six months of discounts — no charge); (3) Extends 
shutoff, liens, and fines moratorium to March 31, 2022; (4) Current enrollees notified of 
extension, reminded to notify SFPUC if no longer eligible; and (5) Targeted outreach to 
vulnerable communities. 


Ms. Franks responded to a question from Commissioner Ajami about the emergency 
program status for CleanPowerSF customers, noting they are a separate customer 
base. 


No public comment. 


On Motion to approve Item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


11. Approve Amendment No. 4 to Agreement No. PRO.0029, Project Pull Internship 
Services, with the Japanese Community Youth Council, to continue providing 
administrative services and technical assistance for the Project Pull Internship 
Program through the Summer 2021 session; and authorize the General Manager to 
execute this amendment, increasing the agreement duration by six months, for a total 


agreement duration of five years and six months, with no change to the contract 
amount. (Resolution 21-0064) 


Ben Poole, Acting Director Workforce and Economic Program Services, introduced the 
item, indicating that the upcoming year will be the Project Pull’s 26 year. He stated that 
2,000 students have been given internship opportunities through the program. 


Commissioner Harrington stated that Project Pull is a good program but that the 
contract is not the best practice. He discussed the history of the item indicating it started 
with GM approval and then has added multiple amendments and it has gone from a 
$1M program to a $4M program and from two years fo five years. He stated he does not 
want to continue to see incremental growth over time, and that another amendment 
cannot be requested. 


Public Comment 
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e Shula Richardson discussed her seven-year experience as a participant with the 
Project Pull Program. She stated participants are given the experience to work with 
various City departments and gain valuable experience. 

e Kelly (inaudible) discussed her six-year experience as a participant with the Program. 
She discussed the Program’s mission and goals, noted the diversity of the program 
participants, and discussed the work experience she has gained and doors that have 
opened. 

e Carlos Ramos indicated the SFUPUC is one of the few agencies bringing services to 
the community. He discussed his experience in the Program and the work experience 
he gained. 

e Shanice Patterson discussed how the Program has benefited her and other 
participants. She stated the Program gives second chances and he opportunity to 
learn to work with others and in a professional environment. She stated the Program 
is needed. 

e Angie, eight-year Project Pull participant noted the Program has given her 
professional and interpersonal skills that has helped her in her career. 

e Erica, 10-year Project Pull participant, stated the Program allowed her to find a 
support system and become a leader and without it she would not be where she is 
today. 

e Cyrus, Project Pull alumni, stated the Program has given him the understanding of 
the importance of being a public sector employee. 


Commissioner Harrington thanked Harlan Kelly for founding the program. 


On Motion to approve Item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


12. Approve the selection of Edelstein Gilbert Robson & Smith LLC (EGRS); award 
Agreement No. PRO.0178, State Legislation Representation and Advocacy Services 
to provide state legislative lobbying services; and authorize the General Manager to 
negotiate and execute a professional services agreement with EGRS for an amount 
not-to-exceed $1,680,000, and with a duration of five years. (Resolution 21-0065) 


Megan Scott, Policy and Government Affairs, introduced the item and noted the scope 
of work to be performed. 


Commissioner Harrington stated that it would be useful to arrange for Sacramento and 
DC lobbyists come before the commission to discuss their strategies and engagement. 


Ms. Scott responded to a question from Commissioner Ajami as to whether EGRS 
represents other utilities or water agencies, stating they do represent associations that 
the SFPUC is part of. Acting GM Carlin noted there is no conflict of interest. 


No public comment. 


The Commission Secretary re-announced that item 20 would not be heard. 


13. Public comment on matters to be addressed during Closed Session 
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None. 


14. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel. 


On Motion to assert the attorney-client privilege: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 4:33 PM. 
Commissioner Paulson departed the meeting at 4:33 PM. 


Present in Closed Session: Commissioners Maxwell, Moran, Harrington and Ajami 
(Items 15 through 19), Michael Carlin, Acting GM, Francesca Gessner, Deputy City 
Attorney, Eric Sandler, SFPUC CFO, Steve Ritchie, AGM Water, Lee Sayao, SFPUC 
IT, Donna Hood, Commission Secretary (items 15 through 19), Deputy City Attorneys 
Nicholas Whipps and Josh Milstein, Ellen Levin, Water Enterprise (items 18 and 19). 


15. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 


Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) 


Unlitigated Claim 

Julieta Jay Carlos DMD, Inc. v. City and County of San Francisco 

Unlitigated File No.: 21-00132 

Date Filed: 07/17/2020 

Proposed settlement with City to pay claimant $175,000 and claimant to release all 
claims. 

(Resolution 21-0065) 


16. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) 

Unlitigated Claim 

Monika Neuendorf/State Farm v. City and County of San Francisco 

Unlitigated File No.: 21-00777 

Date Filed: 10/30/2020 

Proposed settlement with City to pay claimant $46,181.51 and claimant to release all 
claims. 

(Resolution 21-0066) 





17. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(1) 

Unlitigated Claim 
Stephen Besselman/State Farm v. City and County of San Francisco 
Unlitigated File No.: 21-00238 
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18. 


1S 


20. 


Date Filed: 08/05/2020 

Proposed settlement with City to pay claimant $29,107.03 and claimant to release all 
claims. 

(Resolution 21-0067) 


Conference with Legal Counsel — Anticipated Litigation as Petitioner per California 
Government Code 54956.9(d)(4) and San Francisco Administrative Code Section 
67.10(d)(2) 


Conference with Legal Counsel — Pursuant to California Government Code Section 
94965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 

Existing Litigation 

San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Reguiatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 


Case No. R.19-09-016, filed January 10, 2019. 


The Commission exited Closed Session at 5:38 PM. 


21. Announcement following Closed Session. 
President Maxwell announced that the Commission recommends the Board of 
Supervisors resolve and settle the unlitigated claims under Closed Session items 15, 
16, and 17. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


On Motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


President Maxwell adjourned the meeting at 5:39 PM 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0060 


WHEREAS, Contractor Pipe and Plant Solutions, Inc. has completed its work for 
Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW-661, As- 
Needed Sewer Cleaning and Inspection (FY18); and 


WHEREAS, On July 11, 2017, by Resolution No. 17-0153, this Commission awarded 
Contract No. WW-661, As-Needed Sewer Cleaning and Inspection (FY18), in the amount of 
$1,288,745, to the.responsible bidder, submitting the lowest responsive bid, Pipe and Plant 
Solutions, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was set for October 24, 
2017, with an original schedule of 570 consecutive calendar days, and the contractor completed 
the contract work in 570 consecutive calendar days on May 16, 2019; and 


WHEREAS, The original contract amount was for $1,288,745 and the original contract 
duration was 570 consecutive calendar days; and 


WHEREAS, Modification Nos. 1-4 increased the contract amount by a cumulative total of 
$128,522 to perform additional work associated with the La Playa sewer cleaning work, remove, 
transport and dispose of sludge from Moccasin Sewer Treatment Plant, perform additional 
condition assessment work during weekend overnight and holiday hours in coordination with the 
SFMTA Twin Peaks Tunnel shutdown, and to increase Handling, Testing, Transportation and 
Disposal of Class II] Debris from Box Sewer Cleaning Work contract quantity to match actual 
quantities completed, for a total contract amount of $1,417,297 and no change to the contract 
duration; and 


WHEREAS, Modification No. 5 (Final) is being requested to decrease the contract value 
by $6,764 to adjust contract quantities to match final completed quantities, for a total contract 
amount of $1,410,533 and no change to the contract duration of 570 consecutive calendar days; 
and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 
10% for this contract by achieving a final LBE participation of 13.37%; and 


WHEREAS, Funds are available from Project Nos. 10029246 and 10032112; now, 
therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Pipe and Plant 
Solutions, Inc. for WWE, R&R Program-funded Contract No. WW-661, As-Needed Sewer 
Cleaning and Inspection (FY18), approves Modification No. 5 (Final) decreasing the contract 
amount by $6,764 for a total contract amount of $1,410,533, with no change to the contract 
duration of 570 consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 27, 2021. 


pllornr Abed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0061 


WHEREAS, On July 23, 2019, per Resolution No. 19-0142, this Commission approved 
the award of Wastewater Enterprise, Sewer System Improvement Program-funded Contract No. 
WW-691, Sunset Boulevard Greenway Phase II Irving Street to Ulloa Street, to Minerva 
Construction Inc.; and 


WHEREAS, The construction Notice-to-Proceed date was September 30, 2019; and 


WHEREAS, The original contract amount was $2,572,351 and the original contract 
duration was 395 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contractor amount or duration; and 


WHEREAS, An increase of 280 calendar days to the contract duration contingency is 
being requested to mitigate schedule impacts due to COVID-19, including stoppages of 
construction work resulting from the Shelter in Place Order, construction delays that reduced 
contractor resources, and nursery trade plants shortages; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation of 20% for this contract and the contractor committed to a 
LBE participation of 27.23% with its submittal; and 


WHEREAS, Funds are available from Sewer System Improvement Program Project No. 
CWWSIPFCDBO1, Sunset Boulevard Greenway Phase II Irving Street to Ulloa Street; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 280 calendar days to 
the existing duration contingency for Wastewater Enterprise Sewer System Improvement 
Program-funded Contract No. WW-691, Sunset Boulevard Greenway Phase II Irving Street to 
Ulloa Street, for a total contract duration contingency amount of up to 319 calendar days; and be 
it 

FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 714 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 27, 2021 


dlonnn Abed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0062 


WHEREAS, Hetch Hetchy Water & Power’s Hetch Hetchy 10-Year Capital Improvement 
Program-funded, Contract No. HH-1003R, Moccasin Powerhouse Generator Step Up Transformer 
Installation, was advertised on January 14, 2021; and 


WHEREAS, The Engineer’s Estimate is $3,300,000 for this construction contract work to 
make improvements to the two transformer bays and install two new City-furnished generator step- 
up transformers; and 


WHEREAS, The contract duration is 716 consecutive calendar days; and 
WHEREAS, Two bids were received and opened publicly on February 11, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Big Valley Electric as the 
responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 3% for this contract, and the contractor committed to an LBE participation of 
18.93% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Hetch Hetchy 10-Year Capital Improvement 
Program-funded Project No. 10014086, Moccasin Powerhouse Generator and Step Up 
Transformer Rehabilitation; and 


WHEREAS, On August 4, 2014, under Case Number 2014.1184E, the Planning 
Department determined that the Moccasin Powerhouse Generators Rewind Project is 
categorically exempt from the California Environmental Quality Act (CEQA) under CEQA 
Guidelines Section 15301, also known as a Class 1 exemption. Subsection (b) of Section 15301 
provides an exemption for, among other things, certain repair, maintenance, and minor alteration 
of “Existing facilities of both investor and publicly-owned utilities used to provide electric 
power, natural gas, sewerage, or other public utility services;” and 


WHEREAS, On December 9, 2014, by Resolution No. 14-0196, this Commission 
approved the Project by authorizing the General Manager to negotiate and execute an agreement 
for an amount not-to-exceed $18,500,000 with one of five pre-qualified contractors, for Design- 
Build Agreement No. DB-121R, Moccasin Powerhouse Generators Rewind Project, however the 
General Manager never executed such an agreement; and 


WHEREAS, Staff proposed modifications to the Project as described in the Minor 
Project Modification memorandum dated May 28, 2020, and the Project now includes three 
construction components as follows: (1) installation of two new transformers under this Contract 
No. HH-1003R, Moccasin Powerhouse Generator Step Up Transformer Installation, (2) replace 
two hydroelectric generators under proposed Contract No. DB-121R2, Moccasin Powerhouse 
Generator Refurbishment, to be considered for award by this Commission at its May 11, 2021 
meeting, and (3) rehabilitate other powerhouse systems within the Moccasin Powerhouse; and 


WHEREAS, On June 4, 2020, under Case Number 2014.1184E and pursuant to San 
Francisco Administrative Code subsection 31.08(i), the Planning Department determined that 
modifications to the Project proposed under this action are not substantial, and the modified 
project remains categorically exempt under CEQA and does not require further environmental 
review; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Hetch Hetchy Water & Power’s Hetch Hetchy 10-Year Capital Improvement Program- 
funded Contract No. HH-1003R, Moccasin Powerhouse Generator Step Up Transformer 
Installation, in the amount of $ 3,321,432, for a duration of 716 consecutive calendar days, to the 
responsible bidder submitting the lowest responsive bid, Big Valley Electric. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 27, 2021. 


(enn Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 21-0063 


WHEREAS, On February 25, 2020, the Mayor issued a Proclamation (the Proclamation) 
declaring a local emergency to exist in connection with the imminent spread within the City of a 
novel (new) coronavirus (COVID-19); and 


WHEREAS, On March 3, 2020, the Board of Supervisors concurred in the Proclamation 
and in the actions taken by the Mayor to meet the emergency; and 


WHEREAS, On March 4, 2020, Governor Gavin Newsom proclaimed a state of 
emergency to exist within the State due to the threat posed by COVID-19; and 


WHEREAS, On March 13, 2020, the Mayor issued a second supplement to the 
Proclamation, suspending shutoffs of water and power service by the San Francisco Public 
Utilities Commission (SFPUC) for delinquent water, power, and/or sewer bills, and prohibiting 
the imposition of late penalties and fees for non-payment of utility bills; and 


WHEREAS, On March 16, 2020, the City’s Health Officer issued a stay safe at home 
order, Health Officer Order No. C19-07 (the Stay Safe At Home Order), requiring most people to 
remain in their homes subject to certain exceptions including obtaining essential goods such as 
food and necessary supplies, and requiring the closure of nonessential businesses; the Health 
Officer has extended the Stay Safe At Home Order until further notice; and 


WHEREAS, On April 2, 2020, Governor Gavin Newsom signed Executive Order N-42- 
20 suspending utilities’ authority to discontinue water and wastewater services; and 


WHEREAS, On May 26, 2020, by Resolution No. 20-0099, this Commission approved 
the Temporary Emergency Customer Assistance Program for COVID-19 Relief (referred to 
herein as the Emergency Residential Customer Assistance Program) to provide up to six (6) 
months of bill discounts to qualifying residential customers who had lost income due to COVID- 
19 or the shelter-in-place orders; and 


WHEREAS, On July 14, 2020, by Resolution No. 20-0150, this Commission approved 
the Small Business and Non-profit Customer Assistance Program for COVID-19 Relief to 
provide six (6) months of temporary 20% emergency discount on water and sewer bills for small 
businesses and non-profit organizations with a maximum of 50 full-time employees that had 
experienced income loss due to COVID-19; and 


WHEREAS, On July 28, 2020, by Resolution No. 20-0162, this Commission authorized 
the General Manager to temporarily suspend through January 15, 2021 the rules governing (1) 
the discontinuation or shut off of water service for City retail customers for non-payment of 
water and/or sewer bills, (2) imposition of late payment penalties or fees for delinquent water 
and/or sewer bills, (3) discontinuation or shut off of power service for SFPUC Hetch Hetchy 
Power Customers in San Francisco for non-payment of power bills, (4) imposition of late 
payment penalties or fees for delinquent Hetch Hetchy Power Customer accounts, and (5) the 
return of delinquent CleanPowerSF Customers to PG&E generation service for failure to pay 
CleanPowerSF charges; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0185, this Commission 
authorized an extension of the Emergency Residential Customer Assistance Program through 
December 31, 2020; and 


WHEREAS, On December 8, 2020, by Resolution No. 20-0238, this Commission 
authorized an extension of the Emergency Residential Customer Assistance Program, Small 
Business and Nonprofit Assistance Program, and Shutoffs, Liens, and Fines Moratorium through 
June 30, 2021; and 


WHEREAS, COVID-19 has caused and is expected to continue to cause serious negative 
impacts to the local economy and financial impacts to residents, including the substantial loss of 
income due to loss of compensable work hours or wages, layoffs, and business closures; and 


WHEREAS, The San Francisco County Health Officer has updated the Stay Safe At 
Home Order, most recently on March 23, 2021, and some non-essential businesses have been 
allowed to reopen with limitations and requirements in place, while others must remain closed; 
and 


WHEREAS, Loss of income as a result of the global COVID-19 pandemic continues to 
inhibit San Francisco residents and businesses from fulfilling their financial obligations 
including public utility payments such as water, sewer, and Hetch Hetchy power charges; and 


WHEREAS, The SFPUC’s existing Customer Assistance Program applies to low-income 
residents only, and requires applicants to submit significant income documentation, such as 
income tax filings, which would not reflect recent impacts of COVID-19, and is not currently 
accessible to middle-income San Franciscans who may be suffering from reduced hours or job 
loss for a portion of their household; and 


WHEREAS, The Commission desires to extend the Emergency Residential Customer 
Assistance Program discount rate program for residential customers who have been financially 
impacted by COVID-19 and whose pre-COVID-19 maximum gross household income, before 
taxes and deductions, is below 200% of the San Francisco Area Median Income; and 


WHEREAS, The Emergency Residential Customer Assistance Program allows new 
customers to continue to apply for such a discount by self-certifying their eligibility via an online 
application form; and 


WHEREAS, City and County of San Francisco Affordable Housing facilities currently 
require an income threshold of no more than 60% Area Median Income (AMI), and residents of 
such facilities are therefore eligible for the Emergency Residential Customer Assistance 
Program; and 


WHEREAS, The discounts to be provided on bills through the Emergency Residential 
Customer Assistance Program would continue to be 15% for water, 35% for sewer, and 30% for 
Hetch Hetchy Power; and 


WHEREAS, The Commission desires to extend the Small Business and Nonprofit 
Discount Program for small businesses and non-profit organization with a maximum of 50 full- 
time employees that have experienced income loss due to COVID-19; and 


WHEREAS, The discounts to be provided on bills under the Small Business and 
Nonprofit Discount Program would continue to be 20% for water and 20% for sewer, and would 
be applied to eligible customers’ bills for six (6) months from the date of application approval; 
and 


WHEREAS, SFPUC began accepting applications for the Small Business and Nonprofit 
Discount on July 17, 2020, and applications would continue to be accepted until March 31, 2021; 
and 


WHEREAS, The eligibility criteria and program rules for the Emergency Residential 
Customer Assistance Program and Small Business and Non-profit Assistance Program are set 
forth in the document titled “Revised Program Rules for Temporary Emergency Customer 
Assistance Programs for COVID-19 Relief” (“Program Rules”), a copy of which is attached 
hereto and on file with the Commission Secretary and is incorporated herein in its entirety by 
reference; and 


WHEREAS, Ensuring that all people in San Francisco continue to have access to running 
water during this public health crisis to enable people to regularly wash their hands and maintain 
access to clean drinking water will help to prevent the spread of COVID-19 and prevent or 
alleviate illness or death due to the virus; and 


WHEREAS, Ensuring that all customers in San Francisco that receive power services 
from the SFPUC continue to have access to electricity so they are able to receive important 
COVID-19 information, keep critical medical equipment functioning, and utilize power as 
needed will help to prevent the spread of COVID-19 and prevent or alleviate illness or death due 
to the virus; and 


WHEREAS, Section D, Rules 4 and 5 of the Rules and Regulations Governing Water 
Service To Customers, established by Resolution No. 19-786, passed December 15, 1959, and 
last amended December 10, 2019, detail the rules for the discontinuation or shut off of water 
service for residents and businesses in the City for non-payment of water and sewer bills; and 


WHEREAS, Schedule W-44 of the Water Rate Schedules details the rules governing the 
imposition of Late Payment Penalties for delinquent water and/or sewer bills; and 


WHEREAS, Rule X of the Rules and Regulations Governing Electric Service, Effective 
May 9, 2017, details the Discontinuance and Restoration of Hetch Hetchy Power Service and 
Rule VIII of the Rules and Regulations Governing Electric Service, Effective May 9, 2017, 
details Penalties of Late Payment for Hetchy Power Service; and 


WHEREAS, The CleanPowerSF Delinquent Accounts, Bad Debt and Collections Policy, 
authorized by the General Manager on January 17, 2017, details the process for Delinquent 
Accounts, and dictates that the SFPUC return delinquent CleanPowerSF Customers to PG&E for 
failure to pay CleanPowerSF charges; and 


WHEREAS, Pursuant to Charter Section 4.104, a notice of public hearing was posted on 
the SFPUC website, as required, on April 1, 2021; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager to extend the 
Emergency Residential Customer Assistance Program until June 30, 2021, allowing discounts of 
15% on water, 35% on sewer, and 30% on Hetch Hetchy Power, for residential customers who 
meet the eligibility criteria set forth in attached Program Rules, with customers who enroll after 
June 30, 2021 but before March 31, 2022 eligible to receive the discounts from the time of their 
application approval until March 31, 2022, or one month from the date of application approval, 
whichever occurs later; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to extend the application deadline for the Small Business and Nonprofit Discount Program for 
COVID-19 Relief until March 31, 2022 to provide a 20% discount off water and sewer bills for 
six (6) months from the date of application approval for small businesses and non-profits who 
meet the eligibility criteria set forth in attached Program Rules, with discounts under this 
program expiring no later than six months from the date of application approval; and be it 


FURTHER RESOLVED, That this Commission hereby extends through March 31, 2022 
the temporary suspension of the following: (a) the provisions in Section D, Rules 4 and 5 of the 
Rules and Regulations Governing Water Service To Customers governing the discontinuation or 
shut off of water service for residents and businesses in the City for non-payment of water and 
sewer bills, (b) the imposition of Late Payment Penalties for delinquent water and/or sewer bills 
set forth in Schedule W-44 of the Water Rate Schedules, (c) Rule X of the Rules and Regulations 
Governing Electric Service, Effective May 9, 2017, regarding the Discontinuance and 


Restoration of Hetch Hetchy Power Service for SFPUC Hetch Hetchy Power Customers in San 
Francisco for non-payment of power bills, (d) Rule VIII of the Rules and Regulations Governing 
Electric Service, Effective May 9, 2017, governing Penalties of Late Payment for Hetchy Power 
Service for delinquent Hetch Hetchy Power Customer accounts, and (e) the provisions in the 
CleanPowerSF Delinquent Accounts, Bad Debt and Collections Policy governing the return of 
delinquent CleanPowerSF Customers to PG&E generation service for failure to pay 
CleanPowerSF charges; and be it 


FURTHER RESOLVED, That if the California Public Utilities Commission (CPUC) 
issues a decision addressing measures to protect power customers from COVID-19 related debt 
and disconnections and financial policies and programs to recover the cost of debt forgiveness 
and partial payment applications and the decision is inconsistent with this policy adopted by this 
Resolution, the General Manager shall return to this Commission with recommended revisions 
or other appropriate action consistent with the CPUC decision. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of April 27, 2021. 


Secretary, Public Utilities Commission 
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April 27, 2021 


Revised Program Rules for Temporary Emergency 
Customer Assistance Programs for COVID-19 Relief 


Residential Emergency Customer Assistance Program 


Benefits 
The program provides a 15% discount on the water bill, a 35% discount on the wastewater bill, anda 


30% discount on Hetch Hetchy power bills. 


Eligibility 
To qualify for this program, a customer must: 


e Bea residential customer seeking a discount for their primary residence, with an SFPUC account 
under their own name serving only their dwelling unit; 
o Hetch Hetchy Power customers who are enrolled in the Medical Necessity Assistance 
Program or the Experimental Electric Vehicle Program are not eligible 
e Certify on their application form that they have experienced a loss of income related to COVID- 
19 or the shelter-in-place order and be experiencing financial hardship and difficulty paying their 
water, power and sewer bills; and 
o Income loss may be caused by layoffs, reduced hours, or inability to work due to legal 
restrictions or illness. 
o \ncome includes wages, salary, tips, and income from self-employment 
e Have apre-COVID-19 maximum gross household income, before taxes and deductions, below 
200% of the San Francisco Area Median Income, which is: 


Household Size Annual Household Income Monthly Household Income 
1 Person $179,300 $14,942 
2 Person $205,000 $17,083 
3 Person $230,600 $19,217 
4 Person $256,200 $21,350 
For Each Additional Person, Add $20,500 $1,708 


Application & Verification 

Customers may apply online or call to request a printed paper application to be mailed in. Neither 
application method requires income documentation at the time an application is submitted, but a 
customer must confirm under penalty of perjury that they meet the eligibility requirements and agree to 
notify the PUC immediately if no longer experiencing financial hardship. Customers may be subject to 
eligibility audits and must provide income documentation upon request or be removed from the 
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program. If false information was submitted, the customer will be required to pay back discounts 
received. 


SFPUC will send a written notification notifying enrolled customers that their benefit is being extended 
so long as they continue to meet the eligibility requirements. This notification will remind customers of 
their obligation to notify SFPUC if they no longer qualify for the program and provide methods for them 
to do so. 


The SFPUC has identified that certain residential customers who reside within a City and County of San 
Francisco income-restricted affordable housing facility, who have passed income verification procedures 
to be eligible for such residency, meet the eligibility criteria for this program. These customers will be 
auto-enrolled in the Hetch Hetchy discount program without needing to submit an application. 


Timeframe 

Applications are accepted until March 31, 2022. Customers who apply will receive discounts 

beginning from the date their application is approved. Customers whose applications are approved will 
receive discounts through March 31, 2022. Approved applicants are guaranteed at least one month of 
discounts, which may be applied after March 31, 2022. 


Small Business and Nonprofit Assistance Program 


Benefits 


The program provides a 20% discount on the water and wastewater bill. 


Eligibility 
To qualify for this program, a customer must: 

e Bea San Francisco Public Utilities (SFPUC) non-residential, non-municipal customer with a 
standard water and wastewater account. Discounts are not available for private fire or irrigation 
accounts, except where the irrigation account is the customer’s only or primary water account 
(a “primary” account is defined as representing >80% of the customer’s total annual water 
volume); 

e Have an account in the name of their business or nonprofit, or in the name of the owner or 
manager of the business or nonprofit. Landlords or property managers cannot apply on behalf 
of their tenants, though a property management company may apply for a discount for their 
own offices used by only their direct employees; 

e Have experienced a loss of revenues related to COVID-19 or the shelter-in-place orders and be 
experiencing financial hardship and difficulty paying their water and sewer bills. Income loss 
may be caused by restrictions on the organization’s ability to operate (such as shelter-in-place 
orders), reduced customers or business during the shelter-in-place (even if the 
customer was allowed to remain open), or illness of the owner or employees 
requiring the business or nonprofit to close; 
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e Have a maximum of 50 full-time equivalent employees across the entire business, including 
locations outside of San Francisco; and 

e Submit a complete COVID-19 Relief application on a form provided by the SFPUC on or before 
the Application Deadline. 


Application & Verification 

Customers may apply online or call to request a printed paper application to be mailed in. Neither 
application method requires income documentation at the time an application is submitted, but a 
customer must confirm under penalty of perjury that the business or nonprofit for which the customer 
is applying meets the eligibility requirements. Customers may be subject to eligibility audits and must 
provide income documentation upon request or be removed from the program. If false information was 
submitted, the customer will be required to pay back discounts received. 


Timeframe 


The program will provide 6 months of discounts to each qualifying applicant, beginning from the date 
the application was approved. The program will stop accepting applications on March 31, 2022. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0064 


WHEREAS, On May 1, 2016, pursuant to the General Manager’s delegated authority under 
Resolution No. 09-0017, the San Francisco Public Utilities Commission (SFPUC) entered into a 
professional services agreement with the Japanese Community Youth Council, in the amount of 
$1,000,000 and with a term of two years, to provide administrative services and technical assistance for 
the Project Pull Internship Program: and 


WHEREAS, Amendment No. 1 was approved by this Commission on December 13, 2016, by 
Resolution No. 16-0244, increasing the contract amount by $1,500,000 and extending the agreement 
duration by three years, for\a total not-to-éxceed agreement amount of $2,500,000 and total agreement 
duration of five years, to continue providing administrative services and technical assistance for the 
Project Pull Internship Program; and 


WHEREAS, Amendment No. 2 was approved by this Commission on August 13, 2019, by 
Resolution No. 19-0151, increasing the agreement amount by $800,000, for a total not-to-exceed 
agreement amount of $3,300,000, with no change to the agreement duration, to continue providing 
administrative services and technical assistance for the Project Pull Internship Program; and 


WHEREAS, Amendment No. 3 was approved by this Commission on February 25, 2020, by 
Resolution No. 20-0038, increasing the not-to-exceed amount by $1,000,000, for a total not-to-exceed 
agreement amount of $4,300,000, with no change in contract duration, in order to continue providing 
administrative services and technical assistance for the Project Pull Internship Program; and 


WHEREAS, Amendment No. 4 is being requested to increase the agreement duration by six 
months, for a total agreement duration of five years and six months, with no change to the agreement 
amount, in order to continue providing administrative services and technical assistance for the Project 
Pull Internship Program through the Summer 2021 session, and staff plans to issue a Reqeust for 
Proposals in order to have a new agreement in place for the Summer 2022 session; and 


WHEREAS, Pursuant Chapter 14B of the San Francisco Administrative Code, the Local 
Business Enterprise (LBE) sub-consulting requirement has been waived for this agreement; and 


WHEREAS, Funds for this agreement are available from the SFPUC General Manager’s annual 
operating budget and from work orders from any City Departments participating in the program; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 4 to Agreement No. 
PRO.0029, Project Pull Internship Services, with The Japanese Community Youth Council, to continue 
providing administrative services and technical assistance for the Project Pull Internship Program 
through the Summer 2021 session; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to execute 


Amendment No. 4, increasing the contract duration by six months, for a total agreement duration of five 
years and six months, with no change to the agreement amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 27, 2021. 


Norn Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0065 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) desires the 
services of a lobbying firm to perform legislative representation and advocacy services before 
the State legislature in areas of interest to SFPUC that impact SFPUC’s utility operations; and 


WHEREAS, It is necessary to procure the services of a qualified lobbying firm to provide 
specialized state legislative lobbying and strategy to supplement SFPUC External Affairs staff; 
and 


WHEREAS, The estimated cost of services is $1,680,000; and 


WHEREAS, SFPUC advertised a Request for Proposals (RFP) for state lobbying services 
on January 22, 2021; and 


WHEREAS, Services are anticipated to begin in June 2021 and end in June 2026 and the 
duration of this agreement is five (5) years; and 


WHEREAS, Edelstein Gilbert Robson & Smith LLC (EGRS) was the sole respondent to 
the RFP, and SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that EGRS is a responsible and responsive respondent; and 


WHEREAS, The Contract Monitoring Division (CMD) subconsulting requirements, as 
set forth under Chapter 14B of the City and County of San Francisco Administrative Code, have 
been waived for this agreement; and 


WHEREAS, Failure to reach successful agreement on contract terms and conditions 
within 30 days of the date of the Commission award may result in re-advertising and re-selecting 
consultants at the discretion of the City; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two (2) weeks of the date of the Commission award; failure of 
the bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Funds for Agreement No. PRO.0178, State Legislation Representation and 
Advocacy Services will be available at the time of the award from the External Affairs Operating 
Budget; now, therefore, be it 
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RESOLVED, That this Commission hereby approves the selection of EGRS and awards 
External Affairs Operating Budget-funded Agreement No. PRO.0178, State Legislation 
Representation and Advocacy Services, to perform legislative representation and advocacy 
services before the state legislature in areas of interest to SFPUC and authorizes the General 
Manager to negotiate and execute a professional services agreement with EGRS for an amount 
not-to-exceed $1,680,000 and with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting April 27, 2021. 


Allon Mood, 


Secretary, Public Utilities Commission 
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Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, May 11, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 112 6326 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://Awww.sfwater.org/index.aspx?page=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: 78 = [34 / Ayuda gratuita con el idioma / 
BeciiiaTHad NOMOLMb MepeBosYHKoB / Tro giup Thong dich Mién phi / Assistance linguistique 
gratuite / EEO Se ie / TS 04 /71A /aruyoac amad v“va“w“lartues aaartaa & 
18 / Libreng tulong para sa wikang Tagalog siuad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sigov.ord/ethics. 





CEQA Appeal Rights under Chapter. 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ah 


Ax, 


fa 


Call to Order 
Roll Call 
Approval of the Minutes 


a) April 16, 2021 Special Meeting 
b) April 27, 2021 Regular Meeting 


. General Public Comment 


Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


. Communications (discussion only) 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Annual SuperGreen Multi-Year Service Agreement Customer Update 

f) Water System Improvement Program Status of Construction Change Orders 
g) Water Supply Conditions Update 


Report of the General Manager (discussion only) 

a) Power Enterprise Racial Equity Action Plan 

b) Quarterly Budget Status Report 

c) Water System Improvement Program Quarterly Report 

d) Water Enterprise Capital Improvement Program Quarterly Report 

) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


e 


New Commission Business (discussion only) 


CONSENT CALENDAR 


8. 


All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) | Accept work performed by Mountain Methods, Inc. for Contract No. HH-1001, 


910072 Moccasin Reservoir Perimeter Security Fence; approve Modification No. 6 (Final), 


decreasing the contract amount by $135,872, for a total contract amount of 
$1,626,886, with no change to the agreement duration of 272 consecutive 
calendar days (approximately nine months); and authorize final payment to the 
contractor. (How) 


910073 b) | Accept work performed by Western Water Constructors, Inc., for Contract No. 


710079 


210074 


210071 


e) 


9) 


WD-2621R, San Francisco Groundwater Supply Well Stations; approve 
Modification No. 11 (Final), increasing the contract duration by 425 consecutive 
calendar days (approximately one year and two months) with no change in 
contract amount, for a total contract duration of 2,208 consecutive calendar days 
(approximately six years) and a total contract amount of $16,450,107; and 
authorize final payment to the contractor. (How) 


Approve increase of $100,000 to the contract cost contingency, and increase of 
70 calendar days to the contract duration contingency, for Contract No. WD- 
2692, 16-Inch And 8-Inch Ductile Iron Water Main Installation, Sewer 
Replacement on Geary Boulevard From 32nd to 48th Avenues; and authorize the 
General Manager to approve future modifications to the contract for a total 
contract amount of up to $10,270,403 and a total contract duration of up to 889 
consecutive calendar days (approximately two years and four months). (How) 


Approve an increase of 173 calendar days (approximately six months) to the 
existing duration contingency for Contract No. WD-2819, As-Needed Water Main 
Replacement at Various Locations, No. 2; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 
1,377 consecutive calendar days (approximately three years nine months), with 
no change in the contract amount. (How) 


Accept work performed by Western Water Constructors, Inc. Contract No. WW- 
613, Southeast Water Pollution Control Plant (SEP) Building 521/522 and 
Disinfection Upgrades; approve Modification No. 13, increasing the contract 
amount by $82,175 for a total contract amount of $30,452,647, and increasing the 
contract duration by 122 consecutive calendar days for a total contract duration of 
1,608 consecutive calendar days (approximately four years and five months); and 
authorize final payment to the contractor. (How) 


Approve the plans and specifications, and award Contract No. WW-712, New 
Montgomery, Jessie, Minna, and Mission Streets Brick Sewer Rehabilitation, in 
the amount of $4,888,750, and with a duration of 390 consecutive calendar days 
(approximately one year and one month), to the responsible bidder submitting 
the lowest responsive bid, D’Arcy & Harty Construction, Inc., to rehabilitate 
existing large-diameter sewers and associated appurtenances on various streets 
in downtown San Francisco, including New Montgomery, Jessie, Minna, and 
Mission Streets. This action constitutes the Approval Action for the project for the 
purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (How) 


Accept work performed by Western Water Contractors Inc. Contract No. WW- 
651, Griffith Pump Station Improvements; approve Modification No. 14 (final) 
decreasing the contract amount by $55,571, for a total contract amount of 
$11,977,669, and increasing the contract duration by 59 consecutive calendar 
days, for a total contract duration of 1,200 consecutive calendar days 
(approximately three years and four months); and authorize final payment to the 
contractor. (How) 
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Discussion only of the status and options regarding the selection process for the 
SFPUC General Manager position, and possible direction by the Commission 
regarding that process. (Maxwell) 


Approve the form of, and authorize the General Manager to execute multiple 
documents constituting a credit facility agreement in the principal amount not-to- 
exceed $100 million with Sumitomo Mitsui Banking Corporation to replace an expiring 
agreement of the Water Interim Funding Program that provides interim funding for the 
Water Enterprise capital program, with an initial term of four years and an initial annual 
fee of $359,700, and a three-year option to extend the agreement for a total term of up 
to seven years and an annual fee not to exceed $800,000. (Sandler) 


Approve Project No. CUW2751801, Southern Skyline Blvd. Ridge Trail Extension 
(Project); adopt the required California Environmental Quality Act Findings, including a 
Statement of Overriding Considerations, and the Mitigation Monitoring and Reporting 
Program for the Project; authorize the General Manager to implement the Project in 
compliance with the Charter and applicable law; and authorize the General Manager to 
execute an agreement transferring to the City, at no cost, an easement through 
Skylawn Memorial Park currently held by the Bay Area Ridge Trail Council subject to 
Board of Supervisors approval of acceptance of the easement. This action constitutes 
the Approval Action for the project for the purposes of CEQA, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (How) 


Approve the plans and specifications, and award Contract No. DB-121R2, Moccasin 
Powerhouse Generator Rehabilitation, in the amount of $26,271,805, and with a 
duration of 1,093 consecutive calendar days (approximately three years), to GE 
Renewable US LLC to rehabilitate two vertical shaft synchronous hydro generators at 
the Moccasin Powerhouse, subject to Board of Supervisors approval of a negotiated 
comparative fault contractual indemnification provision in accordance with the 
requirements of Section 6.22(c) of the Administrative Code. (How) 


Approve the plans and specifications, and award Contract No. WD-2868R, San 
Francisco Local Water As-Needed Paving (FY 21-24), in the amount of $13,857,000, 
and with a duration of 1,095 consecutive calendar days (approximately three years) to 
the responsive bidder submitting the lowest responsive bid, A. Ruiz Construction Co. & 
Assoc., Inc. (How) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


16. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2) (discussion only) (Gessner) 


Anticipated Litigation as Defendant 


17. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session. 
18. Announcement following Closed Session. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


. Roll Call 


Present: Maxwell, Moran, Paulson, and Harrington 


Approval of the Minutes 
a) April 16,2021 Special Meeting 
b) April 27, 2021 Reqular Meeting 


Public Comment 
e David Pilpel proposed non-substantive corrections to the minutes of April 16, 2021 
and April 27, 2021. 


On motion to approve the minutes of the April 16, 2021 Special Meeting, as drafted: 
Ayes: Maxwell, Moran, Paulson, and Harrington 


On motion to approve the minutes of the April 27, 2021 Regular Meeting, as drafted: 
Ayes: Maxwell, Moran, Paulson, and Harrington 


Vice President (VP) Moran suggested that members of the public contact the 
Commission Secretary with recommended changes to the draft minutes prior to making 
public comment. 


. General Public Comment 


e Anonymous caller discussed a Sunshine request that he submitted, with copy 
to the Commission, regarding expenditures made by the SFPUC to Young 
Community Developers for costs associated with an event which included the 
honoring of Harlan Kelly. 

e Ali Altaha asked that copies of communications be included with the 
Correspondence Log. 

e Eileen Boken discussed an article regarding the UC Aqua Solar Grid and 
noted that an additional article link was provided to the Commission. She 
discussed AB758 which would allow public utilities to use rate reduction bonds 
not just for water and wastewater, but also for power generation, transmission 
and distribution. She urged that staff provide a presentation. 

e Peter Drekmeier, Tuolumne River Trust, discussed a letter that was sent to the 
Commission from 22 NGO’s with several requests, one which would direct 
Staff to add an appendix in the Urban Water Management Plan (UWMP) that 
analyzes a seven and one-half-year design drought. He discussed a meeting 
he attended at Menlo Park and stated that their consultant indicated several 
BAWSCA agencies requested that the SFPUC use demand projections rather 
than contractual obligations to assess the impact on water supply. He 
discussed current Aarne projections in the UWMP. 

e 











discussed the disparity to water access for unhoused San Franciscans, and 
indicated that 75% of unhoused San Franciscans surveyed lack access to 
minimum daily water needs. He asked that the SFPUC use discretionary funds 
to provide three additional permanent water sources in the Tenderloin and that 
the item be agenized at the next meeting. 

e fan James, Human Rights Workgroup, Coalition on Homelessness, asked that 
SFPUC discretionary funds be used to add three additional permanent water 
sources for unhoused San Franciscans in the Tenderloin and asked that the 
item be agenized at the next meeting. 

e Carolos Wadkins, Coalition on Homelessness, expressed the need for three 
additional permanent water sources for unhoused San Franciscans in the 
Tenderloin and asked that SFPUC discretionary funds be used. He asked that 
the item be agenized at the next meeting. 

e (Inaudible), Human Rights Workgroup, Coalition on Homelessness, indicated 
that 75% of unhoused San Franciscans surveyed lack access to minimum 
daily water needs. She asked that the SFPUC use discretionary funds to install 
three permanent water sources in the Tenderloin and that this item be 
agenized at the next meeting. 

e David Pilpel informed the Commission of the upcoming deadline to file a 
CEQA appeal on the Vicente/Wawona project and indicated that he is still 
considering filing an appeal. 


5. Communications 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) 2009 Water Supply Agreement Update 
e) Annual SuperGreen Multi-Year Service Agreement Customer Update 
f) Water System Improvement Program Status of Construction Change Orders 
g) Water Supply Conditions Update 


Public Comment 

e David Pilpel spoke to item 5a — Advance Calendar — and suggested that the 
UWMP adoption and any legal deadlines be added; and item 5c — 
Correspondence Log — and asked that communications be included with the log. 

e Peter Drekmeier, Tuolumne River Trust, spoke to 5c — Correspondence Log, 
asked that communications be included with the log; Governor’s Drought 
Declaration expansion; and UWMP Appendix E. 

e Ali Altaha spoke to item 5c — Correspondence Log — and requested that 
communications be included with the log. 


6. Report of the General Manager 
a) Power Enterprise Racial Equity Action Plan (REAP) 


Barbara Hale, Assistant General Manager (AGM) Power, introduced the item and 
discussed the importance of the Plan. Catherine Spaulding, Deputy Manager, 
Power Racial Equity Lead introduced staff who presented the following (1) Staff 
Engagement: lunch and learn, workgroup meeting, engagement and feedback 
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survey, subcommittees, focus groups, Office of Racial Equity Priorities Survey 
(Ashlye Wright); (2) Power Racial Equity Workgroup Structure: External Equity 
Subcommittee, BIPOC Advisory Committee, Racial Equity Action Plan 
Subcommittee, Learning Subcommittee, and PUC-wide Committees (Sandy 
Carter); and (3) Near Term Deliverables: Completed (affinity group, and 
anonymous comments), Six months (recruitment opportunity for diversity, 
resources for staff around accommodation, and experience and education 
qualifications) and 12-18 months (employee lifecycle, industry-relevant leadership 
training, and community activities and engagement baseline assessment) 
(Jonathan Pettey). 


Commissioner Ajami joined the meeting at 2:18 PM. 


Public Comment 
e Ali Altaha questioned if there is racial reform at the SFPUC and stated that 
discrimination exists. 


b) Quarterly Budget Status Report 
Laura Busch, Budget Director, provided the update beginning with a third quarter 


report summary, indicating (1) Weakened operating results are projected across 
all enterprises and CleanPowerSF due to delayed economic recovery, (2) 
Negative operating results projected for Water, Wastewater and CleanPowerSF, 
(3) Interest income down due to lower interest rates; Water debt refinancing 
providing debt service savings, (4) December 2020 salary increases reflected in 
salary projections; salary savings used to fund, (5) One-time project closeouts 
replenish fund balance, and (6) Year-end financial results projected to exceed or 
meet reserve and coverage policy targets. 


Director Busch noted project closeouts helped last year’s budget refinancing 
effort. One-time capital project reductions in Water, Wastewater, and Hetch 
Hetchy Water and Power assisted with FY 2019-20 budget rebalancing efforts 
last spring. These cuts were de-appropriated in the current year - $44.5M capital 
project cuts, mostly Power and $2.6M programmatic project cuts. 


She discussed FY2020-21 budgetary variances, net operating results (uses and 
sources) for Water (-$1.5M); Wastewater (-$15.3M); Power (+$7.7M) and 
CleanPowerSF (-$12.0M). 


She concluded with a review of key financial ratios (fund balance reserve and 
debt service coverage reserve) for Water, Wastewater, and Hetchy, an noted 
CleanPowerSF reserve is on target to be met and stated that more information 
will be provided about this a the next Commission meeting along with a 
CleanPowerSF rates item. 


No public comment. 


c) Water System Improvement Program (WSIP) Quarterly Report 








Katie Miller, Director, Capital Programs, stated that as of March 2021, the WSIP 
is 99% complete with $3,685M expended and $119M remaining and that 44 
projects have been completed. She reviewed the Regional WSIP cost summary, 
noting a cost variance of -$2.8M. She reviewed the WSIP Regional program 
schedule summary for active projects, noting those that are on schedule, exceed 
two-to-six months, or exceed greater than six months. 


Director Miller briefly reviewed the status of the following projects: Alameda 
Creek Recapture Project, Regional Groundwater Storage and Recovery, Fish 
Passage Facilities at Alameda Creek Diversion Dam, Sunol Valley Regional 
Closeout Project, Peninsula Region Closeout Project, San Joaquin Region 
Closeout Project, and Bay Division Region Closeout Project. 


In response to a question from President Maxwell, Director Miller indicated that a 
response to her request for an update on corrosion issues is being prepared that 
will summarize actions that being taken and work that is happening. 


Commissioner Paulson thanked Director Miller for the presentation and for the 
work on the WSIP. In response to his request, she indicated she would forward a 
copy of the local WSIP presentation. She responded to his question regarding 
plans for a celebration upon completion of the regional WSIP projects. 


No public comment. 


d) Water Enterprise Capital Improvement Program (WECIP) Quarterly Report 
Director Miler presented the WECIP quarterly report and stated that as of March 


2021, the WECIP is 23% complete with $680M expended and $1,994M 
remaining, and she reviewed project count by phase. She reviewed the WECIP 
Program cost summary and WECIP program schedule summary for active 
projects, noting all are currently on schedule. 


Director Miller reviewed the total current approved budget for active WECIP 
Regional Projects by phase and briefly discussed the status of the following 
Regional Projects: Sunol Valley Water Treatment Plant Ozone, Harry Tracy 
Water Treatment Plant Capital Improvements, San Andreas Pipeline No. 2 
Lockbar Replacement, Southern Skyline Boulevard Ridge Trail Extension, 
Millbrae Yard Laboratory and Shop Improvements, Sunol Long-Term 
Improvements. 


Director Miller continued with a review of the total current approved budget for 
active Local WECIP Projects in each phase and briefly discussed the status of 
the following Local Projects: Local Water Conveyance/Distribution System — 
Water Main Replacement, San Francisco Recycled Water, College Hill Reservoir 
Outlet, and New CDD Headquarters. 


Public Comment 
e Ali Altaha stated contracting does not exist within the projects. He discussed the 
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Contractor Open House and stated there is no notice given as to the work 
coming out of the SFPUC. He discussed subs who are getting work and stated 
there is no diversity in contracting. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


Michael Carlin, Acting General Manager, discussed a meeting that took place 
between the leadership of the Modesto Irrigation District (MID), Turlock Irrigation 
District (TID), President Maxwell, VP Moran, and staff regarding the Tuolumne 
River Voluntary Agreement and how to move forward with Early Implementation. 
He stated nothing was decided but that it was an opening for further discussions. 


VP Moran stated there was follow-up discussion at the San Joaquin Tributary 
Authority meeting to consider a strategic planning processes to look at various 
opportunities. 


Acting GM Carlin responded to a question from Commissioner Ajami as to next 
steps. Brief discussion ensued. Acting GM Carlin responded to a follow-up 
question from Commissioner Ajami as to whether there are any voluntary 
agreements in the state that are working and can be used as a model. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated he reviewed the Agricultural 
Water Management Plans for MID and TID and stated MID is charging farmers 
$23 per acre foot of water and TID is charging farmers $17 per acre foot. He 
discussed an op-ed published in the Modesto Bee by a Tuolumne River Trust 
intern pointing out the undercharging of agricultural water customers. He noted 
MID provided an op-ed in response. 


7. New Commission Business 
None. 


The Commission Secretary stated that she was contacted by Mr. Ali Altaha ahead of the 
meeting and that he requested Consent items 8a, b, e, and f be removed from the 
Consent Calendar for discussion. 


8. Consent Calendar 


a) Accept work performed by Mountain Methods, Inc. for Contract No. HH-1001, 
Moccasin Reservoir Perimeter Security Fence; approve Modification No. 6 (Final), 
decreasing the contract amount by $135,872, for a total contract amount of 
$1,626,886, with no change to the agreement duration of 272 consecutive 


calendar days; and authorize final payment to the contractor. (Resolution 21- 
0072) 


b) Accept work performed by Western Water Constructors, Inc., for Contract No. 
WD-2621R, San Francisco Groundwater Supply Well Stations; approve 
Modification No. 11 (Final), increasing the contract duration by 425 consecutive 





calendar days with no change in contract amount, for a total contract duration of 
2,208 consecutive calendar days and a total contract amount of $16,450,107; and 
authorize final payment to the contractor. (Resolution 21-0073) 


c) Approve increase of $100,000 to the contract cost contingency, and increase of 
70 calendar days to the contract_duration contingency, for Contract No. WD- 
2692, 16-Inch And 8-Inch Ductile Iron Water Main Installation, Sewer 
Replacement on Geary Boulevard From 32nd to 48th Avenues; and authorize the 
General Manager to approve future modifications to the contract for a total 
contract amount of up to $10,270,403 and a total contract duration of up to 889 
consecutive calendar days. (Resolution 21-0069) 





d) Approve an increase of 173 calendar days to the existing duration contingency for 
Contract No. WD-2819, As-Needed Water Main Replacement at Various 
Locations, No. 2; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 1,377 


consecutive calendar days, with no change in the contract amount. (Resolution 
21-0070) 


e) Accept work performed by Western Water Constructors, Inc. Contract No. WW- 
613, Southeast Water Pollution Control Plant (SEP) Building 521/522 and 
Disinfection Upgrades; approve Modification No. 13, increasing the contract 
amount by $82,175 for a total contract amount of $30,452,647, and increasing the 
contract duration by 122 consecutive calendar days for a total contract duration of 


1,608 consecutive calendar days; and authorize final payment to the contractor. 
(Resolution 21-0074) 


f) Approve the plans and specifications, and award Contract No. WW-712, New 
Montgomery, Jessie, Minna, and Mission Streets Brick Sewer Rehabilitation, in 
the amount of $4,888,750, and with a duration of 390 consecutive calendar days, 
to the responsible bidder submitting the lowest responsive bid, D’Arcy & Harty 
Construction, Inc., to rehabilitate existing large-diameter sewers and associated 
appurtenances on various streets in downtown San Francisco, including New 
Montgomery, Jessie, Minna, and Mission Streets. This action constitutes the 
Approval Action for the project for the purposes of CEQA, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (Resolution 21-0075) 


g) Accept work performed by Western Water Contractors Inc. Contract No. WW- 
651, Griffith Pump Station Improvements; approve Modification No. 14 (final 
decreasing the contract amount by $55,571, for a total contract amount of 
$11,977,669, and increasing the contract duration by 59 consecutive calendar 
days, for a total contract duration of 1,200 consecutive calendar days; and 
authorize final payment to the contractor. (Resolution 21-0071) 


Public Comment 8c, 8d, and 8g 
None. 
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On motion to approve Consent Calendar items 8c, 8d, and 8g 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 8a 

e Ali Altaha discussed discrepancies as to how CMD deals with contracts, who 
was LBE certified at the time of bid, and who was micro-certified. He stated 
there is discrimination against Arab Americans. 


Kathy How, Assistant General Manager (AGM), Infrastructure, discussed CMD 
goals which were set and met at 9%. 


On motion to approve Consent Calendar items 8a: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 8b 

e Ali Altaha stated that CMD engaged in good-faith efforts only after the contract 
has been executed. He stated that you must be certified at the time of bid not 
NTP. He stated there is discrimination against Iranian Americans. He discussed 
discrepancies. 


On motion to approve Consent Calendar item 8b 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 8e 

e Ali Altaha discussed the CMD memo and discrepancies and indicated that the 
requirement was not met and that companies were added to increase LBE 
participation. 


On motion to approve Consent Calendar item 8e 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Commissioner Harrington requested that callers not address comments to or 
disparage staff. 


Public Comment 8f 

e David Pilpel noted the award was under the engineer's estimate. He expressed 
support for the project and stated he has no CEQA issues with this project. He 
asked that discussion on failures or maintenance costs be included in the future 
and where there is a bid protest, all correspondence be included. He requested 
the staff presentations be posted. 

e Ali Altaha discussed the CMD Memo and the 6% LBE subcontractor 
requirement. He discussed a March 2021 notice of non-responsiveness due to 
the contractor not meeting 6%. 


On motion to approve Consent Calendar item 8f 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 
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9. Discussion only of the status and options regarding the selection process for the 
SFPUC General Manager (GM) position, and possible direction by the Commission 
regarding that process. 

President Maxwell stated that she is proud to be part of the leadership at the SFPUC. 
She noted that leadership starts at the top with the Mayor, but that it is throughout. She 
indicated the SFPUC is a premier utility recognized around the country. She stated the 
WSIP, SSIP and other SFPUC programs demonstrate leadership. She stated the 
SFPUC has a high AA bond rating, that the SFPUC has good fiscal responsibility, and 
has good people who do good and important work and that is leadership. She 
indicated that the SFPUC serves 2.7 million customers every day and that is 
leadership. She recognized the leadership of the City Attorneys who assist the 
SFPUC. She thanked everyone for their leadership. 


President Maxwell provided an update as to the status of the GM recruitment process. 
She stated that Harlan Kelly resigned in November and at that time the Mayor 
appointed Michael Carlin as Acting GM. She said that the City’s Department of Human 
Resources (DHR) began working with the Commission on the GM recruitment process 
so there was no conflict of interest for any internal candidates. At the January 26, 2021 
Commission meeting, Kate Howard, DHR, presented the Commission with an eight- 
point recruiting process and with the names of the four highest-scoring respondents 
from their pre-qualified pool. At the February 23, 2021 Commission Meeting, the 
Commission selected the Hawkins firm, noting recruitments they have conducted for 
City department and for others in the utility industry. She stated Hawkins has a good 
“ear on the ground” as to what is happening in the industry, knowledge of potential 
candidates, and a robust stakeholder outreach and interview program. She indicated 
that Hawkins had begun interviews with stakeholders and Commissioners and were 
preparing to interview the Mayor and others. She stated that in late April, the Mayor 
announced that she was nominating City Attorney Mr. Dennis Herrera as the GM. 


President Maxwell introduced Rob Coelho, Assistant County Counsel, Office of the 
County Counsel, County of Santa Clara, who will be assisting the Commission with the 
legal framework and options regarding the General Manager recruitment. 


Mr. Coelho introduced himself and noted that he is advising the Commission only on 
issues surrounding the selecting and contracting of the new GM to avoid any image of 
impropriety, given that Mr. Herrera is the appointee. He stated that the San Francisco 
City Attorney’s office has recused themselves from this process but will continue to 
advise the SFPUC on all other matters. He stated he is available to assist with any 
matters or questions related to the search. 


Mr. Coelho stated that consistent with the Charter and rules related to selection 
process the role of the Commission is to nominate candidate(s) and forward those 
names to the Mayor, who can then make an appointment from that list. He recognized 
that the selection process had begun and stated that the Commission can continue 
with the same process, alter the process, or start a new process. He indicated it is up 
to the Commission to determine the position qualifications and the candidate list 
presented to the Mayor, which may include Mr. Herrera. Mr. Coelho stated that this 
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meeting is for a discussion of the process and next step. 


Commissioner Paulson noted his commitment to the process and that the Mayor's 
nomination of Mr. Herrera changed the playing field. He provided an example of a 
qualified candidate who may have been interested in the position but was then 
deterred from applying. He stated the process has been expedited, that the position 
needs to be filled, and that guidelines for the process need to be established. 


Commissioner Harrington stated his thoughts are similar to those made by 
Commissioner Paulson and that it would be difficult to attract qualified individuals when 
there has been a public statement about a preferred candidate. He expressed concern 
with going through a process that won't result in top candidates applying. 


In response to a question from Commissioner Ajami as to whether the process with 
Hawkins will proceed or go in a different direction, Mr. Coelho stated that there is a 
political reality and that the Commission wants to make the best decision for the 
organization, given the information they can obtain. He stated that the Commission 
controls the process. He stated the determination of the position qualifications, what 
and how many candidates to put forward, outreach efforts, timeline, and focus of 
interviews is the Commission’s decision. He stated once the Mayor receives names of 
the candidate(s) it is her decision to select from the list, that the Commission does not 
have the authority to appoint, and that the Mayor cannot appoint someone who is not 
on the Commission's list. He stated the Commission’s current decision needs to be 
what process will be taken. He stated the Commission has a lot of authority as to the 
process, qualifications, who to interview, and ultimately who to put forward. He 
reiterated the Mayors responsibility is to select from the list the Commission puts forth, 
noting she may choose not to select anyone from that list and ask the Commission to 
begin the process again. 


Commissioner Paulson emphasized the need for transparency in the process. 


VP Moran concurred with Comments made by the Commissioners. He stated the 
Mayor’s indication of a preferred candidate can have a depressing aspect on possible 
candidates. He noted that as part of the process it is necessary to assess where the 
SFPUC is as an organization, identify challenges, obtain stakeholder input, and to take 
advantage of the opportunity for a leadership change and set the leadership direction 
in a way that meets the needs of the organization and constituents. He stated it is 
important and valuable to go through the process and stated he would like to continue 
with the process. He indicated the process needs to be efficient and to set the stage 
for the next GM to have a clear sense of challenges and expectations, and to use the 
process to measure where the SFPUC is and where it is headed. 


President Maxwell concurred with VP Moran and stated that outreach needs to 
continue and that it is important for people to feel they are part of the process. She 
stated that key stakeholders need to be identified and interviewed by Hawkins. She 
stated the process could be abbreviated but that it needs to take place. 











Commissioner Ajami noted that the pandemic provides an opportunity for the process 
to be conducted in a less invasive way timewise, as people do not need in-person 
interviews. She agreed that the process can help to re-evaluate what is needed and 
that regardless of the outcome, what is discovered can help determine best-practices 
and set expectations. 


President Maxwell stated that from what she has heard from the Commission there is 
agreement that some form of the process should continue and include stakeholders. 


Commissioner Harrington asked if there was a suggestion that, as part of the this 
process, there was an expectation of doing a whole review of our strategic plan or just 
a discussion with stakeholders to identify what the ideal candidate might look like so 
we could evaluate any candidate against those criteria. 


VP Moran stated that a strategic direction has been set and may be modified, but not 
at this time. He stated that within the strategic plan there may be parts that need 
greater emphasis than previously thought, or that the execution of the plan needs to be 
done in a different way. He used the NGO’s comments as to their desired 
qualifications and approach of the next GM and indicated that can be within the scope 
of what will be done during the selection process. 


President Maxwell stated that a process of stakeholder comments and interviews 
would take place and that Hawkins would be given a timeframe and a list of those to 
interview. She stated that in addition, a survey should be sent to employees to allow 
them to participate and offer their thoughts on the search. She discussed possible next 
steps and stated that she would ask Hawkins to return to the Commission. 


Mr. Coelho stated President Maxwell’s recommendation is consistent with the 
Commission’s authority and discretion to agendize the GM search. He stated that a 
Closed Session item would be agenized to develop interview questions or to interview 
candidates. 


President Maxwell stated the item would be agendize at the meeting of May 25, 2021. 


Commissioner Harrington indicated the Hawkins group already had a tentative list of 
stakeholders and suggested that President Maxwell could use that as a start. 


Public Comment 

e Francisco DaCosta stated that a needs assessment needs to be conducted. He 
indicated a conflict of interest with an appointment of Mr. Herrera and asked that the 
Commission do the right thing. 

e Peter Drekmeier, Tuolumne River Trust, noted that in December 2018 under the 
leadership of Felicia Marcus, the State Water Board adopted amendments after 
years of public comment. He stated that Governor Newsom did not reappoint her 
and that it sent a chill through the State Water Board and that the Bay Delta Plan 
has been on hold. He noted that is unclear as to the role of the Commission given 

that they are appointed and not el 


ected. He asked that they provide good leadership. 
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e David Pilpel express concern about Mr. Herrera’s nomination. He expressed 
opposition to a national search and indicated that Acting GM Carlin would do a good 
Job as GM. He acknowledged optics around contracting but indicated his preference 
for a utility manager at the SFPUC. He indicated that there are members of the 
public who can be considered as “stakeholders” and could also be interviewed. He 
asked how much ratepayer money has been spent on the selection process so far. 

e Ali Altaha stated that desperate times need desperate measures and that it is a 
game. He indicated that the City Attorney does not have an official email address. 
He discussed a $19M sewer lateral project. He stated the SFPUC needs to clean-up 
it’s act. 


10. Approve the form of, and authorize the General Manager to execute multiple 
documents constituting a credit facility agreement in the principal amount not-to- 
exceed $100 million with Sumitomo Mitsui Banking Corporation to replace an expiring 
agreement of the Water Interim Funding Program that provides interim funding for the 
Water Enterprise capital program, with an initial term of four years and an initial annual 
fee of $359,700, and a three-year option to extend the agreement for a total term of u 
to seven years and an annual fee not to exceed $800,000. (Resolution 21-0076) 

Rich Morales, Debt Manager, began with a background of the Water Enterprise Interim 
Funding Program, noting it is a low-cost interim funding Capital Program with a 1% 
borrowing rate. 500M is authorized - three series (400M) for Commercial Paper and 
one series ($100M) for revolving credit line, and that $100M Series A-1/A-1-T Bank of 
America facility is expiring on May 19, 2021. He indicated the action requested of the 
Commission is to approve the new facility which will replace the expiring facility and 
that the transaction is included in the 2020-21 Capital Financial Plan. 


Mr. Morales stated there was a competitive RFP procurement sent to 12 banks with six 
responses. He stated staff recommends $100M Sumitomo Mitsui Bank (SMBC), 
indicating a $54,500 annual savings to ratepayers with $218,000 over the term. He 
indicated that SMBC also provides $200M LOC for Series A-2/A-2-T and that bank 
concentration is no anticipated to be an issue. 


Mr. Morales requested that the Commission approve Forms of Agreements with SMBC 
as follows: Bank Reimbursement Agreement, Bank Fee Agreement, First Amendment 
to Issuing and Paying Agreement, and Offering Memorandum. 


Commissioner Paulson expressed his uncomfort with banks raising rates during 
difficult times such as during a pandemic and that it helps drive inequity. 


Commissioner Harrington expressed concern with $300M of the $500M being with a 
single Bank (Sumitomo) and asked if there is a limit with one bank. Mr. Morales 
indicated there is no legal limit and stated that he would not have concatenation with 
one bank. Commissioner Harrington asked Mr. Morales to think of how to structure for 
next year so there is a diversity of the bidding pool. 


Public Comment 
e Eileen Boken stated she concurs with Mr. Brian Browne’s email that the item be 








tabled as the data is incomplete. 


On motion to approve Item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


11. Approve Project No. CUW2751801, Southern Skyline Blvd. Ridge Trail Extension 
(Project); adopt the required California Environmental Quality Act Findings, including a 
Statement of Overriding Considerations, and the Mitigation Monitoring and Reporting 
Program for the Project; authorize the General Manager to implement the Project in 
compliance with the Charter and applicable law; and authorize the General Manager to 
execute an agreement transferring to the City, at no cost, an easement through 
Skylawn Memorial Park currently held by the Bay Area Ridge Trail Council subject to 
Board of Supervisors approval of acceptance of the easement. This action constitutes 
the Approval Action for the project for the purposes of CEQA, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (Resolution 21-0077) 

Mary Tienken, Project Manager, began her presentation with a review of the SFPUC 
Peninsula Watershed Trails, and the proposed project trails. She stated the proposed 
project: North of Route 92: new half mile universal access loop trail, with a 50-car 
parking lot, one restroom, transfer of public trail easement through Skylawn Cemetery. 
Operation is supervised (docent) access; South of Route 92: new six-mile trail, 20-car 
parking lot, two restrooms. Operation is unsupervised with restricted access (permit) 
along fenced southern Skyline Ridge Trail. 


Commissioner Harrington indicated he is a member of the Bay Area Ridge Trail and 
that the extension is welcomed. He stated the SFPUC has tried to never do a finding of 
overriding concern and to not mitigate any impacts. He noted there are specific issues 
with crossing Route 92 and asked what can and can’t be done. Scott MacPherson, 
Bureau of Environmental Management, discussed the reasons for requesting to 
override the mitigation and noted they are included in the findings document. 


Tim Ramirez, Manager, Natural Resources and Lands Management, responded to a 
question from Commissioner Ajami as to the reason for the location of the parking lot 
and stated they want to build as much of the trail as possible at this time and leave 
options open. He stated there is more than a six-mile gap in the trail in San Mateo 
county and that it doesn’t go up to the road. She noted the importance of cross-sector 
opportunities for project funding. 


Public Comment 

e Liz Westbrook, Bay Area Ridge Trail Council, expressed support and noted their 
work on the project. She stated there is a need for broader public access to 
Peninsula trails. She requested Commission approval. 

e David Pilpel indicated he has no CEQA issues with this project. He noted the need 
to balance trail access with watershed protection. He expressed support for the 
project. He asked that staff work with Caltrans and San Mateo County regarding the 
crossing of Route 92. He suggested that due to his work, former Supervisor John 
Avalos should be invited to any trail opening events. 

e Matthew Blain, San Francisco Urban Riders, expressed support for the project 
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noting the importance of the project. He requested that additional operational access 
points be allowed and stated that the permit process being proposed is reasonable. 


On motion to approve Item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


12. Approve the plans and specifications, and award Contract No. DB-121R2, Moccasin 
Powerhouse Generator Rehabilitation, in the amount of $26,271,805, and with a 
duration of 1,093 consecutive calendar days, to GE Renewable US LLC to rehabilitate 
two vertical shaft synchronous hydro generators at the Moccasin Powerhouse, subject 
to Board of Supervisors approval of a negotiated comparative fault contractual 


indemnification provision in accordance with the requirements of Section 6.22(c) of the 
Administrative Code. (Resolution 21-0078) 


Greg Lyman, Construction Contract Manager, introduced the item noting it is subject to 
Board of Supervisors’ approval, subject to Section 6.22(c) of the Administrative Code. 
Mr. Lyman reviewed elements of the project and requested approval. 


Mr. Lyman responded to a question from Commissioner Paulson as to what 
ordinances will need to be waived. He responded to a question from Commissioner 
Ajami as to whether the contractors provide post-installation guarantees/warranty and 
who maintains the system. Brief discussion ensued. 


Public Comment 

e Ali Altaha discussed CMD Form 2A and indicated there are no LBE firms listed. He 
discussed a meeting he had with Mr. Lyman, CMD, and Harlan Kelly on June 29, 
2018 to itinerate payments for LBEs. 

e David Pilpel spoke to President Maxwell’s background as an electrician. He stated 
that he sees the risk trade-offs of a 12B versus 12X waiver issue and critical 
schedule coordination issues. He expressed support for the item and noted it is 
under the engineer's estimate. 


On motion to approve Item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


13. Approve the plans and specifications, and award Contract No. WD-2868R, San 
Francisco Local Water As-Needed Paving (FY 21-24), in the amount of $13,857,000 
and with a duration of 1,095 consecutive calendar days to the responsive bidder 


submitting the lowest responsive bid, A. Ruiz Construction Co. & Assoc.., Inc. 
(Resolution 21-0079) 


Ryan Freeborn, Project Manager, introduced the item noting the current multi-year as- 
needed paving contract is nearing completion and the new contract is needed for a 
new three-year as needed paving contract. He discussed scope of work that can be 
performed under the contract and requested Commission approval. 


Mr. Freeborn responded to a question from Commissioner Ajami as to whether all of 
the funds in the current contract have been expended. He responded to an additional 
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work that may be happening at the same time. Acting GM Carlin noted that such work 
is coordinated city-wide. Commissioner Paulson discussed the existence of such 
coordination but noted that it can be complicated. 


Public Comment 

e Ali Altaha discussed the 5% LBE contracting requirement. He stated asphalt 
contracts have been a problem for years and are a platform for discrimination. 

e David Pilpel stated the coordination work Acting GM Carlin spoke of is conducted by 
the “Committee for Utility Liaison on Construction and Other Projects”. He noted the 
award is under the engineer’s estimate. He asked for clarification as to the elements 
of the payment components. 


Mr. Freeborn responded to Mr. Pilpel’s question stating that specific bid items can be 
found in the contract for different work and that individual task orders are issued. 


On motion to approve Item 13: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public comment on matters to be addressed during Closed Session 
None. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On motion to assert the attorney-client privilege: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 5:38 PM. 


Present in Closed Session: Commissioners Maxwell, Moran, Paulson, Harrington and 
Ajami (items 16 & 17); Michael Carlin, Acting GM, Eric Sandler, CFO, Francesca 
Gessner, Deputy City Attorney, Tyrone Jue, Chief of Staff, Donna Hood, Commission 
Secretary, Lee Sayao, SFPUC IT (items 16 & 17); Greg Norby, AGM Wastewater, John 
Roddy, Deputy City Attorney, Estie Kus, Deputy City Attorney (item 16); Barbara Hale, 
AGM Power, Theresa Mueller, Deputy City Attorney, Pam Husing, SFPUC staff, Laura 
Busch, SFPUC staff (item 17). 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 


Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2) 
Anticipated Litigation as Defendant 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 


Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Requlatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Requlatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Requlatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Requlatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017: Federal Energy Requlatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Requlatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015: California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 








The Commission exited Closed Session at 5:37PM. 


18. Announcement following Closed Session. 
President Maxwell announced that no action was taken during Closed Session. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


President Maxwell adjourned the meeting at 6:57 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0069 


WHEREAS, On May 22, 2018, by Resolution No. 18-0086, this Commission approved the 
award of Water Enterprise, Local Conveyance/Distribution System Program, Wastewater 
Enterprise, Renewal and Replacement Program, and San Francisco Public Works Street 
Resurfacing Program-funded funded Contract No. WD-2692, 16-Inch And 8-Inch Ductile Iron 
Water Main Installation, Sewer Replacement on Geary Boulevard From 32nd to 48th Avenues to 
M Squared Construction Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was August 27, 2018; and 


WHEREAS, The original contract amount was for $9,245,821 and the original contract 
duration was 745 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires approval 
by this Commission for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification Nos. 1 through 3 cumulatively increased the contract value by 
$825,724 for a total contract value of $10,071,545 amount and increased the contract duration by 
60 consecutive calendar days for a total contract duration of 805 consecutive calendar days; and 


WHEREAS, An increase of $100,000 to the contract cost contingency and an increase of 
70 calendar days to the contract duration contingency are being requested due to unforeseen sewer 
replacement work following televised inspection within the work limits, additional paving 
restoration, and additional Emergency Firefighting Water System (EF WS) valve replacement; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to a LBE 
participation of 20.89% with its bid submittal; and 


WHEREAS, Funds are available from Project No. WD-2692, 16-Inch And 8-Inch Ductile 
Iron Water Main Installation, Sewer Replacement on Geary Boulevard From 32nd to 48th 
Avenues; and 


WHEREAS, On July 10, 2017, under Planning Case No. 2017-008435ENV, the Planning 
Department determined that the water portion of this contract is categorically exempt from the 
California Environmental Quality Act (CEQA) under CEQA Guidelines Section 15302, Class 2 
(Replacement or Reconstruction), and on January 3, 2018 the Planning Department determined 
that the sewer portion of this contract is statutorily exempt under CEQA Guidelines section 
15282(k); now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $100,000 to the 
existing contract cost contingency and an increase of 70 calendar days to the duration contingency 
for Water Enterprise, Local Conveyance/Distribution System Program, Wastewater Enterprise, 
Renewal and Replacement Program, and San Francisco Public Works Street Resurfacing Program- 
funded Contract No. WD-2692, 16-Inch And 8-Inch Ductile Iron Water Main Installation, Sewer 
Replacement on Geary Boulevard From 32nd to 48th Avenues, for a total contract cost 
contingency amount of up to $1,024,582 and total duration contingency of 144 days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $10,270,403, and a total contract duration of 
up to 889 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021 


plloran Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0070 


WHEREAS, On November 14, 2017, per Resolution No. 17-0233, this Commission 
approved the award of Water Enterprise Local Conveyance/Distribution System Program-funded 
Contract No. WD-2819, As-Needed Water Main Replacement at Various Locations — No. 2 to 
M. Hernandez Construction Inc. (dba Hernandez Engineering); and 


WHEREAS, The construction contract Notice-to-Proceed date was March 26, 2018; and 


WHEREAS, The original contract amount was for $10,799,843 and the original contract 
duration was 1,095 consecutive calendar days; and 


WHEREAS, Sections 6.22(h) of the San Francisco Administrative Code requires that any 
cumulative increase in contract amount or duration in excess of 10% of the original contract 
amount or duration be approved by this Commission; and 


WHEREAS, Modification No. 1 increased the contract duration by 109 consecutive 
calendar days (within the 10% contingency) to continue ongoing as-needed water main 
replacement work, for a total contract duration of 1,204 consecutive calendar days, with no 
change to the contract amount; and 


WHEREAS, An increase of 173 calendar days to the contract duration contingency is 
being requested to allow continued work by the contractor while a new as-needed contract goes 
through the solicitation and approval process; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation requirement of 12% for this contract, and the contractor 
committed to an LBE subcontracting participation of 17.58% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CUW280PRA9, As-Needed Water 
Main Replacement at Various Locations — No. 2; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 173 calendar days to 
the existing contract duration contingency for Water Enterprise Local Conveyance/Distribution 
System Program-funded Contract No. WD-2819, As-Needed Water Main Replacement At 
Various Locations — No. 2 , for a total duration contingency of 282 consecutive calendar days; 
and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 1,377 consecutive calendar days, with no 
change in the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of May 11, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0071 


WHEREAS, On July 11, 2017, per Resolution No. 17-0152, this Commission approved 
the award of Sewer System Improvement Program (SSIP)-funded Contract No. WW-651, Griffith 
Pump Station Improvements, to Western Water Contractors Inc.; and 


WHEREAS, The construction contract Notice-To-Proceed date was set for October 16, 
2017; and 


WHEREAS, The original contract amount was for $10,941,000 and the original contract 
duration was 600 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification Nos. | to 3 increased the contract amount by $398,228 to 
furnish and install five new wet-weather pumps, dispose of the five existing pumps, adjustments 
to light fixtures, sump pump area, check valves, relocation of electrical components, and additional 
work related to the sluice gates, fire alarm, switchgear and emergency fuel tank for a total contract 
amount of $11,339,228, with no change to the contract duration; and 


WHEREAS, On October 9, 2018, per Resolution No. 18-0164, this Commission approved 
an increase of up to 275 consecutive calendar days to the duration contingency, fora total contract 
duration up to 875 consecutive calendar days; and 


WHEREAS, Modification Nos. 4 to 9 increased the contract amount by $325,532 and 
increased the contract duration by 206 consecutive calendar days for non-compensable delay based 
on City requested changes to the switchgear fabrication, to the wet weather control strategy, and 
other related mechanical and electrical components, for a total contract amount of $11,664,760, 
and a total contract duration of 806 consecutive calendar days; and 


WHEREAS, On April 14, 2020, per Resolution No. 20-0061, this Commission approved 
an additional increase of 145 consecutive calendar days to the duration contingency for a total 
contract duration up to 1,020 consecutive calendar days; and 


WHEREAS, Modification Nos. 10 to 12 increased the contract amount by $278,480 for 
additional conduits to the new fire alarm system , PG&E delay cost, various miscellaneous pump 
station work, additional training, and additional modification to the water system, for a total 
contract amount of $11,943,240, with no change to the contract duration; and 


WHEREAS, On August 25, 2020, per Resolution No. 20-0177, this Commission approved 
an additional increase of up to 180 consecutive calendar days to the duration contingency for a 
total contract duration of up to 1,200 consecutive calendar days; and 


WHEREAS, Modification No. 13 increased the contract amount by $90,000 and contract 
duration by 335 consecutive days for additional conduits to the number 2 water system and related 
improvements, for a total contract amount of $12,033,240, and a total contract duration of 1,141 
consecutive calendar days; and 


WHEREAS, Modification No. 14 (Final) is being requested to decrease the contract 
amount by $55,571, and increase the contract duration by 59 consecutive calendar days, to adjust 
contract quantities to match actual quantities completed and to complete all contract work, for a 
total contract amount of $11,977,669 and a total contract duration of 1,200 consecutive calendar 
days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 8% 
for this contract by achieving a final LBE participation of 9.06%; and 


WHEREAS, Funds are available from Project No. CWWSIPCSPS06, Griffith Pump 
Station Improvements; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Western Water 
Contractors Inc. for WWE, SSIP-funded Contract No. WW-651 Griffith Pump Station 
Improvements, approves Modification No. 14 (Final), decreasing the contract amount by $55,571 
for a total contract amount of $11,977,669, and increasing the contract duration by 59 consecutive 
calendar days for a total contract duration of 1,200 consecutive calendar days, and authorizes final 
payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


HMorna Mbtod- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0072 


WHEREAS, Contractor Mountain Methods, Inc. has completed its work for Hetch Hetchy 
Capital Improvement Program-funded Contract No. HH-1001 Moccasin Reservoir Perimeter 
Security Fence; and 


WHEREAS, On May 12, 2020, by Resolution No. 20-0083, this Commission awarded 
Contract No. HH-1001 Moccasin Reservoir Perimeter Security Fence, in the amount of 
$1,364,290, to the responsible bidder, submitting the lowest responsive bid, Mountain Methods, 
Inc.; and 


WHEREAS, The original contract amount was for $1,364,290 and the original contract 
duration was 253 consecutive calendar days; and 


WHEREAS, The construction contract Notice To Proceed date was set for June 22, 2020, 
and the contractor completed the contract work in 272 consecutive calendar days on March 20, 
2021; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. | to 2 increased the contract amount by $133,481 (within 
original 10% contingency) and increased the contract duration by five consecutive calendar days 
(within original 10% contingency) to install vinyl coated fence and change alignment of fencing, 
and implement additional COVID-19 safety requirements per Public Works Protocols 2020-04, 
for a total contract amount of $1,497,771, and a total contract duration of 258 consecutive calendar 
days; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0170, this Commission approved 
an increase of $377,000 to the cost contingency and 60 calendar days to the duration contingency, 
for a total contract amount of up to $1,877,719 and a total contract duration of up to 338 
consecutive calendar days; and 


WHEREAS, Modification Nos. 3 to 5 increased the contract amount by $264,987 and 
increased the contract duration by 14 consecutive calendar days to add grounding for fences under 
transmission and distribution power lines, implement additional COVID-19 safety requirements 
per Public Works Construction Safety Protocols 2020-05, and paint all of the exposed ground 
wires and fill in all of the gaps and voids at the bottom of the chain link fence alongside Highway 
49, for a total contract amount of $1,762,758 and a total contract duration of 272 consecutive 
calendar days; and 


WHEREAS, Modification No. 6 (Final) is being requested to decrease the contract amount 
by $135,872 to reconcile the unused allowance item, for a total contract amount of $1,626,886, 
and no change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 9% for this 
contract by achieving a final LBE participation of 57.81%; and 


WHEREAS, Funds are available from Project No. 10033156, Moccasin Reservoir 
Perimeter Security Fence; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Mountain 
Methods, Inc. for Hetch Hetchy Capital Improvement Program-funded Contract No. HH-1001 
Moccasin Reservoir Perimeter Security Fence; approves Modification No. 6 (Final), decreasing 
the contract amount by $135,872, for a total contract amount of $1,626,886, and a total contract 
duration of 272 consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


porn tod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0073 


WHEREAS, Contractor, Western Water Constructors, Inc., has completed its work for Water 
Enterprise Capital Improvement Program-funded Contract No. WD-2621R, San Francisco Groundwater 
Supply Well Stations; and 


WHEREAS, On January 13, 2015, per Resolution No. 15-0017, this Commission awarded 
Contract No. WD-2621R, San Francisco Groundwater Supply Well Stations, in the amount of 
$14,955,100, to the responsible bidder submitting the lowest bid, Western Water Constructors, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for March 16, 2015, with 
an original schedule of 750 consecutive calendar days, and the contractor completed the contract work in 
2,208 consecutive calendar days, on March 31, 2021; and 


WHEREAS, The original contract amount was for $14,955,100 and the original contract 
duration was 750 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative increase in 
contract amount or duration in excess of 10% of the original contract amount or duration be approved by 
the Commission; and 


WHEREAS, Modifications Nos. | to 4 increased the contract amount by $731,495 and increased 
the contract duration by 73 consecutive calendar days (both within the 10% contingencies) for design 
and procurement of materials for a shed at Sunset Reservoir, modifications to wall reinforcement, 
equipment pads and sump pits at various well stations, substitution of flow meters capable of reading 
lower flow rates, installation of new domestic cold water services, additional manholes, gate valves, 
blow-offs, and air valves, automation of the existing Metal Oxide Varistor, and installation and 
programming of two new active and backup programmable logic controllers, for a total contract amount 
of $15,686,595 and a total contract duration of 823 consecutive calendar days; and 


WHEREAS, On July 25, 2017, per Resolution No. 17-0167, this Commission approved an 
increase of 228 consecutive calendar days to the contract duration contingency, increasing the total 
duration contingency to 303 consecutive calendar days for a total revised contract duration of up to 
1,053 consecutive calendar days, and no change in contract amount; and 


WHEREAS, Modification No. 5 increased the contract amount by $188,527 and increased the 
contract duration by 174 consecutive calendar days for installation of sodium hydroxide (NaOH) piping 
and vault at Lake Merced Pump Station, programming and implementation of NaOH dosing strategy, 
installation of additional electrical boxes and conduits, and modification of removal soffit, for a total 
contract amount of $15,875,122 and a total contract duration of 997 consecutive calendar days; and 


WHEREAS, On December 12, 2017, per Resolution No. 17-0240, this Commission approved an 
increase of 334 consecutive calendar days to the duration contingency, increasing the total duration 
contingency to 637 consecutive calendar days for a total revised contract duration of up to 1,387 
consecutive calendar daysand no change in contract amount; and 


WHEREAS, Modifications Nos. 6 to 8 increased the contract amount by $530,831 and increased 
the contract duration by 180 consecutive calendar days for additional work related to relocation of 
unforeseen existing utilities, trenching for PG&E power, concrete work, installation of backflow 
preventers and sample stations, repairs of pipeline leaks, site preparation and services for a construction 
trailer, installation of analyzers, structural modifications, and additional mechanical, electrical, 
instrumentation, and plumbing work, for a total contract amount of $16,405,953 and a total contract 
duration of 1,177 consecutive calendar days; and 


WHEREAS, On October 22, 2019, per Resolution No. 19-0199, this Commission approved an 
increase of 547 consecutive calendar days to the duration contingency, increasing the total duration 
contingency to 1,184 consecutive calendar days for a total revised contract duration of up to 1,934 
consecutive calendar days, with no change in contract amount; and 


WHEREAS, Modifications Nos. 9 to 10 increased the contract amount by $44,154 and increased 
the contract duration by 606 calendar days for additional work related to changes to the inlet piping to 
the tank, electrical work for the fire alarm systems, landscape changes, removal and replacement of 
groundwater flowmeter enclosure, mechanical, security and instrumentation and controls, construction 
of timeber retaining wall and walkway, procurement and installation of steel plates and baserock for 
access and parking, and non-compensable time extension of 606 calendar days, for a total contract 
amount of $16,450,107 and a total contract duration of 1,783 consecutive calendar days; and 


WHEREAS, Modification No. 11 (Final) is being requested to increase the contract duration by 
425 consecutive calendar days with no change to the contract amount, for a total contract amount of 
$16,450,107 and a total contract duration of 2,208 consecutive calendar days to reconcile and finalize 
the quantities and costs of all bid items and change orders issued to date, and to complete the remaining 
contract work; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor complied with 
the established Local Business Enterprise (LBE) subcontracting requirement of 18% for this contract by 
achieving a final LBE participation of 24.74%; and 


WHEREAS, Funds are available from Project No. CUW30102 - San Francisco Groundwater 
Supply; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Western Water 
Constructors, Inc. for Water Enterprise Capital Improvement Program-funded Contract No. WD-2621R, 
San Francisco Groundwater Supply Well Stations, approves Modification No. 11 (Final), increasing the 
contract duration by 425 consecutive calendar days with no change in the contract amount, for a total 
contract duration of 2,208 consecutive calendar days (approximately six years), and a total contract 
amount of $16,450,107, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


plenane bled 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0074 


WHEREAS, Contractor Western Water Constructors, Inc. has completed its work for 
astewater Enterprise, Sewer System Improvement Program-funded Contract No. WW-613, 
Southeast Water Pollution Control Plant (SEP) Building 521/522 and Disinfection Upgrades; and 


WHEREAS, On January 26, 2016, by Resolution No. 16-0023, this Commission awarded 
Contract No. WW-613, Southeast Water Pollution Control Plant (SEP) Building 521/522 and 
Disinfection Upgrades, in the amount of $25,750,000 to the responsible bidder, submitting the 
lowest responsive bid, Western Water Constructors, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for March 07, 2016, 
with an original schedule of 730 consecutive calendar days, and the contractor completed the 
contract work in 1,608 consecutive calendar days on July 31, 2020; and 


WHEREAS, The original contract amount was for $25,750,000 and the original contract 
duration was 730 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, On February 14, 2017, by Resolution No. 17-0024, this Commission 
approved an increase of 182 calendar days to the duration contingency, for a total contract duration 
contingency of 255 calendar days and a total revised contract duration up to 985 consecutive 
calendar days; and 


WHEREAS, Modification Nos. 1-4 were issued increasing the contract by $2,473,199 
(within the 10% contingency) and increasing the duration by 220 consecutive calendar days 
(pursuant to Resolution No. 17-0024) to update a fire alarm system, perform inboard channel 
coating, implement modifications to underground conduit, and to perform modifications to SEP 
522 electrical equipment, conduit, security/ADA and demolition of SEP 521 hypochlorite day 
tank, for a total contract amount of $28,223,199 and total contract duration of 950 consecutive 
calendar days; and 


WHEREAS, On April 24, 2018, per Resolution No. 18-0066, this Commission approved 
an increase of $1,297,166 to the construction cost contingency and an increase of 104 calendar 
days to the duration contingency, increasing the contract cost contingency to $3,872,166, and 
increasing the contract duration contingency to 359 calendar days, for a total contract amount of 
up to $29,622,166, and a total revised contract duration of up to 1,089 consecutive calendar days; 
and 


WHEREAS, Modification No. 5 was issued, pursuant to Resolution Nos. 17-0024 and 18- 
0066, increasing the contract amount by $1,398,917 and increasing the duration by 102 
consecutive calendar days to perform additional coating work for outboard channels, replacement 
of three heating, ventilation air conditioning (HVAC) units, various modifications to motor control 
centers (MCC), fire alarm system and site security, and replacement of stop logs with pre-cast/pre- 
coated concrete sections due to plant shutdown restraints, for a total contract amount of 
$29,622,116 and total contract duration of 1,052 consecutive calendar days; and 


WHEREAS, On December 11, 2018, per Resolution 18-0202, this Commission approved 
an increase of $500,000 to the cost contingency and an increase of 220 calendar days to the 
duration contingency, increasing the contract cost contingency to $4,372,166, and increasing the 
contract duration contingency to 579 calendar days, for a total revised contract amount of up to 
$30,122,166, and a total revised contract duration of up to 1,309 consecutive calendar days; and 


WHEREAS, Modifications Nos. 6-10 were issued increasing the contract by $499,553 and 
increasing the duration by 255 consecutive calendar days to perform additional conduit supports, 
lighting and controls, VFD and MCC modifications, temporary sampling station and emergency 
generator modifications, for a total contract amount of $30,121,669 and total contract duration of 
1,307 consecutive calendar days; and 


WHEREAS, On November 26, 2019, per Resolution No. 19-0221, this Commission 
approved an increase of $500,000 to the cost contingency and an increase of 180 calendar days to 
the duration contingency, increasing the contract cost contingency to $4,872,166, and increasing 
the contract duration contingency to 759 calendar days, for a total revised contract amount up to 
$30,622,166, and a total revised contract duration of up to 1,489 consecutive calendar days; and 


WHEREAS, Modifications Nos. 11-12 were issued increasing the contract by $248,803 
and increasing the duration by 179 consecutive calendar days to resolve the issue of excessive 
clogging of the newly installed auto strainers for the W3 system caused by a biofilm material in 
the plant process flow, complete final testing and commissioning of the new W3 system once the 
auto strainer issues are resolved and complete the critical path electrical and mechanical work 
inside building 521 for a total contract amount of $30,370,472 and a total contract duration of 1,486 
consecutive calendar days; and 


WHEREAS, Modification No. 13 (Final) is being requested to increase the contract amount 
by $82,175 and increase the contract duration by 122 consecutive calendar days to resolve the 
design omission that includes pipe ID and labeling, air sealing up the wall inside SEP 522 VFD 
room, ADA control modifications for SEP 521 entry door, and HVAC controls for SEP 521, for a 
total contract amount of $30,452,647 and a total contract duration of 1,608 consecutive calendar 
days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
made a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goals 
of 20% for this contract by achieving a final LBE participation of 18.50%; and 


WHEREAS, Funds are available from Project No. WW-613, Southeast Water Pollution 
Control Plant (SEP) Building 521/522 and Disinfection Upgrades; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Western Water 
Constructors, Inc. for WWE, SSIP-funded Contract No. WW-613, Southeast Water Pollution 
Control Plant (SEP) Building 521/522 and Disinfection Upgrades, approves Final Modification 
No. 13, increasing the contract by $82,175 for a total contract amount of $30,452,647, and 
increasing the duration by 122 calendar days for a total contract duration of 1,608 consecutive 
calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


pllornr Meteo 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0075 


WHEREAS, Wastewater Enterprise, Sewer System Improvement Program-funded 
Contract No. WW-712, New Montgomery, Jessie, Minna, and Mission Streets Brick Sewer 
Rehabilitation, was advertised on January 20, 2021; and 


WHEREAS> The Engineer’s Estimate is $5,700,000 for this construction contract work to 
rehabilitate existing large-diameter sewers and associated appurtenances on various streets in 
downtown San Francisco, including New Montgomery, Jessie, Minna, and Mission Streets; and 


WHEREAS, The contract duration is 390 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on February 18, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of D’Arcy & Harty Construction, 
Inc. as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 6.00% for this contract, and the contractor committed to a LBE participation of 
6.99% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 

WHEREAS, Funds are available from Project No. 10034718, Large Sewer Condition 
Assessment and Improvements; and 


WHEREAS, On August 6, 2020, under Case Number 2020-006988ENV, the Planning 
Department determined that this project is statutorily exempt from CEQA under section 
21080.21 and CEQA Guidelines section 15282(k), and this action constitutes the Approval 
Action for the project for the purposes of CEQA, pursuant to Section 31.04(h) of the San 
Francisco Administrative Code; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications, and 
awards Wastewater Enterprise, SSIP-funded Contract No. WW-712, New Montgomery, Jessie, 
Minna, and Mission Streets Brick Sewer Rehabilitation, in the amount of $4,888,750, for a 
duration of 390 consecutive calendar days, to the responsible bidder submitting the lowest 
responsive bid, D’Arcy & Harty Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


Horan Ato 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO.: 21-0076 


WHEREAS, On November 5, 2002, the voters of the City and County of San Francisco 
(the “City”) approved Proposition E (codified at Charter Section 8B.124, but hereinafter referred 
to as “Proposition E”), which among other things, authorized the Public Utilities Commission of 
the City and County of San Francisco (the ““Commission”) to issue revenue bonds, including 
notes, commercial paper or other forms of indebtedness, when authorized by ordinance approved 
by a two-thirds vote of the Board of Supervisors of the City and County of San Francisco (the 
“Board”), for the purpose of reconstructing, replacing, expanding, repairing or improving water 
facilities or clean water facilities or combinations of water and clean water facilities under the 
jurisdiction of the Commission (the “Water Enterprise”); and 


WHEREAS, Pursuant to Section 43.5 of the San Francisco Administrative Code 
(“Article V”), enacted by Ordinance No. 203-98 adopted by the Board on June 8, 1998, and 
signed by the Mayor of the City and County of San Francisco (the “Mayor”) on June 19, 1998, as 
amended by Ordinance No. 270-06, adopted on October 24, 2006 by the Board and signed by the 
Mayor on October 31, 2006, the Board established a procedure pursuant to which the 
Commission may issue short-term indebtedness, including the issuance of commercial paper in 
anticipation of the issuance of its revenue bonds; and 


WHEREAS, Under Section 8B.124 of the Charter of the City and County of San 
Francisco (the “Charter”’), the Board’s authority to authorize an issuance of debt under 
Proposition E is subject to its receipt of a certification from an independent engineer that (i) the 
projects to be financed by such debt meet utility standards and (ii) estimated net revenue after 
payment of operating and maintenance expenses will be sufficient to meet debt service coverage 
and other indenture or resolution requirements (the “Engineer Certification”); and 


WHEREAS, The Board’s authority to authorize an issuance of debt under Proposition E 
is also subject to its receipt of a certification from the San Francisco Planning Department that 
facilities financed with such debt will comply with applicable requirements of the California 
Environmental Quality Act (together with the Engineer Certification, the “Proposition E 
Certificates”); and 


WHEREAS, Pursuant to (i) Ordinance No. 189-09, adopted by the Board on August 4, 
2009 and signed by the Mayor on August 12, 2009, (ii) Ordinance No. 89-10, adopted by the 
Board on April 20, 2010 and signed by the Mayor on April 30, 2010, (iii) Ordinance No. 100-11, 
adopted by the Board on June 14, 2011 and signed by the Mayor on June 20, 2011, (iv) 
Ordinance No. 113-12, adopted by the Board on June 12, 2012 and signed:by the Mayor on June 
18, 2012, (v) Ordinance No. 108-14, adopted by the Board on June 24, 2014 and signed by the 
Mayor on July 2, 2014, (vi) Ordinance 112-16, adopted by the Board on June 14, 2016 and 
signed by the Mayor on June 24, 2016, (vii) Ordinance 154-17 adopted by the Board on July 11, 
2017 and signed by the Mayor on July 21, 2017, (viii) Ordinance 219-17 adopted by the Board 
on October 31, 2017 and signed by the Mayor on November 3, 2017, (ix) Ordinance 143-18 


adopted by the Board on June 12, 2018 and signed by the Mayor on June 20, 2018, (x) 
Ordinance 153-19 adopted by the Board on June 25, 2019 and signed by the Mayor on June 28, 
2019, and (xi) Ordinance 174-20 adopted by the Board on September 29, 2020 and signed by the 
Mayor on October 1, 2020, the Board has authorized the issuance from time to time of up to $ 
$4,617,099,036 of water revenue bonds under Proposition E, and in the anticipation of the 
issuance of such water revenue bonds has authorized the issuance from time to time of the 
Commission’s commercial paper notes (the “CP Notes”); and 


WHEREAS, The amount of authorized but unissued water revenue bonds under the 
ordinances set forth in the immediately preceding whereas clause is $956,574,036; and 


WHEREAS, Pursuant to Ordinance No. 311-08 (“Ordinance No. 311-08”), adopted by 
the Board on December 16, 2008 and signed by the Mayor on December 19, 2008, and 
Resolution No. 09-175 (“Resolution No. 09-175”), adopted by this Commission on October 27, 
2009, the Water Enterprise’s commercial paper program (the “Water CP Program”) was 
increased from $250,000,000 to an aggregate principal amount of $500,000,000; and 


WHEREAS, In connection with the Water CP Program, and in order to provide liquidity 
for the payment of the Commission’s maturing Commercial Paper Notes (Water Series, 
Proposition E) Tax-Exempt Subseries A-1 and Taxable Subseries A-1-T (together, the “Series A- 
| Notes”), by Resolution No. 17-0161, approved July 11, 2017, the Commission has previously 
authorized, executed and delivered a letter of credit, dated as of July 1, 2017 in the amount of the 
$100 million aggregate principal amount of the Series A-1 Notes(the “Bank of America Letter of 
Credit”) and a Reimbursement Agreement, dated as of July 1, 2017, as amended by a First 
Amendment to Reimbursement Agreement, dated as of June 24, 2020, each between the 
Commission and Bank of America, N.A., and an Issuing and Paying Agent Agreement, dated as 
of July 1, 2017 (the “Original Issuing and Paying Agent Agreement”), by and between the 
Commission and U.S. Bank National Association; and 


WHEREAS, The Commission has previously, authorized executed and delivered 
commercial paper dealer agreements (the “Dealer Agreements”) in connection with the CP Notes 
and finds it in its best interest to authorize any necessary amendments to extend the terms of any 
such agreements; and 


WHEREAS, The Bank of America Letter of Credit will terminate by its terms on May 
19, 2021; and 


WHEREAS, In order to support and/or maintain the Water CP Program, the Commission 
issued a request for bids from qualified banks to provide for a substitute letter of credit for the 
expiring Bank of America Letter of Credit; and 


WHEREAS, After an evaluation of the responses to such request for bids, the 
Commission staff determined that the letter of credit supporting $100 million of the Series A-1 
Notes (the “SMBC Letter of Credit”) offered by Sumitomo Mitsui Banking Corporation, acting 
through its New York Branch (““SMBC”) was most advantageous to the Commission and was 
determined to be the lowest cost, responsive and responsible bidder to provide liquidity support 
for the Water CP Program Series A-| Notes; and 


WHEREAS, The proposed form of the Reimbursement Agreement, by and between the 
Commission and SMBC (the “SMBC Reimbursement Agreement”), which includes, as exhibits, 
the form of the SMBC Letter of Credit and the form of Bank Note (the “SMBC Bank Note’’) to 
be executed by the Commission in favor of SMBC evidencing any and all obligations of the 
Commission to reimburse SMBC under the SMBC Reimbursement Agreement, and a Fee 
Agreement, by and between the Commission and SMBC (the “SMBC Fee Agreement”) have 
been presented to the Commission and filed with the Secretary, and the Commission finds it in 
its best interest to enter into such agreements; and 


WHEREAS, Pursuant to Ordinance No. 311-08 and Resolution No. 09-175, the 
Commission is authorized to take any and all necessary action in connection with the issuance of 
the CP Notes and other short-term indebtedness; and 


WHEREAS, The Commission finds it necessary to execute one or more amendments to 
the Original Issuing Paying Agent Agreement related to the Series A-1 Notes and to deliver an 
offering memorandum for the CP Notes in connection with the delivery of the SMBC Letter of 
Credit; and 


WHEREAS, The proposed form of amendment to the Original Issuing and Paying Agent 
Agreement (the “Amendment to Issuing and Paying Agent Agreement’) has been presented to 
the Commission and filed with the Secretary, and the Commission finds it in its best interest to 
enter into such agreement to make certain amendments in connection with obtaining the 
substitute SMBC Letter of Credit, among other things; and 


WHEREAS, The proposed form of offering memorandum (the “Offering Memorandum”’) 
has been presented to the Commission and filed with the Secretary; and 


WHEREAS, The Commission has paid, beginning no earlier than 60 days prior to the 
adoption of this, Resolution and will pay, on and after the date hereof, certain expenditures (the 
“Expenditures” as defined in the Code referred to below) in connection with the acquisition, 
construction and/or equipping of the Water Enterprise Capital Improvement Projects; and 


WHEREAS, The Commission adopts this Resolution as official action of the 
Commission in order to comply with Treasury Regulation §1.150-2 and any other regulations of 
the Internal Revenue Service (the “Code’) relating to the qualification for reimbursement of 
Commission Expenditures (as defined in the Code) incurred prior to the date of issue of any CP 
Notes; and 


WHEREAS, On December 17, 2020 the Environmental Review Officer (ERO) issued a 
Certificate of the City and County of San Francisco Planning Department (pursuant to Section 
8B.124(b) of the City Charter) under Proposition E of November 2002, granting authority for the 
issuance of debt to the Board of Supervisors, for the Water Enterprise Capital Program. By this 
certification the ERO certified that the projects to be funded through the sale of Water Revenue 
Bonds and/or Other Forms of Indebtedness, including Commercial Paper, either already comply 
with the requirements of the California Environmental Quality Act (CEQA) or will undergo 
CEQA review when they are defined; and 


WHEREAS, The Proposition E Certificates meeting the Proposition E requirements, 
including CEQA requirements are on file with the Clerk of the Board in accordance with 
Proposition E prior to the issuance of any CP Notes; now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Section |. Approval of SMBC Agreements. The forms of the SMBC Reimbursement 
Agreement, the SMBC Bank Note, and the SMBC Fee Agreement (collectively, the “SMBC 
Agreements’), in substantially the forms submitted to this Commission, are hereby approved and 
recommended to the Director of the City’s Office of Public Finance (the “Director”) for approval 
pursuant to the Administrative Code, Article V thereof. The General Manager (or the duly 
authorized and acting General Manager) of the Commission (in either capacity, referred to herein 
as, the “General Manager’’) or his or her designee is authorized and directed to execute and 
deliver the SMBC Agreements in substantially said forms, subject to such additions thereto or 
changes therein which the General Manager, upon consultation with the City Attorney and 
Director, shall approve, such approval to be conclusively evidenced by the execution and 
delivery of such SMBC Agreements, provided that the SMBC Agreements may be extended for 
an additional term (as set forth in Section 2 below). 


Section 2. Extension of Term of SMBC Letter of Credit. The General Manager or his or 
her designee is further authorized, upon consultation with the City Attorney and the Director, to 
execute one or more amendments to the SMBC Agreements to extend the term of the SMBC 
Letter of Credit authorized hereunder by an aggregate period not to exceed seven years from the 
commencement date of the initial term, provided further that the annual facility fee payable to 
SMBC thereunder shall not exceed $800,000. 


Section 3. Limitations. In no event shall the Water CP Program (including, any other 
short-term indebtedness) exceed $500,000,000 in aggregate principal amount and in no event 
shall the interest rate or interest rates cause the aggregate average interest cost to exceed 12% per 
annum. 


Section 4. Approval of Amendment to Issuing and Paying Agent Agreement. The form 
of the Amendment to Issuing and Paying Agent Agreement, between the Commission and U.S. 


Bank National Association, in substantially the form submitted to this Commission and on file 
with the Secretary, is hereby approved and recommended to the Director for approval pursuant to 
the Administrative Code, Article V thereof, subject to such additions thereto or changes therein 
which the General Manager, upon consultation with the City Attorney and Director, shall 
approve, such approval to be conclusively evidenced by the execution and delivery of such 
Issuing and Paying Agent Agreement. 


Section 5. Approval of Offering Memorandum. The form of Offering Memorandum, in 
substantially the form filed with the Secretary, is hereby approved and recommended to the 
Director for approval pursuant to the Administrative Code, Article V thereof, subject to such 
additions thereto or changes therein which the General Manager, upon consultation with the City 
Attorney and Director, shall approve. The General Manager (or the designee thereof) is further 
authorized and directed to distribute, in connection with the sale of any CP Notes, one or more 


Offering Memoranda in such form, as the General Manager, upon consultation with the City 
Attorney, Bond Counsel and the Director shall approve. 


Section 6. Intent to Reimburse. This Commission hereby declares the official intent of 
the Commission to reimburse the Commission with proceeds of the CP Notes) with respect to the 
Water Enterprise Capital Improvement Projects made on and after a date that is no more than 
60 days prior to the adoption of this Resolution. The Commission reasonably expects on the date 
hereof that it will reimburse the Expenditures with proceeds of the CP Notes. Each such 
Expenditure was and will be either (A) of a type properly chargeable to a capital account under 
general federal income tax principles (determined in each case as of the date of the Expenditure), 
(B) a cost of issuance with respect to the CP Notes or draws made under the U.S. Bank 
Revolving Credit Agreement, (C) a nonrecurring item that is not customarily payable from 
current revenues, or (D) a grant to pay a party that is not related to or an agent of the issuer so 
long as such grant does not impose any obligation or condition (directly or indirectly) to repay 
any amount to or for the benefit of the Commission. The maximum principal amount of the CP 
Notes (including, any other short-term indebtedness) to be issued, subject to the provisions of 
Proposition E, for the Capital Improvement Projects of the Water Enterprise is $500,000,000 
(exclusive of financing costs). The Commission will make a reimbursement allocation, which is 
a written allocation that evidences the Commission’s use of proceeds of the CP Notes or other 
short-term indebtedness to reimburse an Expenditure, no later than 18 months after the later of 
the date on which the Expenditure is paid or the component of the Capital Improvement Projects 
is placed in service or abandoned, but in no event more than three years after the date on which 
the Expenditure is paid. The Commission recognizes that exceptions are available for certain 
“preliminary expenditures,” costs of issuance, certain de minimis amounts, expenditures by 
“small issuers” (based on the year of issuance and not the year of expenditure) and expenditures 
for construction projects of at least 5 years. 


Section 7. Further Actions. The General Manager or his or her designee, and in 
consultation with the City Attorney and the Director, is hereby authorized and directed to 
execute such other agreements, certifications or documents and to take any and all necessary 
action in furtherance of the execution of the SMBC Agreements, in connection with any future 
extension of the SMBC Letter of Credit or the Dealer Agreements and the marketing and sale of 
the CP Notes. 


Section 8. Delegation. The General Manager is authorized to delegate any of the 
responsibilities or duties set forth in this resolution to the Assistant General Manager, Business 
Services and Chief Financial Officer of the Commission. 


Section 9. Ratification. All actions heretofore taken by the officials, employees and 
agents of the Commission with respect to the execution of the SMBC Agreements in connection 
with providing short-term, interim funding of the Water Enterprise Capital Improvement 
Program, including the Water CP Program, are hereby approved, confirmed and ratified. 
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Section 10. Effective Date. This resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting on May 11, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0077 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff have developed a 
project description under the Water Enterprise 10-year Capital Improvement Program (WECIP) 
for certain improvements to the Regional Water System, otherwise known as Project No. 
CUW2751801, Southern Skyline Blvd Ridge Trail Extension (Project); and 


WHEREAS, The objectives of the Project are to (1) provide multi-modal access to the 
Peninsula watershed in accordance with the Peninsula Watershed Management Plan; (2) extend 
and enhance the Bay Area Ridge Trail on the Peninsula Watershed via construction of trail 
segments and associated facilities; (3) ensure watershed protection; (4) protect sensitive habitat; 
and (5) enhance educational opportunities for local residents; and 


WHEREAS, The Project includes a new 6-mile-long ridge trail along State Route 35 
(S.R. 35), also known as Skyline Boulevard, to be served by a new 20-car parking lot and two 
new restrooms; and a new 0.5-mile universal access loop trail along the existing Fifield-Cahill 
Ridge Trail, a new 50-car parking lot, and one new restroom; and 


WHEREAS, The Project also includes the implementation of unsupervised access along 
the 6-mile long ridge trail along S.R. 35 and supervised access (with a docent) along the 0.5-mile 
universal access loop; and 

WHEREAS, On July 26, 2001, by Resolution No. 01-0140, this Commission approved 
the Peninsula Watershed Management Plan Final EIR and adopted findings and a Mitigation, 
Monitoring and Reporting Program (MMRP) as required by California Environmental Quality 
Act (CEQA); and 


WHEREAS, On December 18, 2002, by Resolution No. 02-0265, the SFPUC adopted 
Fifield/Cahill Ridge Trail Alternative E, and amended and finalized the Peninsula Watershed 
Management Plan; and 


WHEREAS, The Peninsula Watershed Management Plan FEIR addressed the southern 
skyline ridge trail at a programmatic level of detail; and 


WHEREAS, On April 29, 2021, the Planning Commission, under Case No. 2016- 
016100ENV and its Motion No. 20900, performed the following: reviewed and considered the 
FEIR for the Project in Planning Department File No. 2016-016100ENV, consisting of the Draft 
Environmental Impact Report (DEIR), the Comments and Responses document, and the Errata to 
the Comments and Response document; found that the contents of said report and the 
procedures through which the FEIR was prepared, publicized, and reviewed complied with the 
provisions of the CEQA the CEQA Guidelines, and Chapter 31 of the San Francisco 
Administrative Code; found further that the FEIR reflects the independent judgment and analysis 
of the City and County of San Francisco, is adequate, accurate and objective, and that the 
Comments and Responses document contains no significant revisions to the DEIR, and certified 
the completion of said FEIR in compliance with CEQA and the CEQA Guidelines; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the FEIR, all written and oral information provided by the Planning Department, the public, 
relevant public agencies, SFPUC and other experts, and the administrative files for the Project 
and the FEIR; and 


WHEREAS, The Project and FEIR files have been made available for review by the 
SFPUC and the public, and those files are part of the record before this Commission; and 


WHEREAS, The Planning Department, Jonas P. Ionin, is the custodian of records, 
located in Planning Department File No. 2016-016100ENV, at 49 South Van Ness Avenue, Suite 
1400, San Francisco, California; and 


WHEREAS, SFPUC staff prepared proposed findings as required by CEQA (CEQA 
Findings), including a Statement of Overriding Considerations, and a proposed MMR,P which 
material was made available to the public and the Commission for the Commission’s review, 
consideration, and action; and 


WHEREAS, On April 22, 2014 by Resolution No. 14-0060, this Commission authorized 
the General Manager to submit on behalf of the City and County of San Francisco, an application 
to the Metropolitan Transportation Commission (MTC) for $1,000,000 in grant funding for the 
Project through the Priority Conservation Area Grant Fund Program; and 


WHEREAS, The Project is a capital improvement project approved by this Commission 
as part of the Water Enterprise FY 20/21 10-year Capital Improvement Program; and 


WHEREAS, The Bay Area Ridge Trail Council holds a trail easement across Skylawn 
Memorial Park (Trail Easement), which is already designated as Bay Area Ridge Trail, and City, 
through the SFPUC, owns the roadways extending north and south of the trail easement, which 
are also already designated as Bay Area Ridge Trail; and 


WHEREAS, The Trail Easement contemplates a future assignment of interest by the Bay 
Area Ridge Trail Council to a third party experienced in developing, managing, and/or 
administering trails, open space or recreational easements or similar interests, and the Bay Area 
Ridge Trail Council, as the grantee, desires to transfer its interest in the Trail Easement to City, 
at no cost to City; and 


WHEREAS, City, through the SFPUC, seeks to accept a transfer of the Trail Easement 
from the Bay Area Ridge Trail Council at no cost to the City as part of the Project to facilitate 
consistent management of this portion of the Bay Area Ridge Trail, subject to approval of 
acceptance of the easement by the Board of Supervisors; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the entire record of this 
proceeding, including the FEIR, finds that the FEIR is adequate for its use as the decision- 
making body for the actions taken herein, and hereby adopts the CEQA Findings, including 
rejecting alternatives as infeasible and the Statement of Overriding Considerations, attached 
hereto: https://sfpuc.sharefile.com/d-se259f46c30104d488df4edd5344ff475 and incorporated as 
part of this Resolution by this reference, adopts the MMRP attached to this Resolution and 
attached hereto:  https://sfpuc.sharefile.com/d-s5b20dfe795be4d789c34de2ef4e7btdd and 








incorporated as part of this Resolution by this reference, rejects Mitigation Measure M-TR-5b 
(Construction of a Pedestrian/Bicycle/Equestrian Bridge or Roundabout) because specific 
considerations make this mitigation measures infeasible and there are overriding economic, 
legal, social, technological, and other benefits of the Project that outweigh the Project’s 
significant impacts, as explained further in the CEQA Findings, and authorizes a request to the 
Board of Supervisors to adopt the CEQA Findings, Statement of Overriding Considerations, and 
MMRP in connection with the authorization of funding for Project construction; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
accept and execute an agreement necessary to effectuate the transfer to the SFPUC of the Trail 
Easement between Lifemark Group, Inc. and Bay Area Ridge Trail Council, at no cost to City, 
on substantially the same terms as the Trail Easement, which is on file with the Commission 
Secretary, subject to approval of the acceptance of the Trail Easement by the Board of 
Supervisors; and be it 


FURTHER RESOLVED, That this Commission hereby approves Project No. 
CUW2751801, Southern Skyline Boulevard Ridge Trail Extension Project, and authorizes staff 
to proceed with actions necessary to implement the Project consistent with this Resolution, 
including advertising for construction bids. The Commission will consider the award of a 
construction contract at a later date. 


I hereby certify that the foregoing resolution was adopted by the Public 
Utilities Commission at its meeting of May 11, 2021. 


HWlorna bse 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0078 


WHEREAS, The SFPUC advertised Hetch Hetchy Water and Power’s Hetch Hetchy 10- 
Year Capital Improvement Program-funded, Contract No. DB-121R2 Moccasin Powerhouse 
Generator Rehabilitation, DB-121R2 on October 30, 2020; and 


WHEREAS, The Engineer’s Estimate is $32,300,000 for this construction contract work 
to rehabilitate two vertical shaft synchronous hydro generators at the Moccasin Powerhouse; and 


WHEREAS, The contract duration is 1,093 consecutive calendar days; and 


WHEREAS, SFPUC received only one (1) bid, submitted by General Electric Renewable 
US LLC (“GE”), which staff opened publicly on February 4, 2021, and rejected as non-responsive 
because it did not offer to accept the SFPUC’s standard contract terms and conditions; and 


WHEREAS, On February 23, 2021, by Commission Resolution 21-0029, this Commission 
authorized the General Manager to negotiate a contract with any contractor qualified to perform 
the work; and 


WHEREAS, SFPUC staff and the City Attorney’s Office sought to negotiate with four 
qualified firms, but two of the firms declined to negotiate; and 


WHEREAS, Staff and the City Attorney’s Office, with counsel from the City Risk 
Manager’s Office, entered into negotiations with two firms -- (1) GE, and (2) Andritz Hydra Corp. 
(“Andritz”) -- obtaining from each firm the best proposal that could be obtained through the 
negotiations; and 


WHEREAS, Both GE and Andritz require modification to the City’s standard 
indemnification requirements in the form of a comparative fault indemnification obligation; and 


WHEREAS, Administrative Code Section 6.22.(c) requires any change in the 
indemnification requirement receive the recommendation of the Risk Manager and the express 
permission and approval of the Board of Supervisors; and 


WHEREAS, The Office of the City Attorney has concluded that it is not possible to 
negotiate a stronger contractual indemnification provision with a qualified contractor than the 
comparative fault indemnification provisions obtained through negotiations with GE and Andritz; 
and 


WHEREAS, Staff with support from the City Attorney’s Office and the Office of the Risk 
Manager (“City’s Negotiations Team”) compared the negotiated bids submitted by GE and Andritz 
based on negotiated contract terms and conditions, prices, technical proposals, and proposed 
schedules and informed the General Manager of the differences between the two proposals; and 


WHEREAS, The General Manger concluded that GE submitted the bid most favorable to 
the City’s interests and therefore recommends that the Commission award the contract for the 
Project to GE, conditioned on Board of Supervisors’ approval of the negotiated comparative fault 
contractual indemnification provision; and 


WHEREAS, The Risk Manager has submitted a memorandum recommending approval of 
the negotiated comparative fault contractual indemnification provision that staff and the City 
Attorney’s office has negotiated with GE, a copy of which is on file with the Commission 
Secretary; and 


WHEREAS, CMD has waived Administrative Code Section 14B Local Business 
Enterprise requirements for this contract; and 


WHEREAS, GE requires a waiver from the Equal Benefits Provisions of Chapter 12B of 
the City’s Administrative Code because it does not provide benefits to unmarried couples; and 


WHEREAS, Funds are available from Project No. 10014086, Moccasin Powerhouse and 
Generator Step Up Transformer Rehabilitation; and 


WHEREAS, On August 4, 2014, under Case Number 2014.1184E, the Planning 
Department determined that the Moccasin Powerhouse Generators Rewind Project is 
categorically exempt from the California Environmental Quality Act (CEQA) under CEQA 
Guidelines Section 15301, also known as a Class 1 exemption. Subsection (b) of Section 15301 
provides an exemption for, among other things, certain repair, maintenance, and minor alteration 
of “Existing facilities of both investor and publicly-owned utilities used to provide electric 
power, natural gas, sewerage, or other public utility services;” and 


WHEREAS, Staff proposed modifications to the Project as described in the Minor 
Project Modification memorandum dated May 28, 2020, and the Project now includes three 
construction components as follows: (1) installation of two new transformers under Contract No. 
HH-1003R, Moccasin Powerhouse Generator Step Up Transformer Installation, (2) replace two 
hydroelectric generators under this proposed Contract No. DB-121R2, Moccasin Powerhouse 
Generator Refurbishment, and (3) rehabilitate other powerhouse systems within the Moccasin 
Powerhouse; and 


WHEREAS, On June 4, 2020, under Case Number 2014.1184E and pursuant to San 
Francisco Administrative Code subsection 31.08(1), the Planning Department determined that 
modifications to the Project proposed under this action are not substantial, and the modified 
project remains categorically exempt under CEQA and does not require further environmental 
review; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications, and 
awards Hetch Hetchy Water and Power’s Hetch Hetchy 10-Year Capital Improvement Program- 
funded Contract No.DB-121R2 Moccasin Powerhouse Generator Rehabilitation, in the amount 
of $26,271,805, and with a duration of 1,093 consecutive calendar days, to GE Renewable US 
LLC, to rehabilitate two vertical shaft synchronous hydro-generators at the Moccasin 
Powerhouse, subject to approval by the Board of Supervisors of the modified contractual 
indemnification provision under Section 6.22(c) of the Administrative Code. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


pllornr Abeed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0079 


WHEREAS, Water Enterprise, Local Conveyance/Distribution System Program-funded 
Contract No. WD-2868R, San Francisco Local Water As-Needed Paving (FY 21-24) was 
advertised on February 19, 2021; and 


WHEREAS, The baseline budget amount is $13,857,000 and the Engineer’s Estimate is 
$15,900,000 for this construction contract work to provide as-needed pavement restoration for 
excavations in the public right-of-way and replacement of existing pavement adjacent to the 
above excavations; and 


WHEREAS, The contract duration is 1,095 consecutive calendar days; and 
WHEREAS, Three (3) bids were received and opened publicly on March 18, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of A. Ruiz Construction Co. & 
Assoc., Inc. as the lowest, qualified, responsible and responsive bidder; and 


WHEREAS, A CMD subcontracting goal of 5% Local Business Enterprise (LBE) 
participation has been established for this contract, and the contractor committed to a LBE 
participation of 15.86% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within 2 weeks of the date of the Commission award; failure of the 
bidder to obtain compliance certification from CMD may result in award of the contract to the 
next lowest, responsible and responsive bidder, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, Funds are available from Project No. 10035726, San Francisco Local Water 
As-Needed Paving (FY 21-24); and 


WHEREAS, Approval of as-needed agreements or other funding mechanisms do not fall 
within the definition of a “project” under California Environmental Quality Act (CEQA) 
Guidelines Section 15378(b)(4) related to the creation of government funding mechanisms which 
do not involve any commitment to any specific project which may result in a potentially 
significant impact on the environment; and 


WHEREAS, No task order will be issued for any work that could lead to a physical 
environmental impact under these agreements until the Bureau of Environmental Management 
has reviewed the proposed project and determined whether environmental review under the 
CEQA is required, and if so, the appropriate CEQA document is prepared, reviewed and 
considered by the appropriate SFPUC entity prior to task order release; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Water Enterprise Local Conveyance/Distribution System Program-funded Contract No. 
WD-2868R, Award, San Francisco Local Water As-Needed Paving (FY 21-24), in the amount of 
$13,857,000, for a duration of 1,095 consecutive calendar days, to the responsible bidder 
submitting the lowest responsive bid, A. Ruiz Construction Co. & Assoc., Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 11, 2021. 


pllornr Mted- 


Secretary, Public Utilities Commission 
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City and County of San Francisco 


London N. Breed r 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, May 25, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https: //www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 705 6105 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line 


http://www.sfwater.org/index.aspx?paqe=167. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


ft 311 Free Lanquage Assistance: $i = (8) / Ayuda gratuita con el idioma / 
BecnlaTHad NOMOLMb NepeBosuuKos / Tro’ giip Thong Hee Mién phi / Assistance HPSS leis 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1 


Z 


8. 


Call to Order 
Roll Call 
Approval of the Minutes of May 11, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

) Contract Advertisement Report 

c) Correspondence Log 

d) Hetchy Power and CleanPowerSF Source Disclosure Report 
e) Water Main Break Maps, 2017-2020 

f) Water Supply Conditions Update 


Bay Area Water Supply and Conservation Agency Update (discussion only) 
(Sandkulla) 
Report of the General Manager (discussion only) 
a) Infrastructure Division Racial Equity Action Plan 
b) Quarterly Audit and Performance Review Report 
c) Hetch Hetchy Capital Improvement Program Quarterly Report 
d) Water Workshops Follow-Up 
) Update on December 2018 Bay Delta Plan Amendment and Voluntary 
Agreement Negotiations with the State 
f) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


(a) 


New Commission Business (discussion only) 


CONSENT CALENDAR 


g: 


All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Accept work performed by Big Valley Electric for Contract No. HH-989, Holm 
Powerhouse Rehabilitation and Kirkwood Powerhouse Oil Containment; approve 
Modification No. 12 (Final), increasing the contract amount by $20,779, and 


9 1008 | __ increasing the contract duration by 201 calendar days, for a total contract amount 


of $11,842,186, and a total contract duration of 1,034 consecutive calendar days 
(approximately two years and 10 months); and authorize final payment to the 
Contractor. (How) 


b) | Accept work performed by Yerba Buena Engineering for Contract No. WW-607, 


Ocean Beach Immediate Action Plan As-Needed; approve Modification No. 1 
(Final), decreasing the contract amount by $759,973, for a total contract amount 


. 9082 of $1,222,277, with no change to the agreement duration of 1,826 consecutive 


calendar days (approximately five years); and authorize final payment to the 
Contractor. (How) 


c) Approve an increase of $631,000 to the contract cost contingency for Contract 


No. WW-687, Force Main Rehabilitation at Embarcadero and Jackson, with Anvil 
Builders, Inc; and authorize the General Manager to approve future modifications 


210080 to the contract for a total contract amount of up to $7,215,844, with no change to 


the contract duration. (How) 
REGULAR CALENDAR 
10. Discussion of the status and options regarding the selection process for the SFPUC 
General Manager position, possible position qualifications, and possible direction by 
the Commission regarding the selection process. (Maxwell) 
11. Authorize the release of $900,645 in construction funding for the Green Infrastructure 


Grant awarded on January 28, 2020 by Resolution No. 20-0024 to the Archdiocese 
of San Francisco Parish and School Juridic Persons Real Property Support 
Corporation, to construct stormwater management features at St. Thomas More 


p {0083 School in San Francisco. This action constitutes the Approval Action for the project for 


12. 
0084 


13. 


210085 


14. 


10086 


the purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (Norby) 


Authorize the release of $384,658 in construction funding for the Green Infrastructure 
Grant awarded on April 28, 2020, by Resolution No. 20-0082 to the Lycee Francais 
de San Francisco to construct stormwater management features at their Ortega 
Campus. This action constitutes the Approval Action for the project for the purposes of 
CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code. 
(Norby) 


Public Hearing: Discussion and possible action to approve the following for customers 
of the San Francisco Public Utilities Commission’s CleanPowerSF (Community 
Choice Aggregation) Program, (1) a new rate-setting methodology effective July 1, 
2021 through June 30, 2022 that sets rates to the lesser of (a) 5% higher than 
comparable PG&E rates, or (b) rates that recover CleanPowerSF’s program costs; (2) 
making time-of-use (“TOU”) rates the default rate for residential customers and 
implementing a bill protection program that provides a one-time credit to residential 
customers who pay more under the new default TOU rates than under their prior rate; 
and (3) re-instatement of termination fees for CPSF customers returning to PG&E in 
the amount of $5 for residential and $25 for non-residential customers. This action 
constitutes the Approved Action for the project for the purposes of CEQA, pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. (Sandler) 


Approve the sole source selection of Calgon Carbon UV Technologies (Calgon 
Carbon); award Agreement No. 1000019799, UV System Maintenance and Repair, to 


15. 


16. 


ic 


Calgon Carbon to provide monthly preventative maintenance services, emergency 
repair, and parts to the Calgon Carbon-manufactured Sentinel UV Disinfection 
Systems located at SFPUC’s Tesla Portal; and authorize the General Manager to 
execute an equipment maintenance agreement with Calgon Carbon with a retroactive 
start date of December 1, 2020 for an amount not-to-exceed $1,800,000, and a 
duration of five years. (How) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014: 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


ist 


19: 


Following Closed Session, the Commission will reconvene in Open Session. 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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Call to Order 
President Maxwell called the meeting to order at 1:31 PM. 


Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary announced that Closed Session item 17 would not be 
heard. 


Approval of the Minutes of May 11, 2021 
The Commission Secretary stated that Commissioner Harrington provided minor edits 


to item #9, which were read into the record. 


Public Comment: | 
e David Pilpel suggested non-substantive edits to the draft minutes. 


Commissioner Paulson lost connection and dropped from the meeting at 1:35 PM. 


On motion to approve the Minutes of May 11, 2021, as amended: 
Ayes: Maxwell, Moran, Harrington and Ajami 


General Public Comment 

e Francisco Da Costa stated the Commission needs to hold hearings on the for 
clarity as to whether they are a policy-making Commission. He discussed the 
recently filed lawsuit. 

e Ali Altaha expressed thanks for including documents with the 
Correspondence Log. He asked that correspondence be attached to previous 
logs. He asked that staff have integrity when they appear before the 
Commission and the public. 

e Regina Chichizola, Save California Salmon, stated they are dismayed by the 
lawsuit filed on May 13, 2021. She discussed the need for access to clean 
water for people and for Salmon. She asked that the lawsuit be dropped. She 
expressed opposition to the appointment of Mr. Herrera as General Manager. 


Commissioner Paulson regained connection and returned to the meeting at 1:48 
PM. 


e Eileen Boken, Coalition of San Francisco Neighborhoods, indicated they 
support Board of Supervisors Resolution 210577 and discussed the 
resolution. 

e Alita Dupree discussed the need to push forward with the procurement of 
renewable energy and the importance of electrification. 

e (inaudible), Redwood City, stated that the SFPUC should conduct a national 
search for the General Manager. 

e David Pilpel stated he has filed a CEQA appeal on the Vicente/Wawona 
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discussed the Islias Creek Adaption Strategy and suggested the Commission 
schedule it as a discussion item. 


5. Communications 
a) Advance Calendar 


b) Contract Advertisement Report 

c) Correspondence Log 

d) Hetchy Power and CleanPowerSF Source Disclosure Report 

e) Water Main Break Maps, 2017-2020 
President Maxwell thanked staff for providing the map. In response to her request as 
to why the outer section of the City has fewer main breaks than the center, Steve 
Ritchie, Assistant General Manager (AGM), Water, noted there are many reasons 
for main breaks, but some factor are that the middle of the City is more hilly, steeper, 
and has greater pressure differentials, resulting in more main breaks. 


Commissioner Ajami thanked staff for the map. She asked AGM Ritchie if there are 
any trends within a specific main line that might help predict breaks, to which AGM 
Ritchie stated there are and that information is used to help determine main 
replacement work. He discussed a pilot system to use sensors to help determine if 
breaks are occurring but indicated there are many factors involved with a break. 
Brief discussion ensued. AGM Ritchie stated he would ask staff to prepare a report 
summarizing the cost to fix a main break. 


f) Water Supply Conditions Update 


Public Comment 

e David Pilpel spoke to item 5a and asked that during the next Wastewater Major 
Projects update, City College concerns regarding 1550 Evans be addressed; and 
5c, asking that in addition to communications, attachments be included. 

e Alita Dupree addressed item 5d and indicated it exceeded her expectations. She 
requested a breakdown on SuperGreen information. 

e Ali Altaha spoke to item 5c and thanked the Commission for the inclusion of 
correspondence. He asked that attachments be included. He asked that agenda 
items with LBE goals not be placed on the Consent Calendar. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 

Nicole Sandkulla, BAWSCA CEO, read from a letter which had been sent to the 
Commission regarding the San Francisco Board of Supervisors (SFBOS) desire for 
more "public engagement" on the 2018 Update to the State Water Resources Control 
Board's Bay-Delta Plan and their call for the SFPUC to pause its litigation strategy. She 
stated the SFBOS’ requests of the SFPUC are outlined in a proposed resolution that is 
on the agenda for consideration at its May 25, 2021 regular meeting and that BAWSCA 
urges the Commission to reject the SFBOS' requests. She stated that BAWSCA asks 
that the Commission remind the SFBOS and its constituents of the unassailable legal 
agreements between BAWSCA's member agencies and San Francisco to ensure the 
agencies’ water supply and protect the water users’ health, safety, and economic well- 
being. She stated that BAWSCA respectfully requests that the SFPUC advise the 
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SFBOS of the above-detailed obligations to its wholesale water customers, and that as 
a result of those obligations, it cannot agree to the SFBOS' request outlined in its 
resolution put forward for consideration at their May 25, 2021 meeting. 


Public Comment 


Francisco DaCosta asked that the Raker Act be read. He stated in its context we 
can see how far the diversion of water meant for San Francisco has gone. He stated 
it is not proper for the SFPUC to dictate terms to the Board of Supervisors. 

Peter Drekmeier, Tuolumne River Trust, expressed disappointment and a vote of no 
confidence in BAWSCA. He discussed a December 2020 presentation by Ms. 
Sandkulla to the BAWSCA Board on the Tuolumne River Voluntary Agreement 
(TRVA)... 

Regina Chichizola, Save California Salmon, stated she was disturbed by the update, 
indicating it was disingenuous. She discussed the BOS resolution and stated that 
the people of San Francisco want to see Salmon in the Bay. She stated the SFPUC 
is going against water quality measures for water supply. 

David Pilpel noted the exclusive charge language under Charter Section 8B.121/(a); 
the exclusive authority granted to the SFPUC by the voters per Proposition E (2002); 
and City Attorney opinion 2003-03 (August 29, 2003), and suggested it may have 
bearing. 

Carol Steinfeld, Sierra Club, stated the public doesn’t know about the Bay Delta Plan 
update or the TRVA and that it could be presented to the public. 


. Report of the General Manager 
a) Infrastructure Division Racial Equity Action Plan (REAP) 


Kathy How, AGM, Infrastructure, introduced the item and stated that the 
Infrastructure Division is supported by a dedicated team of 300 staff who are 
responsible for overseeing the administration, planning, design, and construction 
of San Francisco’s water, wastewater, and power capital programs. AGM How 
introduced staff who presented their REAP (1) Hiring and Recruitment: student 
engineering training program, annual recruitment conferences, and career 
engagement and mentorship (Leesha Langlois); (2) COVID-19 Safety Response: 
Immediate response (Infrastructure performed a lead role in the development of 
City Guidelines), tools (essential projects, health and safety plans, PPE, and 
inspection checklists), and results (construction proceeded safely, crafts 
continued to work, and by City department, the lowest transmittal rate at job sites) 
(Alan Johanson); (3) Infrastructure REAP Priorities — Hiring and Recruitment: 
identify barriers that impede diversity, partner with human resource sand SFPUC 
enterprises to evaluate education requirements and minimum qualifications, and 
identify ways to best support applicants from underserved communities (Leesha 
Langlois); (4) Infrastructure REAP Priorities — Hiring and Recruitment: develop 
specific outreach plans for most utilized classifications, expand outreach efforts to 
reach non-traditional outlets, establish networks with community colleges, 
universities, trade schools, and internship programs (Alan Johansen); (5) 
Infrastructure REAP Priorities — Retention and Promotion: access barriers, 
provide on-the-job education and trainings, proactive engagement, and develop 
MOM aaleas Seselaaan cca to core RE and (6) B REAP Goals: 





Professional Development: The 70:20:10 Model — 70% Lean and develop 
through experience on the job, 20% learn and develop through exposure to 
others, and 10% learn and develop through education with structured training 
(Steven Robinson). Mr. Robinson concluded the presentation with a review of 
next steps. 


Commissioner Ajami thanked staff for their work. 


Commissioner Paulson stated that there needs to be a connection with Project 
Labor Agreements and apprentice programs. President Maxwell noted the 
importance of apprenticeship programs as they make people trained and ready 
for union jobs. 


Mr. Robinson responded to a question from Vice President (VP) Moran as to why 
only three of the multiple focus areas listed were discussed and how those three 
were determined, indicating that the leadership team felt as a starting point those 
had the highest impact to staff. AGM How answered a follow-up question as to 
whether there was outreach to employees to see what they identified as 
important impact areas, stating there was informal outreach but that a more 
formal process is in the works. 


Commissioner Paulson provided comment on the need for parallel programs and 
training. 


Public Comment 

e Francisco DaCosta stated that he has been involved with career jobs for a long 
time and that he secured the money to start City Build. He questioned how many 
of the apprentices who have been placed with the SFPUC have career jobs. 

e Ali Altaha stated it was a “circus” presentation. He disused hiring by AGM 
How, discrimination, and stated that LBE’s are using unlicensed people. He 
discussed the SFPUC contractor open house and indicated he was unaware 
of the event. He stated that bigotry is being presented as policy. 


b) Quarterly Audit and Performance Review Report 
Charles Perl, Deputy Chief Financial Officer (CFO), indicated that year-to-date 


there have been 37 audits and assessments with 46% completed, 19% in 
progress, 32% upcoming and 3% cancelled. Deputy CFO Perl briefly reviewed 
(1) nine audits completed and reports issued; (2) Public Integrity Assessment 
Update, noting the audit work is underway and a briefing group formed; (3) FY 
2020-21 Fourth Quarter outlook of audits that are completing and those that are 
upcoming; and (4) that there are no open audits recommendations and all 248 
have been completed. 


Mr. Perl responded to a question from President Maxwell as to what might be 
included in the upcoming Citywide audit and assessment of emergency 
contacting and no bid sole source contracts. 
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In response to a question from Commissioner Harrington as to whether the 
SFPUC still has an internal audit group, and if so, are they conducting audits, 
Deputy CFO Perl stated there is an audit and compliance function that works with 
the City Services Auditor (CSA). He noted the SFPUC audit group reaches out to 
the agency for audit recommendations. AGM Sandler provided additional 
response and indicated that the SFPUC does have auditors, but that the audit 
workflow has been reduced due to staff being deployed to assist with citywide 
COVID Command Center. He stated that the budget included additional positions 
and enhanced audit work. 


Commissioner Harrington requested a report that shows the different SFPUC 
lessees that have a percentage of income (quarries, golf courses, etc.) and the 
last time they were audited. 


Deputy CFO Perl responded to Commissioner Ajami’s request for clarification as 
to how the audit reports and recommendations are implemented, tracked, and 
closed. 


Commissioner Moran stated the SFPUC audit program is thinner than in prior 
years and noted the importance of a robust audit program. He stated the CSA 
audits are citywide in scope and don't necessarily reach the SFPUC. He 
questioned how the SFPUC can ensure that audits reach necessary parts of the 
organization. AGM Sandler stated that there is a public integrity work effort being 
developed by CSA over the next several years, and will be focused on the 
SFPUC, will be extensive, and will be focused on risk assessment. He noted this 
is an opportunity for the Commission to provide feedback on additional audit work 
they are interested in. Commissioner Moran discussed the need for an audit to 
look at the citywide contracting process. AGM Sandler indicated he would relay 
that request to the CSA. 


Public Comment 

e Francisco DaCosta questioned why the Contracts Monitoring Division (CMD) 
doesn’t have a commission. He asked that the Commission hold people 
accountable. 

e Ali Altaha applauded Commissioners for publicly addressing public integrity 
issues. He stated that HRC and CMD are the problem and that discrimination 
and corruption exists. 

e Brian Browne indicated in 2002 he was on the Mayor's task force which looked at 
infrastructure of the SFPUC and that they put the proposition on the ballot which 
created the Revenue Bond Oversight Committee. He discussed their work and 
problems encountered. 

e Unidentified speaker discussed the biosolids project and stated that it is 
overbudget. He stated there is not compliance with the City’s 12B requirement. 
He asked that the Commission needs to visit external sites. 


c) Hetch Hetchy Capital Improvement Program (HCIP) Quarterly Report 
Katie Miller, Director, Water Capital Programs, noted that as of March 2021, 
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HCIP programs are 37% complete with $514M expended and $187M remaining. 
She reviewed the HCIP Program cost summary, indicating the overall HCIP cost 
variance is ($34M). She discussed the HCIP active project schedule and stated 
that Water Conveyance (water) is on schedule, Mountain Tunnel exceeds 
schedule by two-to-six months, and that eight projects exceed schedule by 
greater than six months. Director Miller discussed the budget, progress, and 
status for the following projects: O'Shaughnessy Dam Access and Drainage 
Improvements, Mountain Tunnel Improvements, Moccasin Penstock, Moccasin 
Powerhouse and Generator Set-Up Rehabilitation, San Joaquin Pipeline and 
Safety Entry Improvement, and San Joaquin Pipeline Tesla Valves Replacement. 


Director Miller responded to President Maxwell’s request to describe what “fall 
protection” looks like at the Dam’s stairs, stating it includes a secure harnesses 
and cable. President Maxwell requested additional information be provided on fall 
protection and safety requirements. 


Commissioner Harrington expressed general frustration with projects being 
delayed. He stated that re-baselining makes delays disappear and a that a 
comprehensive view of projects is difficult to track as a result. He noted the need 
to evaluate if a job is being done well and stated that jobs that are overbudget or 
behind schedule are so due to a specific reason. He asks that the SFPUC think 
about how projects are tracked to determine if there is something bigger going on 
and to have better evaluation. 


Commissioner Ajami concurred with the need for a more compressive project 
view. 


Michael Carlin, Acting General Manager, stated the issue will be addressed 
across all capital projects. 


Commissioner Moran discussed history tracking of WSIP and the loss of that 
history when projects are re-baselined or when projects were removed from the 
WSIP and included in the capital program. He indicated there is a need to 
develop a better method of tracking for accountability. 


Commissioner Paulson noted that there are routinely delays and unknown 
variables in infrastructure construction projects and stated there is a need for 
perspective when reviewing project status. 


President Maxwell noted the “red dot” for the Penstock addressing cost, status, 
and time, and suggested there is a better way to explain construction delays. 
Brief discussion ensued. 


Public Comment 

e Francisco DaCosta discussed Mountain Tunnel and Calaveras Dam, noting the 
assessments conducted by Jacobs and multiple cost increases. He discussed 

the need for a historical documentation of projects and expressed the need for a 
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need’s assessment. 

e Ali Altaha addressed cost overruns and the need for accountability, ethics, and 
law and order. He stated that Community Benefits and hiring of family contribute 
to cost overruns. 

e David Pilpel expressed appreciation for the staff report and the discussion. 


d) Water Workshops Follow-Up 
Steve Ritchie, AGM Water, noted that three Water Workshops were held, each 


covering different topics: November 30, 2020 (Bay Delta Water Quality Control 
Plan), February 5, 2021 (Tuolumne River Voluntary Agreement (TRVA)), and 
March 26, 2021 (Water Supply Planning). 


AGM Ritchie reviewed issues needing further consideration (1) Alternative Water 
Supplies: Priorities of (a) meeting Level-of-Service for Water Supply and all of our 
environmental obligations, (b) making San Jose and Santa Clara permanent 
customers at 4 MGD each, and (c) meeting additional future demands of 
wholesale and retail customers); Informal monthly updates for BAWSCA staff; 
and quarterly reports to the Commission; Goal is to have Water Supply Planning 
ready for CEQA review by July 1, 2023; and upcoming briefings to be scheduled 
on individual projects or as a workshop covering multiple projects; (2) Voluntary 
Agreement: Negotiations have been sporadic over a period of five years from 
January 2017 to May 2021; Periods of limited activity with sporadic bursts of 
energy; TRVA issues (early implementation, habitat improvement projects and 
strategic flow releases, predator control, adaptive management and working with 
the Irrigation Districts on water supply options); and monthly updates to the 
Commission; (3) Demand Projections and Demand Management: Retail and 
wholesale customers. Potential workshop first half of July; (4) Design Drought 
and effects of Climate Change: Rather than a prediction, the design drought is a 
stress test of our Regional Water System and water rights; Effects of climate 
change are being evaluated in the Long Term Vulnerability Assessment (LTVA); 
LTVA should be ready for release late this summer; and workshop on the issue in 
late September or early October; and (5) Working with the Irrigation Districts: 
Because of the Raker Act and the four agreements, these relationships are 
critical; Relationships on both Water and Power issues with both Districts; and 
follow-up on initial meeting among Commissioners and District Board members. 


Commissioner Harrington thanked AGM Ritchie for the comprehensive list of 
discussion items and stated that the question is how to move from “talking” to 
“doing”, stating these are long-term issues. He asked what is being done during 
this critical drought year to make a difference; what is being done to keep the 
rivers as healthy as possible; and how it would work this year versus under the 
Voluntary Agreement (VA). AGM Ritchie responded by discussing work being 
done regarding river flows; coordination of work with hydropower generation out 
of Holm and rafting flows; what could be done if the VA was in place now; and the 
State Water Board’s workshop on curtailments. 








the first priority he noted for alternative water supplies “meeting levels-of-service 
for water supply and all of our environmental obligations” and reviewed the goal 
of that priority. 


Commissioner Ajami thanked AGM Ritchie for the presentation. She questioned 
why demand projections should come first before a focus on alternative water 
supply. She stated the environmental issues are becoming more serious with 
Climate Change and that it needs to be looked at bottom-up. She asked if 
alternative water supplies are being looked at by individual utilities, campuses, 
neighborhoods, etc. AGM Ritchie indicated the July workshop will focus on 
demand projections and demand management, which will help to form 
discussions to take place at the August workshop on alternative water supplies. 
Brief discussion ensued on obligations, including environmental obligations. 


President Maxwell asked that staff be collaborative with stakeholders during the 
upcoming workshops. 


Public Comment 

e Barry Nelson, Golden State Salmon Association, thanked the Commission for the 
workshops and discussed follow-up issues: (1) science workshop and additional 
models for predation management; (2) requested SFPUC response to National 
Marine Fisheries Service August peer review, and to provide a provide a side-by- 
side comparison of the Tuolumne River Voluntary Agreement; and (3) request to 
put the Irrigation Districts Agreement on the agenda to see how it limits SFPUC 
policy. He thanked Commissioners Harrington and Ajami for their comments on 
supply demand and projections. 

e Sherry Norris, California Indian Environmental Alliance, thanked AGM Ritchie for 
the presentation and expressed appreciation for the discussion about the Bay 
Delta Plan, possibility for alternative water supply and demand, and the 
workshops. She commented on the balance between the Bay Delta Plan and the 
conveyance system and expressed concern that it could cause harmful algae 
bloom and the collapse of the Salmon and Steelhead populations. She offered to 
assist with outreach for the upcoming workshops. 

e Ali Altaha stated the Commission is asking the right questions. He stated that 
efficiency is not an option at the SFPUC, and that engineers and managers have 
been molded into a specific way of doing business. He stated that outside 
engagement is needed. 

e Carol Steinfeld, Sierra Club Loma Prieta Chapter, stated the greater public is 
under-informed and disengaged on the challenges. She stated the public needs 
to be informed and that discussions should happen regularly. 

e Peter Drekmeier, Tuolumne River Trust, expressed frustration with the slow 
movement of issues and acknowledged that two Commissioners have been on 
the Commission for just two years and two for less than a year, and that the 
history is not necessarily known. He discussed their efforts for collaboration with 
the SFPUC and noted suggestions for the Urban Watershed Management Plan 
appendix. 

e Francisco DaCosta stated that the First People need to b 
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e Gail Sredanovic urged the Commission to read a report tilted “Water Heist’, 
which she discussed. 

e Doug Obegi, Natural Resources Defense Council, thanked the Commission for 
the follow-up and expressed agreement that the workshops were productive and 
informative with shared information and understanding, although there was not 
agreement on all issues. He expressed the desire to assist with making the 
upcoming workshops productive. 


e) Update on December 2018 Bay Delta Plan Amendment and Voluntary 


Agreement Negotiations with the State 
Acting GM Carlin stated that here have been no recent conversations as the 


State is focused on the drought and the Sacramento River. He noted the State 
Water Board’s “Decision 1641” and stated that requirements for Delta inflow is 
not being met. 


In response to a question from Commissioner Ajami as to whether the drought 
will impact conversations on a larger scale, acting GM Carlin stated that petitions 
are being filed with the State Water Board to change water flows in different 
areas and that could have an impact. 


In response to a question from Commissioner Harrington as to whether the 
drought and other issues, such as the 401 Certification and recent lawsuit may 
influence the timeframe, acting GM Carlin stated that the lawsuit was a 
procedural issue. He stated the global settlement conversations may continue but 
he believes the Tuolumne River VA should be taken to the State Water Board to 
allow for public input. 


Acting GM Carlin responded to a question from Commissioner Moran as to whom 
is responsible for submitting the Tuolumne River VA to the State Water Board, 
and that he would return to the Commission for discussion. 


Public Comment | 

e Barry Nelson, Golden State Salmon Association, disagreed with acting GM 
Carlin’s comments that a VA package is close. He stated there are no 
comprehensive proposals and he discussed missed deadlines. He said there will 
be no credible VA package in 2021 and asked that the advocacy for the current 
VA be suspended. 

e Peter Drekmeier, Tuolumne River Trust, discussed the Sacramento River and 
stated the San Joaquin basin is worse off and the Tuolumne River is the worse 
for the Salmon. He stated that Phase II of Bay Delta Plan is supposed to focus 
on the Sacramento Basin, but it has been sidelined due to VA negotiations. 

e Cedric (inaudible) urged the SFPUC to drop the push for the VA and accept 
mandatory minimum flows proposed in the Bay Delta Plan. He said that the VA is 
not sufficient to prevent the extinction of Salmon or that it is based on science. 
He suggested that public comment occur before the Commission’s initial 
discussion. 

e Ali Altaha discussed acting GM Carlin 





suggested that a phone call be made to negotiate rather than filing suit. 

e Chris Shutes, California Sport Fishing Protection Alliance, indicated that it was 
not necessary to file lawsuit which directly attacked the authority of the State 
Water Board to set flow conditions, to preserve negotiation position, or contest 
the water quality certification. He requested that rather than continuing with VA 
that the Commission consider working withing the framework of the Bay Delta 
Plan and drought rules. 

e Nicole Sandkulla, BAWSCA, thanked the Commission for the conversation. She 
stated that BAWSCA supports the TRVA as an alternative to the Bay Delta Plan. 
She expressed support for Secretary Crowfoot’s suggestion for a third-party blind 
review of a Voluntary Agreement. 

e Jon Rosenfield stated the workshops have opened questions and that staff have 
not replied to the National Marine Fisheries Service regarding the peer review. 

e Regina Chichizola, Save California Salmon, stated the Commission doesn't 
seem to listen and that Phase | of the Bay Delta Plan was based on decades of 
best available science and the plan has been watered down. She noted the fish 
are quickly headed toward extinction. She stated there needs to be standards 
and planning. She indicated she does not support the lawsuit and asked that 
Phase II of the Bay Delta go forward. 

e Sheri Norris, California Indian Environmental Alliance, asked for additional 
information on the VA and how that it will provide more water in the river 
systems. She stated there is a gap in public outreach. She noted the importance 
of keeping the Bay Delta plan intact and to rely on science. 

e (inaudible), Save California Salmon, concurred with comments made by previous 
speakers in support of the Bay Delta Plan and expressed opposition to Dennis 
Herrera as General Manager. She noted difficulty with making public comment. 

e Dick Allen stated that the Tuolumne River habitat is being killed off and 
discussed the decline in the Salmon population. 


President Maxwell indicated that at the end of public comment she calls for 
‘further discussion” on items if the Commission so desires. 


Commissioner Harrington noted that there were “other suggestions” made by 
public comment and asked acting GM Carlin at his next update to talk about (1) 
moving forward directly, (2) suspending and negotiating, (3) implementing early, 
and (4) third party blind review. President Maxwell noted the need to know what it 
would take to make each happen. 


Commissioner Ajami suggested having national academies or reputable 
independent bodies review the work, and indicated she wasn’t sure about what is 
meant by a blind review. Acting GM Carlin discussed. 


f) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


8. New Commission Business 
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None. 


The Commission Secretary indicated that Mr. Altaha requested that Consent Calendar 
items 9a and 9b be removed for discussion. 


9. Consent Calendar: 


a) 


C) 


Accept work performed by Big Valley Electric for Contract No. HH-989, Holm 
Powerhouse Rehabilitation and Kirkwood Powerhouse Oil Containment; approve 
Modification No. 12 (Final), increasing the contract amount by $20,779, and 
increasing the contract duration by 201 calendar days, for a total contract amount 
of $11,842,186, and a total contract duration of 1,034 consecutive calendar days; 
and authorize final payment to the Contractor. (Resolution 21-0081) 


Accept work performed by Yerba Buena Engineering for Contract No. WW-607, 
Ocean Beach Immediate Action Plan As-Needed; approve Modification No. 1 
Final), decreasing the contract amount by $759,973, for a total contract amount 
of $1,222,277, with no change to the agreement duration of 1,826 consecutive 


calendar days; and authorize final payment to the Contractor. (Resolution 21- 
0082) 


Approve an increase of $631,000 to the contract cost contingency for Contract 

No. WW-687, Force Main Rehabilitation at Embarcadero and Jackson, with Anvil 
Builders, Inc; and authorize the General Manager to approve future modifications 
to the contract for a total contract amount of up to $7,215,844, with no change to 


the contract duration. (Resolution 21-0080) 





Public Comment 9c 

e Ali Altaha asked where CMD is. He stated the reports received are deceiving 
and asked if the difference of percentages is understood. He discussed LBE 
certification. 


On motion to approve Consent Calendar item 9c: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 9a 
e Ali Altaha stated there is more than LBE certifications and that there are issues 
between SFPUC procurement staff and CMD. 


On motion to approve Consent Calendar item Qa: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment 9b 
None. 


On motion to approve Consent Calendar item 9b: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 





10. Discussion of the status and options regarding the selection process for the SFPUC 
General Manager (GM) position, possible position qualifications, and possible direction 


by the Commission regarding the selection process. 
President Maxwell discussed the importance of continuing with the stakeholder and 
Staff interview process. 


Kate Howard, Deputy Director, City and County of San Francisco Department of 
Human Resources, introduced Brett Byers of The Hawkins Company, who provided an 
update on stakeholder engagement process and stated that interviews have been 
scheduled with the executive leadership team as to expectations and priorities of the 
GM. She stated that a total employee survey was launched and that 300 responses 
have been received thus far and that the survey will close on June 1st. She noted that 
there has been outreach with external stakeholders as to their expectation and priories 
for the GM. She reviewed some of the questions to be asked of the stakeholders and 
noted how the employee survey was developed. 


Ms. Howard discussed next steps and stated that The Hawkins Company staff will 
return to the Commission at the June 8" meeting to assist the Commission with the 
development of interview questions during closed session. 


Public Comment 

e Barry Nelson welcomed the search and indicated they would be happy to be 
involved in the process. He noted a coalition letter was sent in opposition to the 
appointment of Mr. Herrera. 

e Iris (inaudible), Santa Clara University, expressed concern with the nomination of 
Mr. Herrera and about the process of the appointment. She discussed his track 
record and noted his inexperience leading a utility. She stated a collaborative leader 
is needed. 

e Cedric (inaudible) express dismay with Mr. Herrera’s appointment and asked that he 
remove himself from consideration and asked that the Commission continue the 
search for a GM who will lead on environmental issues and responsible 
management of rivers. He asked that the lawsuit be dropped. 

e Sherry North, California Indian Environmental Alliance, submitted a letter to Mayor 
Breed and the Commission in opposition to the appointment of Mr. Herrera. She 
stated he is not a believer in sound scientific evidence and is not able to protect the 
environment. She asked that the Commission continue the search. 

e Gail Sredanovic expressed opposition to the appointment of Mr. Herrera stating he 
has disqualified himself as per his comments made regarding instream flows. She 
stated he is out of step with San Francisco on water use and sustainable water 
supply. She asked that the search continue. 

e Arnold Thompson, District 7, encouraged the Commission to get a candidate that is 
experienced working with a large water district and who has experience working in 
stakeholder engagement. He disused the lawsuit. 

e John Rosepeppie stated that no candidate from within the SFPUC should be 
selected and that the culture needs to change. He stated Mr. Herrera is disqualified 
and that there is pressure by the Mayor to appoint Mr. Herrera. 

e Peter Drekmeier, Tuolumne River Trust, expressed disappointment with comments 
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made by Mr. Herrera and discussed information in the lawsuit. He stated that Mr. 
Herrera needs to withdraw his name from consideration and the Commission needs 
continue the search. 

e Ali Altaha asked that the Commission listen to the public. He stated that the SFPUC 
needs a leader that can take it from its current state. He discussed Mr. Herrera and 
a letter that was sent to the Board of Supervisors regarding lateral issues. 

e Dick Allen provide comments that were inaudible. 

e Francisco DaCosta stated that according to the Charter the SFPUC has some 
authority regarding the selection, but the Mayor can override. He asked what 
happened to doing the right thing and that the process should continue. 


11. Authorize the release of $900,645 in construction funding for the Green Infrastructure 
Grant awarded on January 28, 2020 by Resolution No. 20-0024 to the Archdiocese of 
San Francisco Parish and School Juridic Persons Real Property Support Corporation, 
to construct stormwater management features at St. Thomas More School in San 
Francisco. This action constitutes the Approval Action for the project for the purposes 


of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code. 
(Resolution 21-0083) 


No public comment. 


On motion to approve item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


12. Authorize the release of $384,658 in construction funding for the Green Infrastructure 
Grant awarded on April 28, 2020, by Resolution No. 20-0082 to the Lycee Francais de 
San Francisco to construct stormwater management features at their Ortega Campus. 
This action constitutes the Approval Action for the project for the purposes of CEQA, 


pursuant to Section 31.04(h) of the San Francisco Administrative Code. (Resolution 
21-0084) 


No public comment. 


On motion to approve item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


13. Public Hearing: Discussion and possible action to approve the following for customers 
of the San Francisco Public Utilities Commission's CleanPowerSF (Community Choice 
Aggregation) Program, (1) a new rate-setting methodology effective July 1, 2021 
through June 30, 2022 that sets rates to the lesser of (a) 5% higher than comparable 
PG&E rates, or (b) rates that recover CleanPowerSF’s program costs; (2) making time- 
of-use (“TOU”) rates the default rate for residential customers and implementing a bill 
protection program that provides a one-time credit to residential customers who pay 
more under the new default TOU rates than under their prior rate; and (3) re- 
instatement of termination fees for CPSF customers returning to PG&E in the amount 
of $5 for residential and $25 for non-residential customers. This action constitutes the 








EE a ae 


31.04(h) of the San Francisco Administrative Code. (Resolution 21-0085) 

Erin Franks, Rates Administrator, presented: (1) Background: Customer bill comparison 
(generation charges comprised of PG&E and FFS charges and CPSF generation 
charges); Power Charge Indifference Adjustment (PCIA), which is set by the California 
Public Utilities Commissioner and is collected by PG&E on customer's energy bill. It 
recovers unavoidable cost of power supply acquired by PG&E prior to customer joining 
CPSF program. CPSF rates set with PCIA changes in mind so total cost is competitive 
with PG&E generation services; CPSF historic rates: CPSF generation rate has 
decreased by cumulative 12% since program launch to offset steep rise in PCIA and 
FFS charges; Rates action under current authority: Current authority allows rate 
changes +/- 1% of PGE. Two rate changes have occurred under delegated authority. 
PG&E’s PCIA and FFS charges increased significantly, offset by CPSF generation rate 
reductions; Current rates impact: Current rates authority revisions are necessary due to 
PCIA increase and PG&E generation rate decreases. Current CPSF rates result in 
significant losses over the next few years; Rate setting consideration: Rate setting 
balances competing objectives (enroll customers at program launch; recover program 
costs; remain competitive so customers don’t opt-out; and provide value to customers). 
A rate study is underway with new rates Spring 2022 for FY 2022-23. 


(2) Revised Delegated Authority Proposal: Revise existing authority to allow rate 
changes to the lesser of 5% above comparable PG&E rates or cost of service. Effective 
only during FY 2021-22. CPSF rate changes anticipated July 2021, September 2021 
and January 2022, based on CPUC filings with rates projected to be 5% above PG&E. 
Administrator Franks discussed projected rates and financial impact (assumptions: 
PG&E rates and PCIA follow expected timelines and magnitude from current filings; 
CPSF increases rates to be 5% above PG&E’s rates, inclusive of PCIA & FFS, in July 
2021 and September 2022; and does not incorporate small projected January 2022 rate 
change or July 2022 rate change from rate study). She reviewed the average residential 
customer bill impact for March 2021 and July 2021; PCIA forecasted to decline 
(proposal uses rate stabilization reserves to get through peak period). 


(3) Time-of-Use (TOU) Transition: Resolution 19-0236 endorsed the plan to transition 
eligible residential customers to TOU rates as the default rate. Provides “bill protection” 
in the form of a one-time credit after customer's first full year of service in the TOU rate. 
This Resolution directed SFPUC staff to return to the Commission with a proposed TOU 
rate structure and bill protection plan for consideration and possible implementation. Ms. 
Franks reviewed the TOU transition and bill protection plan and eligibility for bill 
protection. 


Ms. Franks concluded with (4) Reinstatement Fees: Resolution 18-0056 reduced 
termination fees to $0 for Citywide enrollment period. Citywide enrollment completed in 
June 2020. Reinstate termination fees; customer in CARE and FERA programs are 
exempted from termination fees. 


Mike Hyams, CPSF Director, responded to a question from Commissioner Ajami as to 
why the PCIA will go down, stating the PCIA is set to recover target revenue 
requirements and as long-term commitments, such as the closure of the Diablo Canyon 
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Nuclear Plant and other commitments are expiring, the rate will decline. Brief discussion 
ensued. 


In response to a question from Commissioner Ajami as to how often and why customers 
drop out of the program, Director Hyams indicated that customer opt-out is tracked and 
that the program has a 4.1% opt-out rate (96% participation rate). He stated that there 
has been no material change in the opt-out rate over time He stated customers are 
asked why they opt-out and that he would provide a memo as to reasons for opt-out. 


Tim Paulson thanked Ms. Franks for the presentation and for the discussion of program 
cost and valuation. 


Commissioner Harrington clarified that the 5% gap between PG&E and SFPUC is only 
on generation. 


President Maxwell discussed TOU and indicated her neighbors have expressed 
concern. She asked for tips that can be given give to people regarding TOU and if there 
are any programs to assist. Director Hyams noted it is an important issue and 
suggested that it is an opportunity to experience the future of electric rates “risk free”, 
due to bill protection. He understands the inconvenience to customers and possible hit 
to their budget and stated that staff are gathering information to see what more can be 
done and provide information to public. He noted there are tips for TOU on the CPSF 
website. President Maxwell noted that not everyone will see the website and that 
something physical needs to be sent. She expressed the need to incentivize people. 


VP Moran noted the importance of messaging and that 2.5% is nicer than 5%, and the 
focus on total charge. He noted that it will be temporary and eventually customers will 
save over PG&E, and that the money will be invested into clean power projects. 


Public Comment 

e David Pilpel referenced the CEQA exemption in Public Resources Code Section 
21080(b)(8) and CEQA Guidelines Section 15273 and stated his review of the third 
Whereas Clause in the resolution reads that the SFPUC “intends” the rates be sent 
and doesn't “find” the rates be set. He questioned if the rates are subject to the Rate 
Fairness Board and if so, what was their recommendation. He asked if the 
termination fee or ancillary charges cover SFPUC costs. 

e Alita Dupree expressed support of the item and stated that education is needed. She 
indicated she has used TOU for the past nine years. 


Deputy City Attorney Gessner responded to a question from Commissioner Harrington 
as to the amendment suggested by Mr. Pilpel. AGM Sandler indicated the action is for 
delegated authority. 


Commissioner Secretary Hood read the proposed revision to third Whereas Clause, first 
sentence, to strike the word “intends” and replace with the word “finds”. VP Moran 
stated in the same sentence the word “be” should be replace with the word “are”. 
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On motion to approve item 13, as amended: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


14. Approve the sole source selection of Calgon Carbon UV Technologies (Calgon 
Carbon); award Agreement No. 1000019799, UV System Maintenance and Repair, to - 
Calgon Carbon to provide monthly preventative maintenance services, emergency 
repair, and parts to the Calgon Carbon-manufactured Sentinel UV Disinfection 
systems located at SFPUC’s Tesla Portal; and authorize the General Manager to 
execute an equipment maintenance agreement with Calgon Carbon with a retroactive 
start date of December 1, 2020 for an amount not-to-exceed $1,800,000, anda 
duration of five years. (Resolution 21-0086) 


No public comment. 


On motion to approve item 14: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary re-announced that Closed Session item #17 would not be 
heard. 


15. Public comment on matters to be addressed during Closed Session. 


16. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


17. Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 

000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 

2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 

1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 

ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 

Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 

Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 

Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
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18. 


19: 


Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission - 
Case No. R.19-09-016, filed January 10, 2019. 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a). 


Adjournment 
President Maxwell adjourned the meeting at 7:04 PM. 





PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0080 


WHEREAS, On January 20, 2020, per Resolution No. 20-0010, this Commission approved 
the award of Sewer System Improvement Program and San Francisco Public Works Street 
Resurfacing Program General Fund-funded Contract No. WW-687, Force Main Rehabilitation at 
Embarcadero and Jackson to Anvil Builders, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was June 1, 2020; and 


WHEREAS, The original contract amount was for $5,986,222 and the original contract 
duration was 630 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification No. 1 was issued increasing the contract amount by $160,529 
to perform additional traffic control and corrosion protection for a total contract amount of 
$6,146,751, and no change in contract duration; and 


WHEREAS, An increase of $631,000 to the contract cost contingency is being requested 
due to unforeseen differing site conditions resulting in additional exploratory work to locate the 
existing force main, and associated increase in excavation disposal and backfill activities; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to a LBE 
participation of 20.3% with its bid submittal; and 


WHEREAS, Funds are available from Sewer System Improvement Program-funded 
Project No. CWWSIPCSPS02, Force Main Rehabilitation at Embarcadero and Jackson and San 
Francisco Public Works Street Resurfacing Program General Fund; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $631,000 to the 
existing contract cost contingency for Sewer System Improvement Program and San Francisco 
Public Works Street Resurfacing Program General Fund-funded Contract No. WW-687, Force 
Main Rehabilitation at Embarcadero and Jackson, for a total contract cost contingency amount of 
up to $1,229,623 and no change to the duration contingency; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $7,215,844, with no change to the contract 
duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021. 


porn bbed- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0081 


WHEREAS, Contractor Big Valley Electric has completed its work for Water Enterprise 
Hetch Hetchy 10-year Capital Improvement Program-funded Contract No. HH-989; and 


WHEREAS, On August 8, 2017, by Resolution No. 17-1073, this Commission awarded 
Contract No. HH-989, in the amount of $9,948,000, to the lowest, qualified and responsible 
bidder, with the lowest responsive bid, Big Valley Electric; and 


WHEREAS, The construction contract Notice-to-Proceed date was set for January 29, 
2018, with an original schedule of 583 consecutive calendar days and the contractor completed 
the work in 1,034 consecutive calendar days on November 27, 2020; and 


WHEREAS, The original contract amount was for $9,948,000 and the original contract 
duration was 583 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. 1 to 4 were issued increasing the contract amount by 
$254,480 (within the original 10% contingency), for Kirkwood nitrogen piping, governor piping 
welding, AHU substitution, steel escalation, Kirkwood tank oil removal, pump modifications, 
and standby charges, for a total contract amount of $10,202,480, with no change to the contract 
duration; and 


WHEREAS, On June 25, 2019, per Resolution No. 19-0122, this Commission approved 
an increase of $1,000,000 to the contract amount contingency for a total contract amount of up to 
$11,942,800 and approved an increase of 250 days to the contract duration contingency for a 
total contract duration of up to 891 calendar days; and 


WHEREAS, Modification Nos. 5 to 11 were issued per Resolution No. 19-0122, 
increasing the contract amount by $1,616,433 and increasing the contract duration by 250 
consecutive calendar days, for a total contract amount of $11,818,913, and a total contract 
duration of 833 consecutive calendar days; and 


WHEREAS On July 14, 2020, by Resolution No. 20-0143, this Commission approved an 
increase of 143 calendar days to the duration contingency for a total revised contract duration of 
1034 consecutive calendar days; and 


WHEREAS, Modification No. 12 (Final) is requested, increasing the contract amount by 
$20,779 and increasing the contract duration by 201 calendar days to modify the program logic 
controller for the analog loop power at Holm Powerhouse and install new oil-water sensors on 
the oil-water separators at Holm Powerhouse and Kirkwood Powerhouse, for a total contract 
amount of $11,842,186, and a total contract duration of 1,034 consecutive calendar days; and 
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WHEREAS, The Contract Monitoring Division has determined that the contractor made 
a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting 
requirement of 15% for this contract by achieving a final LBE participation of 14.92%; and 


WHEREAS, Funds are available from Project No. 10014075 — Holm Powerhouse 
Rehabilitation and Kirkwood Powerhouse Oil Containment Upgrade; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Big Valley 
Electric for Water Enterprise Hetch Hetchy 10-year Capital Improvement Program-funded 
Contract No. HH-989 and approves Modification No. 12 (Final), increasing the contract amount 
by $20,779 and increasing the contract duration by calendar days, for a total contract amount of 
$11,842,186, and a total contract duration of 1,034 consecutive calendar days, and authorizes 
final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021. 


llonan Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. - 21-0082 


WHEREAS, Contractor Yerba Buena Engineering and Construction, Inc. has completed 
its work for Wastewater Enterprise, Capital Improvement Program-funded Contract No. WW- 
607, Ocean Beach Immediate Action Plan As-Needed; and 


WHEREAS, On December 8, 2015, by Resolution No. 15-0258, this Commission 
awarded Contract No. WW-607, Ocean Beach Immediate Action Plan As-Needed, in the amount 
of $1,982,250, to the lowest, qualified and responsible bidder, with the lowest responsive bid, 
Yerba Buena Engineering; and 


WHEREAS, The construction contract Notice-to-Proceed date was set for January 15, 
2016, with an original schedule of 1826 consecutive calendar days and the contractor completed 
the work in 1826 consecutive calendar days on January 27, 2021; and 


WHEREAS, The original contract amount was for $1,982,250 and the original contract 
duration was 1,826 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification No. 1 (Final) is being requested to decrease the contract 
amount by $759,973 to adjust bid quantities to match actual completed quantities, for a total 
contract amount of $1,222,277 and no change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor made 
a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting 
requirement of 20% for this contract by achieving a final LBE participation of 5.22% now; 
therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Yerba Buena 
Engineering and Construction, Inc. for Wastewater Enterprise, Capital Improvement Program- 
funded Contract No. WW-607, Ocean Beach Immediate Action Plan As-Needed, approves 
Modification No. 1 (Final), decreasing the contract amount by $759,973, for a total contract 
amount of $1,222,277, and a total contract duration of 1,826 consecutive calendar days, and 
authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021. 


Alora Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0083 


WHEREAS, Green infrastructure protects and enhances the function of the City and 
County of San Francisco’s combined sewer system by reducing the volume and rate of 
stormwater run-off into the system; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has a multi- 
faceted program to maximize the detention and retention of stormwater, including through green 
infrastructure; and 


WHEREAS, On November 13, 2018, by Resolution No. 18-0189, this Commission 
approved the establishment of a Green Infrastructure Grant Program to offer grants for owners of 
properties in San Francisco containing large impervious surfaces to deliver cost-effective 
stormwater management performance for SFPUC’s collection system; and 


WHEREAS, On February 5, 2019, the San Francisco Board of Supervisors adopted 
Ordinance No. 26-19 delegating authority under Charter Section 9.118 to the SFPUC General 
Manager to enter into grant agreements with terms of 20 years under the SFPUC’s Green 
Infrastructure Grant Program, provided that this Commission must approve the award of each 
grant at a public hearing; and 


WHEREAS, On July 3, 2020, the San Francisco Board of Supervisors adopted Ordinance 
No. 101-20, extending the delegated authority under Charter Section 9.118 to the SFPUC 
General Manager to enter into grant agreements and removing the provision that this 
Commission must approve the award of each grant agreement at a public hearing; and 


WHEREAS, On February 25, 2020, by Resolution No. 20-0045, this Commission 
approved revisions to the funding disbursement procedures of the Green Infrastructure Grant 
Program; and 


WHEREAS, On July 27, 2019, the Archdiocese of San Francisco Parish and School 
Juridic Persons Real Property Support Corporation (RPSC) submitted a grant application to the 
SFPUC to fund the design and construction of a green infrastructure project at St Thomas More 
School located at 50 Thomas More Way (Project); and 


WHEREAS, On January 28, 2020, by Resolution No. 20-0024, this Commission 
approved the award to RPSC of a Green Infrastructure Grant to fund pre-construction design 
and, if the project is approved by this Commission following completion of environmental 
review, construction of stormwater management features of the St. Thomas More School Project 
for a total potential grant amount of $1,118,958, and authorized the General Manager to execute 
a grant agreement with a term of 20 years; and 


WHEREAS, Resolution No. 20-0024 authorized the disbursement of $218,313 in grant 
funds to RPSC solely for the purpose of planning and design (pre-construction) activities and 
provided that funding for the construction phase of the project will not be authorized or 
disbursed until environmental review of the project is complete and this Commission approves 
disbursement of grant funds for construction of the project; and 
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WHEREAS, Design of the project is now substantially complete, as shown in the design 
drawings on file with the Commission Secretary; and 


WHEREAS, On April 27, 2021, the Planning Department determined under Planning 
Department Case Number is 2021-003426ENV that this project is categorically exempt from 
CEQA under CEQA Guidelines Section 15301 (Existing Facilities) and Section 15303 (New 
Construction); and 


WHEREAS, This action constitutes the Approval Action for the Project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; and 


WHEREAS, SFPUC staff request that the Commission now authorize the disbursement 
of the remainder of grant funds of up to $900,645 for construction of the Project; and 


WHEREAS, Funding in the amount of $900,645 for construction activities is available 
from Project No. 10034553 — Green Infrastructure Grant Program; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the release of the remaining 
$900,645 in grant funding for construction of the Green Infrastructure Grant Project at St. 
Thomas More School pursuant to the Green Infrastructure Grant with RSPC awarded by 
Resolution No. 20-0024. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021 


plloran Mod, 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0084 


WHEREAS, Green infrastructure projects and enhances the function of the City and 
County of San Francisco’s combined sewer system by reducing the volume and rate of 
stormwater run-off into the system; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has a multi- 
faceted program to maximize the detention and retention of stormwater, including through green 
infrastructure; and 


WHEREAS, On November 13, 2018, by Resolution No. 18-0189, this Commission 
approved the establishment of a Green Infrastructure Grant Program to offer grants for owners of 
properties in San Francisco containing large impervious surfaces to deliver cost-effective 
stormwater management performance for SFPUC’s collection system; and 


WHEREAS, On February 5, 2019, the San Francisco Board of Supervisors adopted 
Ordinance No. 26-19 delegating authority under Charter Section 9.118 to the SFPUC General 
Manager to enter into grant agreements with terms of 20 years under the SFPUC’s Green 
Infrastructure Grant Program, provided that this Commission must approve the award of each 
grant at a public hearing; and 


WHEREAS, On July 3, 2020, the San Francisco Board of Supervisors adopted Ordinance 
No. 101-20 extending the delegated authority under Charter Section 9.118 to the SFPUC General 
Manager to enter into grant agreements and removing the provision that this Commission must 
approve the award of each grant agreement, and 


WHEREAS, On February 25, 2020, by Resolution No. 20-0045, this Commission 
approved revisions to the funding disbursement procedures of the Green Infrastructure Grant 
Program; and 


WHEREAS, On January 23, 2020, Lycee Francais de San Francisco (LFSF) submitted a 
grant application to the SFPUC to fund the design and construction of a green infrastructure 
project at the Ortega Campus located at 1201 Ortega Street (Project); and 


WHEREAS, On April 28, 2020, by Resolution No. 20-0082, this Commission approved 
the award to LFSF of a Green Infrastructure Grant to fund pre-construction design and, if the 
project is approved by this Commission following completion of environmental review, 
construction of stormwater management features of the Lycee Francais de San Francisco School 
Project for a total potential grant amount of $480,985, and authorized the General Manager to 
execute a grant agreement with a term of 20 years; and 


WHEREAS, Resolution No. 20-0082 authorized the disbursement of $96,300 in grant 
funds to LFSF solely for the purpose of planning and design (pre-construction) activities and 
provided that funding for the construction phase of the project will not be authorized or 
disbursed until environmental review of the project is complete and this Commission approves 
disbursement of grant funds for construction of the project; and 
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WHEREAS, Design of the Project is now complete as show on the design drawings on 
filed with the Commission Secretary; and 


WHEREAS, On April 6, 2021, the Planning Department determined under Planning 
Department Case Number is 2021-001641ENV that this project is categorically exempt from 
review from the California Environmental Quality Act (CEQA) under CEQA Guidelines Section 
15301 (Existing Facilities); and 


WHEREAS, This action constitutes the Approval Action for the Project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; and 


WHEREAS, SFPUC staff request that the Commission now authorize the disbursement 
of the remainder of grant funds of up to $384,658 for construction of the Project; and 


WHEREAS, Funding in the amount of $384,658 for construction activities is available 
from Project No. 10034553 — Green Infrastructure Grant Program; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the release of the remaining 
$384,658 in grant funding for construction of the Green Infrastructure Grant Project at Lycee 
Francais de San Francisco School pursuant to the Green Infrastructure Grant with LFSF awarded 
by Resolution No. 20-0082. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021 


pllonna Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.:: 21-0085 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and the San Francisco Public Utilities 
Commission (SFPUC) has implemented the program called CleanPowerSF consistent with 
Ordinances 146-07, 147-07, and 232-09); and 


WHEREAS, The complementary objectives of the CleanPowerSF program are to (1) 
provide electricity and related services at affordable and competitive rates while promoting long- 
term rate stability, (2) reduce, and eventually eliminate, the greenhouse gas emissions associated 
with the use of electricity in San Francisco, (3) support, to the greatest extent possible and 
affordable, the development of new clean energy infrastructure and new employment 
opportunities for San Franciscans, and (4) provide long-term rate and financial stability to 
CleanPowerSF and its customers; and 


WHEREAS, The SFPUC finds that CleanPowerSF rates are set to meet program 
operating costs, repay debt, meet financial targets for reserves and debt-service coverage ratios, 
and obligations pursuant to CleanPowerSF power supply contracts and credit agreements; and 


WHEREAS, The proposed CleanPowerSF rate adjustment methodology conforms to the 
CleanPowerSF Rate Setting Policy and the Commission’s Ratepayer Assurance Policy; and 


WHEREAS, Pacific Gas and Electric Company’s (PG&E) electric generation rates are 
authorized by the California Public Utilities Commission (CPUC); and 


WHEREAS, The CPUC permits PG&E to levy the Power Charge Indifference 
Adjustment (PCIA) on the bills of customers who switch to CleanPowerSF, in order to recover 
the estimated above market costs of power supply commitments made by PG&E prior to a 
customer's switch to CleanPowerSF generation service; and 


WHEREAS, The Franchise Fee Surcharge (FFS) is a surcharge imposed by PG&E on its 
customers to recover franchise fees charged by cities and counties; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of hearing on the proposal to 
adopt a CleanPowerSF ratemaking framework was published in the official newspaper on May 
12-15, 2021, and posted on the SFPUC website and at the San Francisco Public Library, as 
required, for a public hearing on May 25, 2021; and 


WHEREAS, The proposed rate adjustment methodology enables CleanPowerSF to 
formulaically adjust CleanPowerSF rates so that they are no more than 5% higher than 
comparable PG&E generation rates that exist at the time, accounting for the PCIA and FFS; and 


WHEREAS, Resolution No. 19-0236 directed CleanPowerSF staff to develop a plan to 
transition eligible residential customers to time-of-use (TOU) as the default rate and to provide 
bill protection in the form of a one-time credit after the first year of TOU service; and 


WHEREAS, CleanPowerSF now proposes to make TOU rates the default rate for 
residential customers starting July 1, 2021, and implement a bill protection program that 
provides a one-time credit to residential customers who pay more under the new default TOU 
rates than under their prior rate; and 
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WHEREAS, The Termination Fees originally adopted by this Commission in 2016 and 
then suspended in 2018 for the duration of the enrollment period, are now proposed for 
reinstatement for residential and commercial customers at $5 for residential customers and $25 
for commercial customers effective October 1, 2021, with an exemption for low-income 
customers enrolled in the California Alternate Rates for Energy (CARE) and Family Electric 
Rates Assistance (FERA) programs; and 


WHEREAS, Charter section 8B.125 requires the Commission to set rates and charges, 
subject to rejection by the Board of Supervisors, within 30 days of submission; and 


WHEREAS, On May 6, 2021 the Planning Department determined that the proposed 
action is statutorily exempt from the California Environmental Quality Act (CEQA) Guidelines 
under Public Resources Code Section 21080(b)(8) and CEQA Guidelines Section 15273 (Rates, 
Tolls, Fares, and Charges), under Planning Department Case Number 2021-004576ENV; and 


WHEREAS, This action constitutes the Approval Action for the Project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, 
therefore, be it 


RESOLVED, This Commission hereby delegates authority to the General Manager to 
adjust CleanPowerSF rates based on the following rate adjustment methodology: Clean Power 
SF rates shall be set as the lesser of (1) +5% higher than comparable PG&E generation rates, 
after accounting for the PCIA and FFS, or (2) rates that recover CleanPowerSF’s program costs, 
and such formula shall be effective as of July 1, 2021 and remain in effect until June 30, 2022 
and shall expire automatically on that date; and be it 


FURTHER RESOLVED, The adjustment of CleanPowerSF rates according to this 
formula applies to the rate classes listed in Exhibit 1, attached to this resolution, which also 
includes rates to be implemented on July 1, 2021 for each class; and be it 


FURTHER RESOLVED, The rates effective July 1, 2021 include the PCIA credits for 
each vintage and customer class shown in Exhibit 2; and be it 


FURTHER RESOLVED, This Commission hereby approves setting the Time of Use 
(TOU) rate as the default rate for CleanPowerSF customers and approves CleanPowerSF’s bill 
protection program to provide a one-time credit to eligible residential customers after the first 
year of TOU service; and be it 


FURTHER RESOLVED, This Commission hereby approves the Termination Fees for 
residential and commercial customers to be $5 for residential customers and $25 for commercial 
customers effective October 1, 2021, with an exemption for customers enrolled in the California 
Alternate Rates for Energy (CARE) and Family Electric Rates Assistance (FERA) programs, as 
shown in Exhibit 3 attached to this resolution; and be it 


FURTHER RESOLVED, This Commission directs the General Manager to submit this 
rate adjustment methodology to the Board of Supervisors, as required by Charter Section 8B.125. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of May 25, 2021. 


Secretary, Public Utilities Commission 
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Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 






































































Applies To Customers Green Br herGreer Billin 
Tariff Title on Following PG&E Hours Applied Woh Rate ? : 
Rate (S$) Determinant 
Rate Schedules 
Non-Time of Use Residential Ed Eb, EM, EME, 
(E-1) ES, ES-L, ESR, ES-R-L, |Year round All hours 0.07236 0.08236 
ET, and ET-L 
0.21726] 0.22726] kWh 
ie. aN summer 0.05428] 0.10428 kwh 
(e-6) Off Peak 0.04408 0.05408] = =kWh 
g07495| | f O.0sI95| kWh | | 
Winter 
Off Peak 0.05814 0.06814 = =kWh | 
Pie 0.18241 0.19241] kWh | 
Residential Time of Use B wee. Off Peak 0.07420 0.08420 fa ulled 
(E-TOU-B) 0.07023] 0.08023] kWh 
Winter 
Off Peak 0.05049 0.06049 eas 
am 0.12464 0.13464] kWh 
Residential Time of Use C ae Off Peak 0.06853 0.07853]  =kWh 
(E-TOU-C) 0.07344] 0.08344] kWh 
Winter 
Off Peak 0.05766 0.06766] =kWh 
0.13746] 0.14746] kWh 
: og ii Summer 
Residential Time of Use C Lae Off Peak 0.04825 0.05825] kWh 
(E-TOU-D) 0.09409] 0.10409] kWh 
Winter 
Off Peak 0.07826 0.08826] kWh 
0.23520] ___0.24520 |__| 
foe tacn se Summer 0.08873] 0.09873] kwh 
— Peak 0.02094 0.03094 ed 
Service EV-A, EV-B 
ev) 0.05812| 0.06812] kWh 
Winter 0.01847] 0.02847] kWh 
Off Peak 0.02339 0.03339} = kWh 
0.14305 0.15305 eh 
Summer 0.09610| 0.10610] kWh 
Electric Vehicle Time-of-U 
a i Si adie Off Peak 0.05290 0.06290 an 
Service 2 
ey Peak 0.08332 0.09332]. kWh 
Winter 0.07022| _0.08022 eaten | 
Off Peak 0.04556 0.05556] = kWh 
Residential Multi Meter Reservation Charge | 0.48] 0.4] kW 
Sse fe round 
Standby (S-EM) All hours 0.07016 0.08016] = kWh 
Small General Service 0.08879] 0.09629] kWh 
A-1-A) eee re hours 0.04665| 0.05415] kWh 
0.09157 0.09907] kWh 
eee oe Summer 0.09157] 0.09907] kwh 
ey ee Peak 0.06562 0:07312|- 0 kWh | 
0.05928] 0.06678] kWh 
Winter 
Off Peak 0.05867 0.06617 
0.20436| (0.21186 
Small General Time-of-Use Summer 0.10070 0.10820 
Service Off Peak 0.06864 0.07614 
in) me 0.sa80| _0.06630| _kwh_| 
Off Peak 0.05805 0.06555 
Direct-Current General Service All hours 0.08701 0.09451 
(A-15) All hours 0.04486 6 Wh 
Medium General Demand Summer al hours 2 Wh 
Non-Time of Use - Secondary All hours Wh 
Voltage (A-10A) 


Schedule of CleanPowerSF Electric Rates and Charges 


Effective July 1, 2021 
Med. General Demand 


Summer ___[All hours 0.06457| __0.06957 












Green 
Product Rate 






Applies To Customers 
on Following PG&E 
Rate Schedules 







SuperGreen Billing 
Rate (S$) Determinant 






















Non-Time of Use - Primary 

Voltage (8-108) es 

Med. General Demand 

Non-Time of Use - 0.03316 0.03816 

Transmission (A-10A-1) 
0.09874 0.10374 kWh 

Medium General Demand 0.09874 
Time of Use - Secondary 0.07061 0.07561 kWh 
Voltage kWh 

(A-10-B) 

Summer ._swy|Demand = | 5 0.00] eon 0.00) Ne 


0.11960] __0.12460 














































Pp 
Summer 0.06651] 0.07151] kWh 
Medium General Demand 
Off Peak 0.03855 0.04355 
Time of Use - Primary Voltage A-10-B 
M408 8) eee. 0.05213 _0.05713 
Off Peak 0.03545 0.04045 
Summer 
0.10603] _ 0.11103 
summer 0.05681| _0.06181 
Medium General Demand 
yeah a irsmence an Off Peak 0.03025 0.03525 kWh 
Weis aa ee 0.04443{ 0.04943] kWh __ 
Off Peak 0.02913 0.03413 kWh 
Summer B97) Ee 
0.05045] __0.05545 
0.05045] __ 0.05545 
Medium General Demand Summer Off Peak 0.04417 0.049 7], kWh 
Time of Use - Secondary Max Peak Demand Os) kW 
(E-19-5) 9.75 9.75 
0.04145| 0.04645] kWh __ 
Winter 
Off Peak 0.04071 0.04571 
0.09136] __0.09636|_—kWh___ 
0.04628| _0.05128 
Medium General Demand Summer Off Peak 0.01730 0.02230 
Time of Use - Primary Max Peak Demand 13.26 13.26 
(E-19-P) Max Part Peak Demand 3.23 3.23 
EEE Bi pres o-oao19] 0.08549) Wh 
Off Peak 0.02446 0.02946 
0.04902] __0.05402 
0.03422] 0.03922 
Medium General Demand Summer Off Peak 0.01463 0.01963 
Time of Use - Transmission Max Peak Demand 14.58 CS) ae 
(E-19-T) Max Part Peak Demand 3.65 
0.03655] __0.04155 
Winter 
Off Peak 0.02150 0.0265 
7932] kWh__ 
Medium General Demand es Erbe SEE. wh 
Summer Part Peak 
Time of Use - Secondary OfiRoakann ne | 
With Qualifying Solar PV 
—s el ce 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 


Tariff Title 


Medium General Demand 
Time of Use - Primary 
With Qualifying Solar PV 
(E-19-P-R) 


Medium General Demand 
Time of Use - Transmission 
With Qualifying Solar PV 
(E-19-T-R) 


Service to Max Demands 
>1,000 kw 
Time of Use - Secondary 
Voltage 
(E-20-S) 


Service to Max Demands 
>1,000 kw 
Time of Use - Primary Voltage 
(E-20-P) 


Service to Max Demands 
>1,000 kw 
Time of Use - Transmission 
(E-20T) 


Medium General Demand 
With Qualifying Solar PV 
Time of Use - Secondary 

E-20-S-R 


Medium General Demand 
With Qualifying Solar PV 
Time of Use - Primary 
E-20-P-R 


Medium General Demand 
With Qualifying Solar PV 
Time of Use - Transmission 
E-20-T-R 


Customer-Owned Street and 
Highway Lighting 
Customer-Owned Street and 
Highway Lighting Electrolier 
Meter Rate 
Outdoor Area Lighting Services 
(LS-1) 


Applies To Customers 
on Following PG&E 
Rate Schedules 


LS-2, LS-3, OL-1 


Greely *7 |-SuperGreen Billi 
uperGree illin 
Hours Applied Product Rate e He 
Determinant 


0.03447 kWh 


0.0489 


0.0212 
0.042 





Applies To Customers Green pe 
en ; , SuperGreen Billing 
Tariff Title on Following PG&E Hours Applied Product Rate zi 
Rate ($) Determinant 
Rate Schedules 
Agricultural Power Summer 
; AG-1A Connected Load 
(AG-1) 
Primary Voltage Disc. | 0.00]_— 0.00] kW 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 
($) 
Agricultural Power Summer 
(AG-1) AG-1B 


Peak 0.0929 kWh 
Agricultural Power, Time-of- ‘ i 
Use AG-4A, AG-4D : i 
(AG-4A) : i i 


Agricultural Power, Time-of- : : 
Use AG-4B, AG-4E - - 
(AG-48) Primary Voltage Disc. ; 
(per Max Demand) 
0.05289 
0.04467 0.05217 


Use AG-4C, AG-4F (per Max Peak Demand) 
(per Max Peak Demand) 
Trans. Volt. Disc. kW 
(per Max Part-Peak Demand) 
0.03031] __0.03781 
Winter 
Off Peak 0.02956 0.03706 


0.08928] __0.09678 
Large Time-of-Use Agricultural Summer Off Peak 0.04980 0.05730 
AG-5A, AG-5D 


oo 


oO 
oO 
uw 
Ww 
o 
~ 


Wwt}oO 
~ 
= 


oO 
oO 
1S] 
SN 
oO 
COIN I|OLO 


CO |RIN 
D |WM]oo 
co |W 


' 


Power Connected Load 
(as-5A) ore o-oa3es| 005135 kwh | 
Off Peak 0.04311 0.05061 


0.08313] 0.09063] kWh 
Off Peak 0.03251 0.04001 
Max Peak Demand 

AG-5B, AG-5E Primary Voltage Disc. 
(per Max Demand) : 
Trans. Volt. Disc. 
(per Max Demand) 


Large Time-of-Use Agricultural 
Power 
(AG-5B) 





? Part Peak 0.03733 
Winter 
Off Peak 0.03662 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 


Applies To Customers Green ane ee Billin 
Tariff Title on Following PG&E Hours Applied Product Rate afr (s) 5 ce 
Rate Schedules ($) 


Summer 
AG-5C, AG-5F 























Large Time-of-Use Agricultural 
Power F F 
Primary Voltage Disc. 
esa 
(per Max Peak Demand) 
0.02953| ___0.03703 
Winter 
Off Peak 0.02878 0.03628 
Reservation Charge 
0.09008] __0.09758 
Summer 0.07033 0.07783 kWh 
Off Peak 0.04449 0.05199 
0.07348| _0.08098 
Winter 
Off Peak 


0.05345 0.06095 kWh 
0.39 
0.07517 kWh 
Summer 
Winter 
Summer 
= 
Winter 
error PRR 
Summer 
Winter 
Summer 
Winter 
Summer 
B-10 
powwe sre at aot to 


Standby Service - 
Secondary and Primary 
Voltage 






Applies to Full Standby 
customers under Rate 
Schedule S. All partial 
standby customers are 
billed at their 
Otherwise Applicable 
Schedule ("OAS") rate 













































Standby Service - 
Transmission Voltage 













Small General Service 
(B-1) 















Small General Time-of-Use 
Service 
(B-6) 

















Medium General Demand 
Time of Use - Secondary 
Voltage 
(B-10) 
















Medium General Demand 
Time of Use - Primary Voltage 
(B-10-P) 


Winter 0.0501 0.05513 
Super Off Peak 0.0119 0.01698 


3 
8 
6 
0.03371 kWh 
power tesa — sl a 










Medium General Demand 
Time of Use - Transmission 
(B-10-T) 









Winter Off Peak 0.03468 0.03968 kWh 
Super Off Peak (0.00348) 








0.00152 kWh 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 


Applies To Customers 
on Following PG&E 
Rate Schedules 


Tariff Title 


Medium General Demand 
Time of Use - Secondary 
(B-19-S) 


Medium General Demand 
Time of Use - Primary 
(B-19-P) 


Medium General Demand 
Time of Use - Transmission 
(B-19-T) 


B-19 


Medium General Demand 
Time of Use - Secondary 
With Qualifying Solar PV 

(B-19-S-R,S) 


Medium General Demand 
Time of Use - Primary 
With Qualifying Solar PV 
(B-19-P-R,S) 


Medium General Demand 
Time of Use - Transmission 
With Qualifying Solar PV 
(B-19-T-R,S) 


Green 


SuperGreen 
Product Rate P 


Billing 
Determinant 


pom iia 
Off Peak 
e 


Summer 


oS 
oO 
5 
‘oO 
nN 
rs 


Max Peak Demand 
Max Part Peak Demand 


em | 
Off Peak 0.04415 
uper Off Peak ; 
Max Peak Demand ; 
~ 
k 
a 


nter 

ee Off Peak 0.03573 
uper Off Peak (0.00694) 

nter 


2 
° 
S 
gi 
Ww 
© 


R 
oo 
Rp 


S 
oO 
ise} 
Wy: 
Oo 
PP 


Summer Off Peak 0.03559 


Max Peak Demand 
Max Part Peak Demand 


Oo 
oO 
~ 
5 he 
~ 
N 


x 


i 


Summer 


Max Part Peak Demand 
Off Peak 0.03903 
Winter 
uper Off Peak (0.00663) 
Max Peak Demand 0.98000 


k 
k 
0.23131 
Summer : 
k 


oO 
oO 
oo 
00 
‘oO 
~ 


0.04847 


2 
oO 
a 
Ww 
BK 
N 


0.20542 
Summer 0.07570 
Off Peak 0.03854 


0.0060 


uw 


Wi 
Wi 
Wi 
0.07819 
Winter Off Peak 0.03866 


uper Off Peak 0.00105 


0.17325 
Summer : 
Off Peak 0.04342 


0.07900 
Winter Off Peak 0.04364 
uper Off Peak 


oO 
j=) 
ee) 
~ 
oa 
~ 


0.0486 
0.0110 


B 





WW 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 


pip SuperGreen Billin 
Hours Applied Product Rate i ‘se 
Rate ($) Determinant 
($) 
0.09054] ___0.09804 
Summer 


Applies To Customers 
Tariff Title on Following PG&E 
Rate Schedules 


Part Peak 0.06329 0.0707 
Off Peak 0.04178 0.0492 


Service to Max Demands 
>1,000 kw 
Time of Use - Secondary 


p 
Voltage 0.07431 0.0818 
(B-20-S) Off Peak 0.0416 0.0491 
Winter 
p 
S 


O}ojwo 


Max Peak Demand 14.79000 14.7900: 
Max Part Peak Deman 2.1400 2.1400 


rR1O 


ah 
Super Off Peak -0.00220 0.0053 
Max Peak Demand 1.89000 1.8900 


d 
0 
0.08868 0.0964 
0.05982| __0.0673 
PRES ies RE cet Summer Off Peak 0.03967 0.04717 
d 
d 


@O}O};O]rR 


N 


je) 


>1,000 kw Max Peak Demand 16.25000 16.2500 
Max Part Peak Deman 2.2400 2.2400 


Time of Use - Primary Voltage 


p 
10 
ie 0.07031 0.0778 
Off Peak 0.03973 0.0472 
Winter 
uper Off Peak -0.00365 0.0038 
p 


O};U}{wiR}|o 


Max Peak Demand 1.87000 1.8700 
0.0712 0.0787 


PID 


; 6 
0.05364] 0.0611 


0 
: aye Max Part Peak Deman 4.34000 4.3400 
Time of Use - Transmission 007041 0.0779 
(B-20T) = 
. Off Peak 0.03043 0.0379 
Winter 


WirR}|O};]O 


4 
Super Off Peak -0.00952 -0.0020 
2.43000] __2.4300 
5 


0.2320 

Medium General Demand 0.08516 0.0926 
With Qualifying Solar PV 0.0533 
Time of Use - Secondary 0.0991 
(B-20-S-R,S) : Winter 0.0531 
0.0156 

0.2232 

Medium General Demand Summer 0.0879 
With Qualifying Solar PV 0.04398 0.0514 
Time of Use - Primary 0.0936 
(B-20-P-R,S) Winter 0.0515 
0.00649 0.0139 


0.2156 0.2231 
Medium General Demand Summer 0.09105 0.0985 
With Qualifying Solar PV Off Peak 0.0382 0.0457 


9 
Time of Use - Transmission 0.09088 0.0983 
(B-20-T-R,S) Winter Off Peak 0.03522 0.0427 

Super Off Peak 0.00078 0.0082 


O}]N 


OPIRIDIW 


kWh 


NALOLOL[WIJOJWINI DID 


N {Co }W 





| 
Summer 
Service to Max Demands 
18.2000 
>1,000 kW 

B-20 
P 

kWh 

kW 

kWh 
| kWh 


ioe) 


Schedule of CleanPowerSF Electric Rates and Charges 
Effective July 1, 2021 


; Applies To Customers 
Tariff Title on Following PG&E Season Hours Applied 
Rate Schedules 


Reservation Charge 

















Green 
Product Rate 





















Billing 
Determinant 


SuperGreen 
Rate (S) 








0.08398] 0.09148 
Standby Service - 
Summer art Peak 0.07157 0.07907 
Secondary and Primary ‘ 
lcs Applies to Full Standby 0.05776 0.06526 


customers under Rate 


0.07901 0.08651 kWh 


NIOVIO}]V 
SO ahen 
Vian to 
© o 
fed} wm 
wn nn 


a Schedule SB. All |Winter 
partial standby uper Off Peak 

customers are billed at|Year round Reservation Charge 

their Otherwise 0.07818 


art Peak 0.05864 0.06614 kWh 

kW 

kWh 
4 
2 


Standby Service - Applicable Schedule |Summer 
Transmission Voltage ("OAS") rate 


(B-ST-T) 


| 


Super Off Peak kW 

kWh 

kWh 
29 9 






: : Summer 
Agricultural Power, Time-of- 


Use (AG-A1-A) tera 


By 
= 
oO 
oo 


O]/VIO]/VIO|yV OlviIo|v|/xz 
12/219 13/8 1S |SIS [SB 18 
DWiAt UA PULA UuUixniv wa 
(0) oO oO (a) oO 
fed) sob) ie¥) @ isd} 
a qa ~~ ~~ wa 


0.035 0.0427 
0.19222 0.19972 
Summer 
Agricultural Power, Time-of- 0.06655 0.07405 
Use (AG-A2-A) as . 0.06307} __(0.07057 
Winter 
otf Peak 003525] o.oa27a} kwh | 


0.20843] 0.21593 
Summer 

Off Peak 0.07920 0.08670 

0.07360] 0.08110 
Winter 


oft Peak 0.04609] 0.05359] KWh 
0.07527| 0.08277 
Summer Off Peak 0.04431 0.05181 
AG Max Peak Demand 12.60 12.60), our kWir nur 
0.05990] __0.06740 

Winter 
Off Peak 0.03310 0.04060 
0.15601] _0.16351 

Summer 

Off Peak 0.07502 0.08252 
0.06431] _0.07181 

Winter 
Off Peak 0.03653 0.04403 
0.17389] __0.18139 

Summer 

Off Peak 0.08852 0.09602 
AG-F 0.07586] __0.08336 

Winter 
Off Peak 0.04808 0.05558 kWh 
0.09060 0.09810 kWh 
Summer 










Agricultural Power, Time-of- 
Use (AG-B-A) 













Agricultural Power, Time-of- 
Use (AG-C-A) 









Agricultural Power, Flexible 
Time-of-Use (AG-F-A) 










Agricultural Power, Flexible 
Time-of-Use (AG-F-B) 









Off Peak 0.05909 0.06659 

Max Peak Demand 12.60 12.60 caer oc Gey saree 

0.07546| __ 0.08296 
Winter 

Off Peak 0.04768 0.05518 


Agricultural Power, Flexible 
Time-of-Use (AG-F-C) 





Schedule of CleanPowerSF Electric Rates and Charges 


Tariff Title 


Small Business Electric Vehicle 
(B-EV1) 


Large Business Electric Vehicle 
Secondary Voltage 
(B-EV2-S) 

Large Business Electric Vehicle 
Primary Voltage 
(B-EV2-P) 


B-1 Storage 


NEM-CleanPowerSF 
Net Surplus Compensation 
Rates 


Effective July 1, 2021 


Applies To Customers 


on Following PG&E 
Rate Schedules 


B-EV1 


B-1 STORE 


NEM-CleanPowerSF 


St 


Super Off Peak 


SuperGreen 


0.2505 
0.037 
0.010 


0.0084 


0.09415 
0.08119 


0.0580 


Billing 
Determinant 





CleanPowerSF Termination Fees 


: , Non- CARE/FERA 
Customer Class Residential : : 
Residential Customers 


Within Statutory Notificaiton/Opt-Out 

tls iton/Op é0 é0 
Period 

After Statutory Notification/Opt-Out 

Period Ends (total of 60 days after service $5 $25 

commencement) 





PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0086 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires 
maintenance and repair services for twelve Sentinel UV Disinfection Systems, manufactured by 
Calgon Carbon, that are used to treat the drinking water supply for cryptosporidium. These 
systems use ultraviolet light to treat the water as it passes through Tesla Portal; and 


WHEREAS, The systems have been maintained by Calgon Carbon since their installation 
and require on-going maintenance on a monthly basis, in addition to periodic repair service; and 


WHEREAS, Calgon Carbon is uniquely qualified to work on their proprietary treatment 
systems; and 


WHEREAS, It is necessary to procure the services of Calgon Carbon UV Technologies 
to provide specialized maintenance and repair services to supplement SFPUC staff in support of 
this equipment; and 


WHEREAS, The estimated cost of services is $1,800,000; and 


WHEREAS, Calgon Carbon has provided continuous services since their previous 
contract expired on November 30, 2020; and 


WHEREAS, The duration of this agreement is five years with a retroactive start date of 
December 1, 2020; and 


WHEREAS, Contract Monitoring Division (CMD) staff, upon review of the proposal, 
granted this contract a waiver of Chapters 12B and 14B of the Administrative Code; and 


WHEREAS, The Office of Contract Administration waived the competitive solicitation 
requirements for this contract; and 


WHEREAS, The General Manager has determined that a waiver under Section 
12X.5(b)(1) of the Administrative Code is appropriate because the needed services under the 
contract are available only from one source pursuant to applicable provisions of the 
Administrative Code; and 


WHEREAS, Adoption of this Resolution does not constitute a “project” under California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment, and because the action is a continuing maintenance activity 
under CEQA Guidelines Section 15378(b)(2); and 


WHEREAS, Funds for Agreement No. 1000019799, UV System Maintenance and 
Repair, will be available at time of award; now, therefore, be it 
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RESOLVED, That this Commission hereby approves the sole source selection of Calgon 
Carbon UV Technologies, awards Water Enterprise Operating Budget-funded Agreement No. 
1000019799, UV System Maintenance and Repair, to provide maintenance and repair services, 
and authorizes the General Manager to execute an agreement with Calgon Carbon UV 
Technologies with a retroactive start date of December 1, 2020 for an amount not-to-exceed 
$1,800,000, and with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 25, 2021. 


lorar Mod 


Secretary, Public Utilities Commission 
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| Water Pov 


Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, June 8, 2021 
1:30 P.M. 


REVISED 6/3/2021 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sigoviv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 299 3417 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line Agendas- 


Minutes-Resolutions-Log | SFPUC 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: 237 a8 & 4 !/ Ayuda gratuita con el idioma / 
BeciiaTHad MOMOLMb NepeBosdHKos / Tro giip Thong dich Mien phi / Assistance linguistique 


gratuite / EEO Sah ik/ pe 0] /Al Bl /ar“uyas muad n‘va“e“lad lus xaartaa 
12 / Libreng tulong para sa wikang Tagalog suad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission's action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. 


Th 


Call to Order 
Roll Call 
Approval of the Minutes of May 25, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Power Enterprise Municipal Energy Benchmarking Report 

) CleanPowerSF Disadvantaged Communities Green Tariff and Community Solar 
Draft Solicitation Materials 

f) Water Supply Conditions Update 


(a) 


Report of the General Manager (discussion only) 

a) San Francisco Public Utilities Commission Racial Equity Plan Update 

b) Green Infrastructure Program update, incorporating feedback from the April 16th 
Green Infrastructure Workshop 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


8. 


210087 


All matters listed hereunder constitute a Consent Calendar are considered to be 
routine by the San Francisco Public Utilities Commission and will be acted upon by a 
single vote of the Commission. There will be no separate discussion of these items 
unless a member of the Commission or the public so requests, in which event the 
matter will be removed from the Calendar and considered as a separate item. 


a) Approve the plans and specifications, and award Contract No. HH-1002R, 
O’Shaughnessy Dam Fall Protection Improvements and Spillway Access, in the 
amount of $1,498,687, and with a duration of 329 consecutive calendar days, to 
the responsible bidder submitting the lowest responsive bid, Mountain Cascade, 
Inc., to make improvements to the fall protection systems and spillway access at 
the O’Shaughnessy Dam. This action constitutes the Approval Action for the 
project for the purposes of CEQA, pursuant to Section 31.04(h) of the San 
Francisco Administrative Code. (How) 


Approve Amendment No. 1 to Agreement Nos. PRO.0160.A-D, As-Needed 


b) 
9210088 Construction Management Services, with MCK Americas, Inc. (PRO.0160.A), 


CPM Associates, Inc. and Carlson Management, Inc. Joint Venture 
(PRO.0160.B), Environmental & Construction Solutions, Inc. and Design & 
Construction Management Services, Inc. Joint Venture (PRO.0160.C), and Mott 
MacDonald Group, Inc. and Dabri, Inc. Joint Venture (PRO.0160.D); and 
authorize the General Manager to execute these amendments, increasing each 
agreement amount by $2,000,000 for a total not-to-exceed amount of $6,000,000 
per agreement, with no change to the duration of each agreement. (How) 


c) | Accept work performed by Cratus, Inc. for Contract No. WD-2614, 8-Inch Ductile 
lron Water Main Replacement on Green Street from Gough Street to Broderick 
Street; approve Modification No. 2 (Final), decreasing the contract amount by 


I) 100839 $364,035 for a total contract amount of $2,726,631 and decreasing the contract 


duration by one calendar day for a total contract duration of 494 consecutive 
calendar days (approximately one year and four months); and authorize final 
payment to the contractor. (How) 


d) Approve an increase of 457 consecutive calendar days (approximately one year 
and three months) to the contract duration contingency for Contract No. WD- 
2776, Westside Recycled Water Treatment Facility at Oceanside Plant with S.J. 


710039 Amoroso Construction Co., Inc.; and authorize the General Manager to approve 


210091 


future modifications to the contract for a total contract duration of up to 1,810 
consecutive calendar days (approximately five years), with no change to the 
contract amount. - (How) 


e) Approve an increase of $500,000 to the contract cost contingency, and an 
increase of 275 calendar days to the contract duration contingency, Contract No. 
WD-2797, San Francisco Westside Recycled Water Pump Station and Reservoir, 
with JMB Construction; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $17,696,520 and 
a total contract duration of up to 1,034 consecutive calendar days (approximately 
two years and 10 months). (How) 


REGULAR CALENDAR 


zh 


LQ032 


LO; 


10033 


Approve Amendment No. 3 to Agreement No. CS-247[R], Customer and 
Administrative Services for Community Choice Aggregation Program, with Calpine 
Energy Solutions LLC, for continued meter data management, billing, and customer 
care support for the CleanPowerSF program; and authorize the General Manager to 
execute this amendment, increasing the agreement amount by $13,876,200 and 
extending the term by three years for a total not-to-exceed amount of $32,645,425 and 
a total duration of nine years, and amending the scope of work to include automated 
email marketing capabilities, subject to Board of Supervisors approval pursuant to 
Charter Section 9.118. (Hale) 


Approve the plans and specifications, and award Contract No. WD-2717, College Hill 
Reservoir Outlet Structure And Pipeline in the amount of $12,180,497, and with a 
duration of 755 consecutive calendar days (approximately two years and one month), 
to the responsible bidder submitting the lowest responsive bid, Ranger Pipelines 
Incorporated, to construct a new outlet pipe, new outlet structure, new isolation valves, 


ile 
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14. 


210096 


Sy 
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16. 


210098 


and new pipelines for College Hill Reservoir located in San Francisco. This action 
constitutes the Approval Action for the project for the purposes of CEQA, pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. (How) 


Adopt a Resolution accepting the 2021 SFPUC Wildfire Mitigation Plan update and 
SFPUC’s 2021 Informational Response to the California Wildfire Safety Advisory 
Board’s (WSAB) 2021 Guidance Advisory Opinion, to be submitted to the WSAB, on or 
before July 1, 2021. (Ritchie) 


Discussion and possible action to adopt the 2020 Urban Water Management Plan, 
including the 2020 Water Shortage Contingency Plan, for the City and County of 
San Francisco in accordance with the Urban Water Management Planning Act (Cal. 
Water Code Section 10610 et seq.), and direct the General Manager to submit the 
Plans to the California Department of Water Resources by July 1, 2021. This action 
constitutes the Approval Action for the project for the purposes of CEQA, pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. (Ritchie) 


Authorize the General Manager to terminate, effective June 29, 2021, the 2011 
“Agreement between City and County of San Francisco and Turlock Irrigation 
District and Modesto Irrigation District on Management and Allocation of Costs for 
Tuolumne River Fish Matters Below the Don Pedro Project Until FERC Issues A New 
License,” subject to the Districts’ waiver of 90-day advance notice provision in the 
Agreement. (Ritchie) 


Approve, and authorize the General Manager to execute, the Amended and Restated 
Memorandum of Understanding Regarding Operation and Maintenance of the 
San Francisco Water Supply Systems between the San Francisco Public Utilities 
Commission and the San Francisco Fire Department (SFFD) setting forth each 
department’s responsibilities regarding operation and maintenance of the Emergency 
Firefighting Water System (EFWS), with SFPUC to pay SFFD $126,000 per year to 
help fund an SFFD employee to monitor the EFWS and domestic hydrants, subject to 
annual cost-of-living adjustments. This action constitutes the Approval Action for the 
project for the purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (Ritchie) 


Authorize the General Manager to execute on behalf of the San Francisco Public 
Utilities Commission a Power Utility Services Memorandum of Understanding with 
the Housing Authority of the City and County of San Francisco (“Authority”) for the 
SFPUC to continue to provide Condition Assessment, Operation and Maintenance 
Services, and Emergency Services for the Potrero Annex, Potrero Terrace, and 
Sunnydale Family Developments through June 30, 2023 for which the Authority will 
pay SFPUC an amount not-to-exceed $200,000 with a term of two years. (Hale) 


Approve the proposed Security Mitigation Plan and authorize Power Enterprise to 
implement the Security Mitigation Plan. The proposed plan has been created in 
response to the California Public Utilities Commission Decision 19-01-018 (Phase | 
Decision on Order Instituting Rulemaking Regarding the Physical Security of Electrical 
Corp). (Hale) 
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Discussion of the status and options regarding the selection process for the SFPUC 
General Manager position, possible position qualifications, and possible direction by 
the Commission regarding the selection process. (discussion only) (Maxwell) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


Public Employee Appointment: SFPUC General Manager, pursuant to Government 
Code Section 54957(b) and San Francisco Administrative Code Section 67.10(b) 
(discussion only) 


EXISTING LITIGATION 

Colin James Baca v. David George Camerlo, et al 

San Francisco Superior Court Case No. CGC-17-557438/Date Filed March 7, 2017 
Proposed settlement with City to pay plaintiff $230,000 and City to pay intervenor XL 
Specialty Insurance Company $35,000. (action Item) (Gessner) 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 


23: 


24. 


December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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. Call to Order 


SSW alee LES: 


President Maxwell called the meeting to order at 1:31 PM. 


Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary announced Closed Session item 22 would not be heard. 


Approval of the Minutes of May 25, 2021 
On Motion to approve the Minutes of May 25, 2021: 


Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


No public comment. 


. General Public Comment 


e Eileen Boken discussed the SFMTA’s Revenue Bond Oversight Committee 
noting the SFPUC’s seat on that board, held by the SFPUC Deputy CFO. She 
discussed concerns with the amount of the debt portfolio and stated that 
some bonds are paid on an interest-only basis and that a balloon payment will 
be due. She urged the Commission to get a staff report on the debt portfolio. 

e David Pilpel stated that the CEQA appeal he filed on the Vicente/Wawona 
Project has been withdrawn and indicated he worked with Acting General 
Manager Michael Carlin and Chief-of-Staff Tyrone Jue to address his 
concerns. He discussed ongoing concerns with the Planning Department. He 
congratulated SFPUC employees retiring in June. 

e Alita Dupree expressed a desire for discussion about electrical infrastructure. 
She noted that SFMTA electric vehicle charging stations need to go through 
PG&E and stated the SFPUC should assist with that work and become a 
municipal utility district. She stated more renewable energy infrastructure 
should be built. 


Communications 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Power Enterprise Municipal Energy Benchmarking Report 

e) CleanPowerSF (CPSF) Disadvantaged Communities Green Tariff and Community 


Solar Draft Solicitation Materials 

President Maxwell expressed concern with the June timing given the Commission 
was just provided with the materials. She asked for clarification as to the plan and 
strategy for outreach to disadvantaged communities. Mike Hyams, Director, CPSF, 
stated he understood President Maxwell’s concern and that staff was dealing with a 
compressed California PUC (CPUC) schedule. He noted the conversation doesn't 
end with the submission to the CPUC and that in the coming weeks SFPUC staff is 
looking for input and stated that he would provide additional information at an 
upcoming meeting. 
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f) Water Supply Conditions Update 
Commissioner Ajami questioned the need for additional conservation given the 


snowpack is gone. AGM Ritchie stated that runoff is coming to an end and that staff 
is looking at runoff data. He indicated wholesale customers have been told to target 
below the 2019 demand and recommended that they also limit outdoor irrigation by 
10%. He stated if the fall and beginning of the year are dry, a call for 10% reduction 
in overall demand — voluntary and possibly mandatory — may be required. He 
responded to a question from Commissioner Ajami as to the prospect of 
implementing reductions now. 


Public Comment: 

¢ Alita Dupree stated that benchmarking information is okay but that the 
information is not accessible. She stated she would like to see a report similar to 
the 2018 report. 

¢ David Pilpel expressed thanks for including communication items and 
attachments with the Correspondence Log. He indicated it is a good model for 
other boards and commissions. 


6. Report of the General Manager 
a) San Francisco Public Utilities Commission Racial Equity Plan (REP) Update 
Justine Hinderliter, Chief People Person, reviewed the SFPUC’s REP priorities of 
engagement and planning, upscale diversity recruitment, racial equity strengths 
and gaps analysis, continuous improvement on building an inclusive culture, 
developing diverse and inclusive leaders, resource for sustainable success, and 
sustainable and equitable technology, data and systems. 


Masood Ordikhani, Chief Strategy Officer, reviewed the engagement and 
planning process: (1) racial equity leaders and team meetings since 2020; (2) 
agency-wide town halls focused on frontline and underrepresented staff; (3) 
enterprise and bureau-specific, multi-tiered engagement and outreach; and (4) 
agency-wide engagement survey benchmark and ongoing commitment to hear 
every voice. 


Derek Kim, SFPUC Deputy Human Resources Director, discussed upscale 
diversity recruitment: (1) exponentially expand baseline diversity-based 
recruitment and outreach; (2) implement recruitment and sourcing analytics; and 
(3) barrier analysis framework. 


Jenny Rice, People Science & Strategy Manager, reviewed Racial Equity 
strengths and gaps analysis: (1) equity lens on past data; (2) new data/analyses; 
(3) recommendations; and (4) Enterprise/Bureau measurement priorities. 


Tiffany Archuleta, Senior Workforce Planning Analyst, discussed continuous 
improvement on building an inclusive culture: (1) racial equity library; (2) 
microaggression training; and (3) new employee onboarding. 


Rachel Gardunio, Employee & Labor Relations Division Manager, reviewed 





TE ES: 


developing diverse and inclusive leaders: (1) development of emerging leaders; 
(2) increase manager effectiveness; (3) transparency in the discipline process; 
and (4) leverage data. 


Chelsea Boilard, Equity and Inclusion Manager, discussed resourcing for 
sustainable success: (1) budget planning; (2) consultant resources; and (3) 
existing staffing. 


Justine Hinderlitner concluded the presentation with a review of sustainable and 
equitable technology, data and systems, and the multi-year human resources 
data and systems roadmap. She thanked all involved for their work and input. 


Tim Paulson thanked the team for the presentation. In response to his question 
as to what skelly rights means from a HR perspective, Rachel Gardunio 
discussed what is done during the skelly noticing and indicated that a diverse 
pool of skelly officers is being developed. 


Commissioner Ajami expressed appreciation for the presentation, visuals, and 
benchmarks, noting it is a lifetime process. 


Commissioner Harrington thanked staff for the work. He asked to see 
measurements, the effectiveness of the plans, the current make-up of staff, and 
who is hired and promoted. He indicated he would like to see results of the work 
and next steps. 


President Maxwell stated that the process is smart and is part of the SFPUC’s 
mission. She stated that some of the enterprises may need assistance with 
timelines. She thanked staff for their work. 


Public Comment 

* Francisco DaCosta indicated a need’s assessment should be conducted. He 
stated there have been happenings at the SFPUC that adversely impacts 
employees and that the Commission needs to listen to the employees. He 
asked why employees have left the SFPUC. 


e Anietie Ekanem, SFPUC Citizens’ Advisory Committee (CAC) Chair, stated 
that SFPUC staff have presented to the CAC and that they support this work, 
which is a model for the City. 


b) Green Infrastructure (Gl) Program update, incorporating feedback from the April 
16th Green Infrastructure Workshop 
Sarah Minick, Utility Planning Manager, reviewed the feedback received from the 
workshop. She discussed the Islas Creek Watershed project area, historical 
hydrology, topography, impervious areas, and land use. She noted the phased 
approach of protect and reviewed the planning framework: (1) project 
governance; (2) watershed planning framework; (3) equity and engagement; and 
(4) funding, financing, and contracting. She briefly discussed next steps. 
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Commissioner Paulson thanked Ms. Minick for her presentation. He noted the 
use of the phrase “City Family” and discussed the multi-agency Van Ness 
Avenue project and asked for information as to which other City departments are 
involved with the GI Program. Ms. Minick noted that engagement and advanced 
capital planning is needed with other departments including the SFMTA, Planning 
Department, and the Port to create a new type of infrastructure. She indicated 
there will also be work with the City Administrator and Office of Resilience. 
Commissioner Paulson expressed that he wants labor consulted to assist with 
the work. 


Commissioner Harrington expressed appreciation for the work and for the broad 
discussion of stormwater management. 


President Maxwell thanked Commissioner Harrington for starting the discussions 
on the issue. 


Commissioner Ajami thanked staff for the presentation and discussed 
permeability, the need for system measurement, financing models, multi-benefit 
performance measurements and baseline measurement. She questioned if there 
is a different way of system measurement and stated that measurements would 
need to involve the city departments. 


Public Comment 

¢ Francisco DaCosta requested that environmentalists be involved in 
discussions. He asked that the Commission be succinct and sincere. 

¢ David Pilpel asked that the presentation be posted on the web. He discussed 
thoughts on an Alemany/Cayuga diversion. 

¢ Bonnie Ora Sherk noted her decades of work in the watershed and expressed 
appreciation for the work on systemic ecological design. She stated that in 
addition to the “City Family” the City should be working with Caltrans to 
develop flood resilience and GI. She stated the whole watershed should be 
looked at and that creek daylighting should be considered. 

¢ Anietie Ekanem, SFPUC CAC, thanked Ms. Minick for her work and for 
presenting to the CAC. He stated the addition of GI for resilience is important 
for flooding issues. 


Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


7. New Commission Business 
None. 


8. Consent Calendar 

Approve the plans and specifications, and award Contract No. HH-1002R, 

O’Shaughnessy Dam Fall Protection Improvements and Spillway Access, in the 
amount of $1,498,687, and with a duration of 329 consecutive calendar days, to 


a) 





2) 


the responsible bidder submitting the lowest responsive bid, Mountain Cascade, 
Inc., to make improvements to the fall protection systems and spillway access at 
the O’Shaughnessy Dam. This action constitutes the Approval Action for the 
project for the purposes of CEQA, pursuant to Section 31.04(h) of the San 
Francisco Administrative Code. (Resolution 21-0087) 


b) Approve Amendment No. 1 to Agreement Nos. PRO.0160.A-D, As-Needed 
Construction Management Services, with MCK Americas, Inc. (PRO.0160.A), 
CPM Associates, Inc. and Carlson Management, Inc. Joint Venture 
(PRO.0160.B), Environmental & Construction Solutions, Inc. and Design & 
Construction Management Services, Inc. Joint Venture (PRO.0160.C), and Mott 
MacDonald Group, Inc. and Dabri, Inc. Joint Venture (PRO.0160.D); and 
authorize the General Manager to execute these amendments, increasing each 
agreement amount by $2,000,000 for a total not-to-exceed amount of $6,000,000 


per agreement, with no change to the duration of each agreement. (Resolution 
21-0088) 


c) Accept work performed by Cratus, Inc. for Contract No. WD-2614, 8-Inch Ductile 
lron Water Main Replacement on Green Street from Gough Street to Broderick 
Street; approve Modification No. 2 (Final), decreasing the contract amount b 
$364,035 for a total contract amount of $2,726,631 and decreasing the contract 
duration by one calendar day for a total contract duration of 494 consecutive 


calendar days; and authorize final payment to the contractor. (Resolution 21- 
0089) 


d) Approve an increase of 457 consecutive calendar days to the contract duration 
contingency for Contract No. WD-2776, Westside Recycled Water Treatment 
Facility at Oceanside Plant with S.J. Amoroso Construction Co., Inc.; and 
authorize the General Manager to approve future modifications to the contract for 


a total contract duration of up to 1,810 consecutive calendar days, with no change 
to the contract amount. (Resolution 21-0090) 


e) Approve an increase of $500,000 to the contract cost contingency, and an 
increase of 275 calendar days to the contract duration contingency, Contract No. 
WD-2797, San Francisco Westside Recycled Water Pump Station and Reservoir, 
with JMB Construction; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $17,696,520 and 


a total contract duration of up to 1,034 consecutive calendar days. (Resolution 
21-0091) 


No public comment. 


On Motion to approve the Consent Calendar 8a through 8e: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve Amendment No. 3 to Agreement No. CS-247[R], Customer and 
Administrative Services for Community Choice Aggregation Program, with Calpine 





10. 





Energy Solutions LLC, for continued meter data management, billing, and customer 
care support for the CleanPowerSF (CPSF) program; and authorize the General 
Manager to execute this amendment, increasing the agreement amount by 
$13,876,200 and extending the term by three years for a total not-to-exceed amount of 
$32,645,425 and a total duration of nine years, and amending the scope of work to 
include automated email marketing capabilities, subject to Board of Supervisors 
approval pursuant to Charter Section 9.118. (Resolution 21-0092) 

Julia Allman, Customer Solutions Manager, provided a background of the contract 
which provides essential business services to CPSF data management, billing, 
customer service, and customer program support. She indicated the Agreement was 
awarded in November 2015 for a three-year term through October 2018, with options 
to extend for two additional three-year terms. She discussed the call center transition 
indicating on July 1, 2021 the SFPUC Customer Services Bureau will take over CPSF 
customer service duties with Calpine continuing to provide software and systems to 
support call center operations, which achieves the goal of growing in-house capacity 
and serving customers with City resources. She reviewed the proposed contract 
amendment and discussed the justification for the amendment. 


Vice President (VP) Moran indicated he was pleased to see some of the call center 
work being brought into the SFUPC. 


In response to question from Commissioner Paulson, Ms. Allman provided clarification 
regarding to the not-to-exceed amount; from President Maxwell as to whether there is 
a cost reduction associated with bringing the work in-house; and from Commissioner 
Ajami as to the annual cost of the contract. She indicated staff will return to the 
Commission with additional information on the annual contact cost and if there are any 
savings associated with bringing the work in-house versus contracting the work out. 


No public comment. 


On Motion to approve item 9: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the plans and specifications, and award Contract No. WD-2717, College Hill 
Reservoir Outlet Structure And Pipeline in the amount of $12,180,497, and with a 
duration of 755 consecutive calendar days, to the responsible bidder submitting the 
lowest responsive bid, Ranger Pipelines Incorporated, to construct a new outlet pipe, 
new outlet structure, new isolation valves, and new pipelines for College Hill Reservoir 


located in San Francisco. This action constitutes the Approval Action for the project for 
the purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 


Administrative Code. (Resolution 21-0093) 
Ryan Freeborn, Project Manager, introduced the item, discussed the work to be 
performed, and requested approval. 


In response to a question from Commissioner Paulson, Mr. Freeborn stated that 
Ranger Pipeline has a successful record of work with the SFPUC. 
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Mr. Freeborn responded to a question from President Maxwell as to the discrepancy in 
the bid amounts between Anvil and Ranger. 


Public Comment: 

¢ David Pilpel stated that the October 14, 2019 determination date indicated on the 
Environmental Review section of the staff report and on the last Whereas clause of 
the resolution is incorrect and should read “November 14, 2019”. 


On Motion to approve item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adopt a Resolution accepting the 2021 SFPUC Wildfire Mitigation Plan update and 
SFPUC’s 2021 Informational Response to the California Wildfire Safety Advisory 


Board's (WSAB) 2021 Guidance Advisory Opinion, to be submitted to the WSAB, on or 
before July 1, 2021. (Resolution 21-0094) 


Margaret Hannaford, Division Manager, Hetch Hetchy, stated that by state law the 
SFPUC is required to construct, maintain, and operate electrical lines and equipment 
in a manner that will minimize the risk of catastrophic wildfire posed by SFPUC’s 
electrical lines and equipment. She noted the requirements are: (1) prepare an annual 
Wildfire Mitigation Plan; (2) submit the Plan to the California Safety Advisory Board; 
and (3) provide a comprehensive update of the Plan, with review by an independent 
evaluator at least every three years. Ms. Hannaford reviewed a map of high fire threat 
districts. 


Ms. Hannaford outlined the Wildfire Mitigation Plan principles of minimizing source 
ignition of a fire, helping protect resiliency of grid, and measuring plan effectiveness 
and performance to ensure continual improvement. She discussed wildfire prevention, 
mitigation, response strategies, and 2020 accomplishments. She reviewed plan 
metrics and evaluation and concluded by outlining how the SFPUC is investing in 
mitigation efforts. 


Ms. Hannaford responded to a question from President Maxwell as to the condition of 
the trees that are removed, stating most of those that are removed are dead or 
structurally wrong while others are removed due to their proximity to power lines. Brief 
discussion ensued on the de-energization of the power lines. 


Tim Ramirez, Natural Resources Manager, responded to questions from 
Commissioner Ajami as to whether there is information in the Plan for prescribed burns 
and how widely available the state funding for fire prevention is. 


No public comment. 


On Motion to approve item 11 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Francesca Gessner, Deputy City Attorney, provided comments regarding the public 
comment made by Mr. Pilpel as to the incorrect date reflected in the final Whereas 
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clause in the resolution for item #10. 


Discussion and possible action to adopt the 2020 Urban Water Management Plan 
(UWMP), including the 2020 Water Shortage Contingency Plan, for the City and 
County of San Francisco in accordance with the Urban Water Management Planning 
Act (Cal. Water Code Section 10610 et seq.), and direct the General Manager to 
submit the Plans to the California Department of Water Resources by July 1, 2021. 
This action constitutes the Approval Action for the project for the purposes of CEQA, 


pursuant to Section 31.04(h) of the San Francisco Administrative Code. 
AGM Ritchie began by providing a background of the UWMP, noting UWMP’s are 


prepared by urban water suppliers every five years in accordance with the California 
Water Code. He reviewed the purpose of the UWMP: (1) assess water supplies and 
demands over a 25-year planning time frame; (2) describe demand management 
issues; (3) report progress toward meeting a targeted reduction in per-capita use by 
2020; (4) discuss use and planned use of recycled water and other alternative water 
supplies; and (5) develop and adopt a Water Shortage Contingency Plan. AGM Ritchie 
reviewed UWMP timeline and key dates. AGM Ritchie discussed public comment topic 
areas regarding demand projections, alternative water supplies, design drought, 
Auxiliary Water Supply System, and water shortage. 


Tim Paulson discussed the word “navigate” and stated that space is needed for the 
work. He discussed the 7.5-year Design Drought and asked that professionals give the 
assessments. He thanked staff for the work. 


AGM Ritchie responded to a question from VP Moran that if policy, demand 
projections, technology, etc. change significantly, is there anything from prohibiting the 
publication of an updated Plan. He stated that in the past a Water Supply Analysis was 
conducted to updated information and that information is continually updated. 


Commissioners Harrington and Ajami stated that they did not see any document links 
for the comments that were provided. AGM Ritchie indicated that the published 
agenda contained all links. Commissioner Harrington clarified that no links were 
included in the electronic Commission book. 


Sarah Triolo noted that there were some changes made based on comments provided 
but most were editorial (document and number errors), and there were no significant 
changes made. 


AGM Ritchie recommend that the item be continued and that he will communicate with 
the Department of Water Resources that the item may be late. Brief discussion ensued 
on the need for Commission review of the materials. 


AGM Ritchie responded to a question from Commissioner Ajami as to whether 
population growth is tied to water demand projections. 


Public Comment: 
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submitted comments. She asked that the water workshops continue as they are 
effective and provide valuable input. She asked that a workshop be held on the 
Auxiliary Water Supply System. 

¢ Peter Drekmeier, Tuolumne River Trust, expressed concern with the Plan stating it 
has inflated demand projections and that population growth projections are 
unreasonable. He requested an analysis of the impact of water supply with the 
reduction of the length of the design drought by one year. He asked that the 
Commission consider including an appendix in the UWMP and develop alternative 
water supplies. He thanked the staff for releasing the Plan early. 

¢ David Pilpel stated he was able to obtain all attachments on the published agenda. 
He commended staff for the thoughtful Plan and asked that the next workshop ties 
water supply planning and demand to the UWMP. He requested the Commission 
approve the item. 


Francesca Gessner, Deputy City Attorney, stated that the Commission could entertain a 
motion to continue the item to their July 13, 2021 regular meeting or adjourn to review 
the published materials and then consider the item. 


Commissioner Harrington recommended that the item be continued to the July 11, 2021 
special meeting. Brief discussion ensued on continuing the item. 


On Motion to continue item 12 to the Regular Meeting of July 13, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Deputy City Attorney Gessner stated that public comments made by Mr. Pilpel on item 
10 regarding the incorrect environmental determination date of October 14, 2019 on the 
last Whereas clause was accurate and that the resolution should reflect the correct date 
of November 14, 2019. She indicated the original motion should be rescinded and a 
new motion be made to correct the environmental determination date on the resolution. 


On Motion to rescind the motion to approve item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to amend the last Whereas clause of the resolution under item 10 to strike 
the environmental determination date of “October 14, 2019” and replace with 
“November 14, 2019”, and approve as amended: 

Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Authorize the General Manager to terminate, effective June 29, 2021, the 2011 

“Agreement between City and County of San Francisco and Turlock Irrigation District 
and Modesto Irrigation District on Management and Allocation of Costs for Tuolumne 
River Fish Matters Below the Don Pedro Project Until FERC Issues A New License,” 


subject to the Districts’ waiver of 90-day advance notice provision in the Agreement. 
(Resolution 21-0095) 


Ellen Levin, Deputy Manager, Water Enterprise, stated the original agreement was 
entered into on June 29, 2011 and that issuance of a new Federal Energy Regulatory 
Commission (FERC) license was anticipated in 2016. She stated that there is no new 
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license, the agreement has persisted, and that June 29, 2021 will be the 10-year mark. 
Under the City Charter the Board of Supervisors (BOS) must approve any agreement 
past 10-years. She stated the Districts have been asked to waive the advance notice 
provision in the agreement so it does not go beyond the 10-year mark and that 
termination of the agreement and waiver of the advance notice and new agreement 
will be brought before their boards on June 22, 2021. A new agreement will be brought 
before the SFPUC on July 27, 2021. 


In response to a question from Commissioner Harrington, Deputy Manager Levin 
stated there is no practical issue with having no agreement for a month; and to a 
question as to whether this is a good time to have conversations regarding changing 
relationships with the Districts. 


Vice President Moran expressed pleasure with the separate section of the agreement 
that anticipates the parties might want to do things that are not mandated by FERC. 


Commissioner Ajami concurred with Commissioner Harrington’s comments regarding 
this being the opportunity to rethink issues, including the cost-allocation. 


Deputy Manger Levin responded to questions from President Maxwell and 
Commission Ajami regarding the process for drafting the new agreement. 


Public Comment: 

¢ Peter Drekmeier, Tuolumne River Trust, discussed the Irrigation Districts petition to 
FERC to waive the State Water Board’s authority to issue a water quality certification 
in the Don Pedro Damn Relicensing process and stated the termination of the 
agreement follow by entering into an almost identical agreement sounds like 
“withdraw and resubmit” to circumvent the BOS. He stated this can be an opportunity 
to revisit Provision 7 of the 1995 Side Agreement. 

¢ David Pilpel stated he is fine with termination of the agreement. Regarding item #12 
(UWMP), he referenced the California Government Code and San Francisco City 
Attorney’s Good Government Guide that no advance notice is needed if an item is 
continued within five days and stated that item 12 could be continued to the June 11, 
2021 special meeting. 

¢ Barry Nelson, Golden State Salmon Association, thanked Commissioners Harrington 
and Ajami for their comments on the broader issues of the agreement stating this is 
an opportunity to revisit all the agreements. He discussed the 1995 Side Agreement. 


AGM Ritchie stated that the references made by Mr. Drekmeier and Mr. Nelson to the 
1995 Agreement and discussion of supporting the Irrigation Districts on the fishery flows 
relate directly to that process and does not relate to anything beyond that process 
relative to that provision. He stated it has been researched and the information was 
provided to Mr. Drekmeier many years ago and in the last few months they have 
brought that up the SFPUC is bound to follow the Districts. AGM Ritchie state that the 
SFPUC is not bound to follow the Districts on fishery issues and that the SFPUC has 
free choice and it is a false issue. 


On Motion to approve item 13 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


14. Approve, and authorize the General Manager to execute, the Amended and Restated 
Memorandum of Understanding (MOU) Regarding Operation and Maintenance of the 
San Francisco Water Supply Systems between the San Francisco Public Utilities 
Commission and the San Francisco Fire Department (SFFD) setting forth each 
department's responsibilities regarding operation and maintenance of the Emergency 
Firefighting Water System (EFWS), with SFPUC to pay SFFD $126,000 per year to 
help fund an SFFD employee to monitor the EFWS and domestic hydrants, subject to 
annual cost-of-living adjustments. This action constitutes the Approval Action for the 


project for the purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (Resolution 21-0096) 


AGM Ritchie provided an overview of the EFWS. He stated that on May 26, 2015 by 
Resolution 15-0123 the Commission authorized the SFPUC to enter into an MOU with 
the SFFD. The MOU defined each department’s role and responsibilities regarding the 
operation and maintenance of the EWFS: (1) coordinates emergency response; (2) 
engineering standards for EFWS; and (3) capital improvements and planning. 


AGM Ritchie reviewed the 2018-19 Civil Grand Jury Report “Act Now Before It Is Too 
Late: Aggressively Expand and Enhance our Emergency Firefighting Water System”. 
He discussed Finding #13 - in the MOU the two agencies agreed to conduct joint 
EFWS trainings annually but the MOU doesn‘ list specific drills; and Recommendation 
#10 - amend the MOU to include specifics on the drills that the SFFD and SFPUC will 
complete together. He reviewed the new section of the amended and restated MOU of 
“Joint Trainings” and provided examples of quarterly drills. He concluded with MOU 
and EFWS next steps. 


Commissioner Harrington noted Ms. Nancy Wuerfel’s letter about the possible need for 
a workshop on the EWFS to allow for a larger discussion. 


In response to questions from Commissioner Harrington, AGM Ritchie stated the 
reasoning behind renaming the Auxiliary Water Supply System (AWSS) to EFWS is to 
provide clarification to the public as to the reason for the system and indicated there is 
no fundamental change to the system; a question as to why there is no end date to the 
term of the agreement, stating a stable, life-time relationship is anticipated; and he 
confirmed that there is no change to the authority of the SFPUC to manage the 
system. 


AGM Ritchie indicated in response to a question from President Maxwell, that the 
$126,000 position is an existing senior firefighter position with the SFFD. He 
responded to a question from Commissioner Ajami as to why it isn’t a SFPUC position. 
Brief discussion ensued. 


Public Comment: 
¢ Eileen Boken requested the item be continued and that a joint meeting be conducted 
with the San Francisco Fire Commission. She stated that there are issues and 
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changes in the MOU need to be addressed. 

* David Pilpel stated that former SFPUC Commissioner Victor Makras was 
instrumental in the transfer of EWFS assets to the SFPUC. He stated that Section 
6.2(a) of the MOU is missing the Unit number for the San Francisco Fire Fighters 
Union Local 798, IAFF Unit, and it should read Unit “2”. 


On Motion to approve item 14 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Deputy City Attorney Gessner stated that due to the Mayor’s emergency orders that 
suspend certain provision of public meeting laws the regular 72-hour notice for special 
meetings has been shortened to 24 hours. Since the emergency orders are still in effect 
the Commission can continue item 12 to the July 11, 2021 Special Meeting. 


On Motion to rescind the motion to continue item 12 to the Regular Meeting of July 13, 
20256 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to continue item 12 to the Special Meeting of June 11, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Commissioner Maxwell thanked Mr. Pilpel for his comments regarding continuance of 
item 12. 


Commissioner Ajami left the meeting at 5:16 PM. 


15. Authorize the General Manager to execute on behalf of the San Francisco Public 
Utilities Commission a Power Utility Services Memorandum of Understanding with the 
Housing Authority of the City and County of San Francisco (“Authority”) for the SEPUC 
to continue to provide Condition Assessment, Operation and Maintenance Services, 
and Emergency Services for the Potrero Annex, Potrero Terrace, and Sunnydale 
Family Developments through June 30, 2023 for which the Authority will pay SFPUC 
an amount not-to-exceed $200,000 with a term of two years. (Resolution 21-0097) 


Barbara Hale, AGM Power, introduced the item, noted the work to be conducted, and 
requested approval. 


In response to a question from President Maxwell, AGM Hale indicated that Housing 
Authority customers receive fully bundled Hetch Hetchy power; and to a question from 
Commissioner Paulson regarding staffing, indicating that properties that the Housing 
Authority is responsible for do not have any changes in the way the City is managing 
the properties or in staffing. 


No public comment. 


On Motion to approve item 15 
Ayes: Maxwell, Moran, Paulson, and Harrington 
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16. Approve the proposed Security Mitigation Plan and authorize Power Enterprise to 
implement the Security Mitigation Plan. The proposed plan has been created in 
response to the California Public Utilities Commission Decision 19-01-018 (Phase | 


Decision on Order Instituting Rulemaking Regarding the Physical Security of Electrical 
Corp). (Resolution 21-0098) 


Danny Phung, Asset Manager, introduced the item which is required by the California 
Public Utilities Commission to assess and make critical electric distribution 
infrastructure more physically secure. He noted the need to identify electric distribution 
assets that may merit special protection, assess risks and threats to the identified 
assets, and develop and implement a written risk mitigation plan. 


No public comment. 


On Motion to approve item 16 
Ayes: Maxwell, Moran, Paulson, and Harrington 


17. Discussion of the status and options regarding the selection process for the SEPUC 
_ General Manager position, possible position qualifications, and possible direction by 


the Commission regarding the selection process. 
Kate Howard, Department of Human Resources, introduced Brett Byers, The Hawkins 


Group, who reviewed results of the General Manger Stakeholder Engagement 
Summary: (1) Overview of the Stakeholder Engagement Process: During the last three 
weeks they met individually with internal and external stakeholders who are most 
invested in the SFPUC to obtain their feedback. She stated that an all-staff survey was 
deployed to SFPUC staff, with 398 responses received; (2) Consistent Themes — 
Outstanding Reputation and Amazing Staff: Strong and sound utility: a national model 
utility of the future; talented people who take their jobs seriously and are dedicated to 
delivering service even under extenuating circumstances; centers the environment and 
responds to sea level rise and climate change; and strong financial position; and (3) 
Consistent Themes — Opportunities: Currently in a position to rebuild public trust; the 
Executive Leadership team works well together but has a tough time working through 
difficult issues; SFPUC overextends itself; constantly does too much that is not within 
the day-to-day delivery of water and power, there is a need to balance rates with fiscal 
realities of the ratepayer’s capacity; and a lot of upcoming retirements in senior 
management positions could lead to talent deficit. 


Public Comment: 

¢ Dave Warner indicated a key attribute for a GM is demonstrated ability to collaborate 
and work effectively with the environmental community to get more results, allow the 
Commissioner to focus on priorities, and reduce conflicts to align with values. He 
stated Mr. Herrera has a lack of collaboration with environmental groups given the 
recently filed lawsuit. 

¢ David Pilpel asked that at the conclusion of Closed Sessions regarding the GM 
search that the Commission disclose the number of candidates, number of 
candidates considered, transmittal of candidates’ names to the Mayor, and status of 
the process. 

¢ Peter Drekmeier, Tuolumne River Trust, expressed hope that the Commission focus 
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Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 


CMA At SO Si Tee beets lat bat Ae eg MURR OBS RSE NE  eee ee RAY © CN ea aE REF CEST ATE ICG te Oy IEE 


on ways to conduct a search to attract high-quality candidates. 


The Commission Secretary read the items to be heard in Closed Session and re- 
announced Closed Session item 22 would not be heard. 


Public comment on matters to be addressed during Closed Session 
None. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 


below as Conference with Legal Counsel 
On Motion to assert the attorney-client privilege regarding the matters listed as 


Conference with Legal Counsel: 
Ayes: Maxwell, Moran, Paulson, and Harrington 
The Commission entered Closed Session at 5:44 PM. 


Present: All items: Commissioners Maxwell, Moran, Paulson, Harrington, Ajami; Donna 
Hood, Commission Secretary. Item 20: Robert Coelho, Legal Counsel; Kate Howard, 
CCSF Human Resources; Brett Byers and Christine Boulware, The Hawkins Group; 
General Manager Candidate. Items 21 and 22: Michael Carlin, Acting GM; Tyrone Jue, 
Chief of Staff; Eric Sandler, CFO; Francesca Gessner, Legal Counsel; Barbara Hale, 
AGM Power Enterprise; Lee Sayao, SFPUC IT. Item 22: Theresa Mueller, Legal 
Counsel; Pam Husing, SFPUC Power Enterprise. 


Commissioner Ajami returned to the meeting at 5:44 PM. 


Public Employee Appointment: SEPUC General Manager, pursuant to Government 
Code Section 54957(b) and San Francisco Administrative Code Section 67.10(b) 


EXISTING LITIGATION 


Colin James Baca v. David George Camerlo, et al 
San Francisco Superior Court Case No. CGC-17-557438/Date Filed March 7, 2017 
Proposed settlement with City to pay plaintiff $230,000 and City to pay intervenor XL 


Specialty Insurance Company $35,000. (Resolution 21-0099) 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 





Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


The Commission exited Closed Session at 7:40 PM. 


23. Announcement following Closed Session. 
President Maxwell announced that the Commission recommends the Board of 


Supervisors resolve and Settle the existing litigation under Closed Session item 21. 


24. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adjournment 
President Maxwell adjourned the meeting at 7:44 P 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0087 


WHEREAS, Hetch Hetchy 10-Year Capital Improvement Program-funded, Contract No. 
HH-1002R, O’Shaughnessy Dam Fall Protection Improvements and Spillway Access, was 
advertised on March 18, 2021; and 


WHEREAS, The Engineer’s Estimate is $1,750,000 for this construction contract work to 
install fall protection systems in the inclined stairways, improve and modify existing fall protection 
systems in the ladder wells, seal existing leakage in the Control Room, install a new access ladder 
with fall protection at the spillway, and repair or replace the anchor bolts and supports for the 
inclined stairs; and 


WHEREAS, The contract duration is 329 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on April 15, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Mountain Cascade, Inc. as the 
responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD has waived the Local Business Enterprise (LBE) subcontracting 
participation for this contract; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10030758, O’Shaughnessy Dam Access 
and Drainage; and 


WHEREAS, The San Francisco Planning Department issued a categorical exemption 
determination on July 16, 2020 under California Environmental Quality Act Section 15301 
(Existing Facilities) under Planning Department Case Number 2020-00491 7ENV; and 


WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, therefore, 
be it 
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RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Hetch Hetchy 10-Year Capital Improvement Program-funded Contract No. HH-1002R, 
O’Shaughnessy Dam Fall Protection Improvements and Spillway Access, in the amount of 
$1,498,687, for a duration of 329 consecutive calendar days, to the responsible bidder submitting 
the lowest responsive bid, Mountain Cascade, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


plorna Abed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0088 


WHEREAS, On February 25, 2020, by Resolution No. 20-0039, this Commission 
awarded Agreement Nos. PRO.0160.A-D, As-Needed Construction Management Services, and 
authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) to 
negotiate and execute four (4) professional services agreements, each in an amount not-to-exceed 
$4,000,000, and each with a duration of five (5) years, with MCK Americas, Inc. (MCK) 
(PRO.0160.A), CPM Associates, Inc. and Carlson Management, Inc. Joint Venture (CPM-CMI 
JV) (PRO.0160.B), Environmental & Construction Solutions, Inc. and Design & Construction 
Management Services, Inc. Joint Venture (ECS-DCMS JV) (PRO.0160.C), and Mott MacDonald 
Group, Inc. and Dabri, Inc. Joint Venture (MM-Dabri JV) (PRO.0160.D); and 


WHEREAS, Amendment No. | is being requested to increase each agreement amount by 
$2,000,000, to continue providing construction management (CM) services on an as-needed 
basis for SFPUC construction projects, for a total not-to-exceed agreement amount of $6,000,000 
per agreement, with no change to the duration of each agreement; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) participation subconsulting requirement of 20% for these agreements, and 
MCK, CPM-CMI JV, ECS-DCMS JV, and MM-Dabri JV have committed to meeting their 
proposed LBE participation of 25%, 20%, 20%, and 23%, respectively, and this remains 
unchanged; and 


WHEREAS, Funds for these four agreements are allocated at the task order level from 
the various, individual construction projects requiring additional CM services; now, therefore, be 
it 

RESOLVED, That this Commission hereby approves Amendment No. 1 to Project- 
funded Agreement Nos. PRO.0160.A-D, As-Needed Construction Management Services, with 
MCK (PRO.0160.A), CPM-CMI JV (PRO.0160.B), ECS-DCMS JV (PRO.0160.C), and MM- 
Dabri JV (PRO.0160.D), to continue providing CM services on an as-needed basis for SFPUC 
construction projects; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1 to Project-funded Agreement Nos. PRO.0160.A-D, increasing each 
agreement amount by $2,000,000 for a total not-to-exceed agreement amount of $6,000,000 per 
agreement, with no change to the duration of each agreement. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


pllonna Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO, 21-0089 


WHEREAS, Contractor Cratus, Inc. has completed its work for Water Enterprise Local 
Conveyance/Distribution System Program-funded Contract No. WD-2614, 8-Inch Ductile Iron 
Water Main Replacement on Green Street from Gough Street to Broderick Street; and 


WHEREAS, On May 28, 2019, by Resolution No. 19-0096, this Commission awarded 
Contract No. WD-2614, 8-Inch Ductile Iron Water Main Replacement on Green Street from 
Gough Street to Broderick Street, in the amount of $3,099,469, to the qualified and responsible 
bidder, submitting the lowest responsive bid, Cratus, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for August 26, 
2019, with an original contract duration of 495 consecutive calendar days, and the contractor 
completed the work in 494 consecutive calendar days on December 31, 2020; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increases or decreases in contract amount or duration in excess of 10% of the original contract 
amount or duration be approved by the Commission; and 


WHEREAS, Modification No. | decreased the contract amount by $8,803 to adjust the 
quantities needed for curb ramp reconstruction, increase quantities for gate valves, and remove 
one block of final pavement restoratation discovered to be planned work for San Francisco Public 
Works crews, for a total contract amount of $3,090,666, with no change to the contract duration: 
and 


WHEREAS, Modification No. 2 (Final) is being requested to decrease the contract amount 
by $364,035, and decrease the contract duration by one calendar day, to reflect adjustments in the 
final quantities of actual work performed, for a total contract amount of $2,726,631 and a total 
contract duration of 494 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprice (LBE) subcontracting goal of 15% for 
this contract by achieving a final LBE participation of 21.63%; and 


WHEREAS, Funds are available from Project No. CUW280PR67 (10015185), WD-2614, 
8-Inch Ductile Iron Water Main Replacement on Green Street from Gough Street to Broderick 
Street; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Cratus, Inc. for 
Water Enterprise Local Conveyance/Distribution System Program-funded Contract No. WD- 
2614, 8-Inch Ductile Iron Water Main Replacement on Green Street from Gough Street to 
Broderick Street, approves Modification No. 2 (Final), decreasing the contract amount by 
$364,035 and decreasing the duration by one calendar day for a total contract amount of 
$2,726,631 and a total contract duration of 494 consecutive calendar days, and authorizes final 
payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


pllonna Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0090 


WHEREAS, On May 9, 2017, per Resolution No, 17-0108, this Commission approved the 
award of Water System Improvement Program funded Contract No. WD-2776, Westside Recycled 
Water Treatment Facility at Oceanside Plant to S.J. Amoroso Construction Co., Inc., and 


WHEREAS, The construction contract Notice-to-Proceed date was October 18, 2017; and 


WHEREAS, The original contract amount was for $87,597,000 and the original contract 
duration was 1,230 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modifications Nos. 1 to 25 were issued to increase the contract amount by 
$3,640,816 and to increase the contract duration by 118 consecutive calendar days (both within 
the 10% contingency) , for a revised contract amount of $91,237,816, and a revised contract 
duration of 1,348 consecutive calendar days; and 


WHEREAS, An increase of 457 calendar days to the contract duration contingency is being 
requested to respond to schedule impacts due to COVID-19, including stoppage of work, reduced 
productivity due to difficulty recalling crews, and delays in equipment and materials delivery; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 16% for this contract, and the contractor committed to an LBE 
participation of 17.64% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CUW30201, San Francisco Westside 
Recycled Water Project; and 


RESOLVED, That this Commission hereby approves an increase of 457 calendar days to 
the existing contract duration contingency for Water System Improvement Program-funded 
Contract No. WD-2776, Westside Recycled Water Treatment Facility at Oceanside Plant, for a 
total contract duration contingency of up to 580 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 1,810 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021 


eerie 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0091 


WHEREAS, On April 23, 2019, per Resolution No. 19-0078, this Commission approved 
the award of Water System Improvement Program-funded Contract No. WD-2797, San Francisco 
Westside Recycled Water Pump Station and Reservoir to JMB Construction; and 


WHEREAS, The construction contract Notice-to-Proceed date was July 1, 2019; and 


WHEREAS, The original contract amount was for $15,633,200 and the original contract 
duration was 690 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modifications Nos. 1 to 10 were issued increasing the contract amount by 
$1,303,416 and increasing the contract duration by 51 consecutive calendar days (within the 10% 
contingency) for a revised contract amount of $16,936,616, and a revised contract duration of 741 
consecutive calendar days; and 


WHEREAS, An increase of $500,000 to the contract cost contingency and an increase of 
275 calendar days to the contract duration contingency are being requested to address on-going 
schedule and cost impacts due to COVID-19, including stoppage of work, reduced productivity 
due to delays in equipment and materials delivery, and to provide sufficient contingency to address 
unanticipated changes through the remainder of the construction effort; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 17% for this contract, and the contractor committed to a LBE 
participation of 25.17% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CUW30201, San Francisco Westside 
Recycled Water Project.; and 


RESOLVED, That this Commission hereby approves an increase of $500,000 to the 
existing contract cost contingency and an increase of 275 calendar days to the existing contract 
duration contingency, for Water System Improvement Program funded Contract No. WD-2797, 
San Francisco Westside Recycled Water Pump Station and Reservoir, for a total contract cost 
contingency of $2,063,320 and a revised contract duration contingency of 344 calendar days; and 
be it . 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $17,696,520, and a total contract duration of 
up to 1,034 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


pllornr Abed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0092 


WHEREAS, On August 11, 2015, per Resolution No. 15-0175, this Commission 
awarded Agreement No. CS-247[R], Customer and Administrative Services for Community 
Choice Aggregation Program, to Noble Americas Energy Solutions LLC, and authorized the 
General Manager of the San Francisco Public Utilities Commission (SFPUC) to negotiate and 
execute a professional services agreement in the amount of $5,600,000 and with a term of three 
years, to provide meter data management, billing, and customer care services for 
CleanPowerSF, a community choice aggregation program; and 


WHEREAS, Agreement No. CS-247[R] provided the City up to two options to extend 
the contract for three years, with the total duration of the agreement not-to-exceed nine years; 
and 


WHEREAS, The option to extend Agreement No. CS-247[R] is at the City’s sole and 
absolute discretion; and 


WHEREAS, On January 24, 2017, by Resolution No. 17-0013, this Commission 
approved the assignment and assumption of Agreement No. CS-247[R] from Noble Americas 
Energy Solutions LLC to Calpine Energy Solutions LLC (hereinafter “Calpine”); and 


WHEREAS, On May 22, 2018, by Resolution No. 18-0090, this Commission approved 
Amendment No. 1, increasing the agreement amount by $14,030,00 for a total not-to-exceed 
amount of $19,630,000, and extending the term of the agreement by three years for a total 
agreement duration of six years, subject to approval by the Board of Supervisors under Charter 
Section 9.118; and 


WHEREAS, On July 17, 2018, by its Resolution No. 249-18, the San Francisco Board 
of Supervisors approved Amendment No. 1, increasing the agreement amount by $13,169,225 
for a total not-to-exceed amount of $18,769,225, and extending the term of the agreement by 
three years for a total agreement duration of six years; and 


WHEREAS, On August 1, 2019, the SFPUC entered into Amendment No. 2 to the 
Agreement to provide the SFPUC the use of ClickDimensions’ email marketing and campaign 
automation services on a trial basis, with no change to the agreement amount or duration; and 


WHEREAS, Calpine is currently performing services that are needed to continue 
providing meter data management, billing, and customer care services for CleanPowerSF; and 


WHEREAS, Amendment No. 3 is being requested to increase the agreement amount by 
$13,876,200, and extend the term of the agreement by three years for continued support of the 
CleanPowerSF program, for a total not-to-exceed agreement amount of $32,645,425 and a total 
duration of nine years, subject to approval by the Board of Supervisors under Charter Section 
9.118(b); and 


WHEREAS, Amendment No. 3 would also expand the use of ClickDimensions’ services 
at no additional markup to the CleanPowerSF program; and 


WHEREAS, The Contract Monitoring Division (CMD) established a subconsulting 
requirement of 5% Local Business Enterprise (LBE) participation for this agreement; and 


WHEREAS, Funds for this agreement are available from CleanPowerSF Operating 
Budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 3 to Agreement 
No. CS-247[R], Customer and Administrative Services for Community Choice Aggregation 
Program, with Calpine Energy Solutions LLC, for continued meter data management, billing, 
and customer care support of the CleanPowerSF program; and be it 


FURTHER RESOLVED, That the Commission authorizes the General Manager to 
submit Amendment No. 3 to the Board of Supervisors for approval pursuant to Charter Section 
9.118, and upon Board of Supervisors’ approval, to execute this amendment increasing the 
agreement amount by $13,876,200 and extending the term by three years for a total not-to- 
exceed agreement amount of $32,645,425 and a total agreement duration of nine years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


jllornn Mtod- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0093 


WHEREAS, San Francisco Public Utilities Commission Water Enterprise, Local Reservoir 
Tank Improvement Progra-funded, Contract No. WD-2717, College Hill Reservoir Outlet 
Structure and Pipeline, was advertised on February 24, 2021; and 


WHEREAS, The Engineer’s Estimate is $13,500,000 for this construction contract work 
to construct a new outlet pipe, new outlet structure, new isolation valves, and new pipelines; and 


WHEREAS, The contract duration is 755 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on April 22, 2021; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and application of bid preferences resulted in the 
establishment of Ranger Pipelines Incorporated as the responsible bidder with the lowest 
responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 20% for this contract, and the contractor committed to a LBE participation of 
22.49% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No.100015223, College Hill Reservoir 
Outlet Structure and Pipeline; and 


WHEREAS, On November 14, 2019, under Case Number 2019-013203ENV, the Planning 
Department determined that the proposed project is categorically exempt from the California 
Environmental Quality Act (CEQA) under Section 15301, Class 1 (Existing Facilities) of the 
CEQA Guidelines, and this action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, therefore, 
be it 

RESOLVED, That this Commission hereby approves the plans and specifications and 
awards SFPUC Water Enterprise, Local Reservoir Tank Improvement Program-funded Contract 
No. WD-2717, College Hill Reservoir Outlet Structure and Pipeline, in the amount of $12,180,497 
and for a duration of 755 consecutive calendar days, to the responsible bidder Sense the lowest 
responsive bid, Ranger Pipelines Incorporated. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of June 8, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. — 21-0094 


WHEREAS, Public Utilities Code § 8387(a), requires the SFPUC to "construct, maintain, 
and operate its electrical lines and equipment in a manner that will minimize the risk of 
catastrophic wildfire posed by those electrical lines and equipment."; and 


WHEREAS, Public Utilities Code § 8387(b), requires SFPUC to “determine whether any 
of its lines and equipment are located in an “area that has a significant risk of catastrophic 
wildfire resulting from those electrical lines and equipment.”; and 


WHEREAS, The SFPUC owns and operates overhead electrical lines and equipment that 
present a significant risk of wildfire because they are in areas the California Public Utilities 
Commission (CPUC), with input from the United States Forest Service (USFS) and the 
California Department of Forestry and Fire Protection (CAL FIRE), have designated as High 
Fire Threat Districts (HFTD); and 


WHEREAS, Public Utilities Code § 8387(c) requires that if the SFPUC finds that it has 
facilities in such an area, it must adopt mitigation measures to reduce the risk; and 


WHEREAS, The Commission adopted the SFPUC updated Wildfire Mitigation Plan and 
Independent Evaluator report on December 10, 2019; and 


WHEREAS, Public Utilities Code § 8387 (b)(1) requires that after July 1, 2020, a local 
publicly owned electrical utility or electrical cooperative shall prepare a wildfire mitigation plan 
annually and shall submit the plan to the California Wildfire Safety Advisory Board (WSAB), a 
division of the CPUC, on or before July 1 of that calendar year. At least once every three years, 
the submission shall be a comprehensive revision of the plan; and 


WHEREAS, Staff have determined that once every three years, when a comprehensive 
update is performed, the Plan will include an Independent Evaluator report and a presentation to 
the Commission by the Independent Evaluator; and 


WHEREAS, Adoption of the Wildfire Mitigation Plan update does not constitute a 
“project” under California Environmental Quality Act (CEQA) Guidelines Section 15378 
because there would be no physical change in the environment; and CEQA would not apply as 
approval of the Wildfire Mitigation Plan is an action necessary to prevent an emergency under 
CEQA section 21080(b)(4); and 


WHEREAS, Staff have updated the SFPUC Wildfire Mitigation Plan, now titled SFPUC 
Wildfire Mitigation Plan Version 3.0to reflect policies, system hardening, and vegetation 
management projects undertaken in the 2020 calendar year that are designed to reduce the 


potential for SFPUC overhead electrical lines in HFTDs from being the source of catastrophic 
wildfires; and 


WHEREAS, On December 9, 2020, the California Public Utilities Commission released 
the Guidance Advisory Opinion for the 2021 Wildfire Mitigation Plans of Electric Publicly 
Owned Utilities and Cooperatives; and 


WHEREAS, The SFPUC has included the SFPUC 2021 Informational Response to the 
WSAB as an attachment to the SFPUC 2021 Wildfire Mitigation Plan Version 3.0, on file with 
the Commission Secretary; now, therefore be it, 


RESOLVED, That the Commission accepts and approves the updated SFPUC Wildfire 
Mitigation Plan Version 3.0 and SFPUC 2021 Informational Response to the WSAB pursuant to 
Public Utilities Code § 8387 (b)(1); and 


BE IT FURTHER RESOLVED, That the Commission authorizes the General Manager to 
file both the updated 2021 SFPUC Wildfire Mitigation Plan Version 3.0 and SFPUC 2021 
Informational Response to the WSAB, on or before July 1, 2021, with any non-material changes 
or modifications to the exhibits, as may be acceptable to the General Manager. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


Norn Mbtod, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0095 


WHEREAS, On May 10, 2011, by Resolution No. 11-0069, this Commission authorized 
the General Manager of the San Francisco Public Utilities Commission (SFPUC) to enter into the 
“Agreement between City and County of San Francisco and Turlock Irrigation District and 
Modesto Irrigation District on Management and Allocation of Costs for Tuolumne River Fish 
Matters Below the Don Pedro Project Until FERC Issues A New License” (“Agreement”); and 


WHEREAS, The purpose of the Agreement was to apportion costs among the SFPUC, 
MID and TID for conducting studies, programs and projects related to fish matters on the lower 
Tuolumne River affected by FERC proceedings during the term of the existing license and 
relicensing for the Don Pedro Project; and 


WHEREAS, The Term of the Agreement commenced on June 29, 2011; and 


WHEREAS, Section 3 of the Agreement provides the Term of the Agreement shall 
continue until FERC issues a new license for the Project, unless terminated sooner by a Party as 
provided herein; and 


WHEREAS, At the time the Parties entered into the Agreement, they expected the FERC 
relicensing process for the Project to be completed by 2016, which is when the Districts’ original 
license for the Project expired; and 


WHERAS, The FERC relicensing process is ongoing as FERC has not yet issued a 
license for the Project, and the term of the Agreement is now approaching ten years; and 


WHEREAS, Under Charter Section 9.118(b), an agreement in excess of ten years 
requires Board of Supervisors approval and therefore SFPUC seeks to terminate the Agreement 
effective as of June 29, 2021; and 


WHEREAS, The Agreement requires 90-days advance notice for a single party to 
terminate the agreement and therefore SFPUC asked the Districts to agree to waive advance 
notice and agree to termination on June 29, 2021; and 


WHEREAS, The governing boards of the Districts plan to vote on the waiver and consent 
to termination of the Agreement at a public meeting to take place before June 29, 2021; and 


WHEREAS, Because the re-licensing process for the Don Pedro Project is still ongoing, 
the parties anticipate needing to negotiate a new agreement in the near future, which would be 
subject to Commission approval at a later date; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to terminate, effective June 29, 2021, the Agreement 
between City and County of San Francisco and Turlock Irrigation District and Modesto 
Irrigation District on Management and Allocation of Costs for Tuolumne River Fish Matters 
Below the Don Pedro Project Until FERC Issues A New License, subject to the Districts’ 
consent to waive the advance notice provision in the Agreement. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021 


pllonna tod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0096 


WHEREAS, The San Francisco Fire Department (SFFD) uses water from several 
distinct water supply systems to provide services to property owners within the City, 
including fire suppression services; and 


WHEREAS, Two (2) of these systems, the potable Domestic Water Supply System 
and the Emergency Firefighting Water System (EF WS), also referred to as the Auxiliary 
Water Supply System (AWSS), are operated, managed, and maintained by the San 
Francisco Public Utilities Commission (SFPUC); and 


WHEREAS, By a letter dated May 17, 2010, the City’s Mayor used his authority to 
transfer jurisdiction over the operation, maintenance, and improvement, of EFWS assets from 
the SFFD to the SFPUC (Transfer) for the purposes of promoting effective water distribution 
planning, conservation of the City's water supply, and reliability of water supply facilities 
effective on July 3, 2010; and 


WHEREAS, After the Transfer, the SFPUC agreed to collaborate with the SFFD to 
operate the EFWS during emergency events to produce water based upon the SFFD’s fire 
suppression needs; and 


WHEREAS, Pursuant to SFPUC Resolution No. 15-0123 dated May 26, 2015, the 
SFPUC and SFFD entered into a Memorandum of Understanding (Original MOU) dated 
June 1, 2015, pursuant to which the SFFD and SFPUC defined roles and responsibilities 
regarding the operation, maintenance, and improvement of the EWFS; and 


WHEREAS, Since the execution and delivery of the Original MOU, the SFFD and 
SFPUC desire to amend and restate the Original MOU to update and clarify agreements and 
responsibilities, including correcting the description of the real property assets transferred to the 
SFPUC’s jurisdiction, memorializing the EF WS trainings and drills that SFFD and the SFPUC 
jointly complete, and making other as-needed revisions; and 


WHEREAS, On July 17, 2019, the City and County of San Francisco 2018-2019 Civil 
Grand Jury issued a report, Act Now Before It Is Too Late: Aggressively Expand and Enhance 
our Emergency Firefighting Water System; and 


WHEREAS, In that report, Recommendation #10 recommended that the SFPUC and 
SFFD amend the MOU to memorialize existing EFWS training exercises that the agencies 
undertake to be ready to respond to fires that may ignite after a large seismic event; and 


WHEREAS, On September 10, 2019, this Commission adopted Resolution No. 19-0178 
approving the Commission’s responses to the Civil Grand Jury Report, and in such response, 
SFPUC and SFFD agreed to work together to amend the MOU to address annual training 
exercises; and 


WHEREAS, The Amended and Restated Memorandum of Understanding includes a new 
section titled, “Joint Trainings,” which memorializes the trainings SFPUC and SFFD undertake 
related to the EFWS; and WHEREAS, The Amended and Restated Memorandum of 
Understanding is on file with the Commission Secretary and includes payment by SFPUC of a 
sum not exceeding $126,000 per fiscal year to the SFFD to fund no more than 50% of the 
activities of one SFFD full-time employee who will monitor the EFWS and the domestic 
hydrants and will report to the SFFD's Chief of Support Services to ensure that the hydrants 
connected to the DWSS and the EFWS are effectively managed for firefighting purposes; 
and 


WHEREAS, On May 27, 2021 under Planning Department Case Number 2021- 
005382ENV, the San Francisco Planning Department Environmental Review Officer issued a 
statutory exemption determination for the joint departmental trainings included in the Amended 
and Restated MOU, under California Environmental Quality Act Guidelines Section 15261; and 


WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, 
therefore be it 


RESOLVED, That this Commission approves and authorizes the General Manager, or his 
designee, to execute the Amended and Restated MOU with the San Francisco Fire Department 
substantially in the form of the Draft on file with the Commission Secretary, including payment 
to SFFD of an annual amount not-to-exceed $126,000, subject to annual cost-of-living increases. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


pllornr Mbsed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0097 


WHEREAS, The Housing Authority of the City and County of San Francisco (the 
“Authority”), and the San Francisco Public Utilities Commission (“SFPUC’”), are entering into a 
Memorandum of Understanding (“MOU”) for SFPUC to continue to providing Condition 
Assessment, Operation and Maintenance Services, and Emergency Services for Authority-owned 
secondary electrical distribution systems at the Potrero Annex, Potrero Terrace, and Sunnydale 
Family Developments; and 


WHEREAS, The MOU authorizes the Power Utility Services staff of the SFPUC to 
continue providing Condition Assessment, Operation and Maintenance Services, and Emergency 
Services for Potrero Annex, Potrero Terrace, and Sunnydale Family Developments through 
SFPUC fiscal year ending 2023 for an amount not-to-exceed $200,000; and 


WHEREAS, The following services also described in -the MOU will be provided 
annually: 
e Conditions Assessment; 
e Operations & Maintenance; and 
e Emergency Services; and 


WHEREAS, Work will be assigned to the SFPUC via a task order which shall be 
approved by the Authority and once approved shall be the SFPUC’s notice-to-proceed with the 
task; and 


WHEREAS, SFPUC will submit signed invoices to the Authority Project Manager 
itemizing the services performed in a form acceptable to Authority. Payments to SFPUC will 
normally be made within 30 days upon receipt of invoice and verification by Authority of 
services rendered and expenses incurred. Authority may withhold payment to SFPUC pending 
resolution of disputes, in an amount equal to the questioned, disputed or disapproved amounts, 
for work not completed or delivered by the terms of the MOU; and 


WHEREAS, The term of the MOU is two years from July 1, 2021 to June 30, 2023; and 


WHEREAS, Adoption of this MOU does not constitute a “project” under California 
Environmental Quality Act Guidelines Section 15378(b)(2) because actions under this MOU are a 
continuing maintenance activity; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the 
SFPUC to execute the Power Utility Services MOU with the Authority for SFPUC to continue 
providing Condition Assessment, Operation and Maintenance Services, and Emergency Services 
for Potrero Annex, Potrero Terrace, and Sunnydale Family Developments, in substantially the 
same form included in the Commission's file on this matter; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to execute any amendments or modifications to the MOU, including without limitation, the 
exhibits, that the General Manager determines, in consultation with the City Attorney, are in the 
best interests of the SFPUC, do not materially increase the obligations or liabilities of the 
SFPUC, are necessary or advisable to effectuate the purposes and intent of the MOU or this 
resolution, and are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021. 


Alona Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0098 


WHEREAS, On January 22, 2019, the California Public Utilities Commission (CPUC) 
issued Decision 19-01-018 (Phase I Decision on Order Instituting Rulemaking Re: the Physical 
Security of Electrical Corp) (Decision 19-01-018); and 


WHEREAS, Decision 19-01-018 requires Publicly Owned Utilities (POUs) to (1) identify 
electric distribution assets that may merit special protection, assess risks and threats to the 
identified assets, and make a plan for mitigating the risks; (2) provide for an independent, third- 
party review of the mitigation plan, (3) review the plan in light of the independent expert review; 
(4) adopt and implement the mitigation plan, and provide the CPUC with notice that mitigation 
plan has been adopted within 30 months of the Decision; and 


WHEREAS, the SFPUC Power Enterprise owns and operates two assets, the distribution 
substations at San Francisco International Airport, that require further physical security risk 
assessment pursuant to Decision 19-01-018; and 


WHEREAS, Approval and implementation of the Mitigation Plan does not constitute a 
project under the California Environmental Quality Act (CEQA) Guidelines Section 15378 
because there would be no physical change in the environment; and 


WHEREAS, Power Enterprise has prepared the San Francisco Public Utilities Commission 
(SFPUC) Power Enterprise Security Mitigation Plan, that identifies additional risk mitigation 
measures for the Airport substations; and 


WHEREAS, Power Enterprise obtained an independent, third-party review of the SFPUC 
Power Enterprise Security Mitigation Plan by an electrical facility security expert, Archer Energy 
Solutions, LLC and has incorporated its recommendations into the Security Mitigation Plan; and 


WHEREAS, The estimated cost of services to implement the Security Mitigation Plan is 
$500,000; and 


WHEREAS, Funds to implement the Security Mitigation Plan are available in Project No. 
10033822 — SFO Substation; now, therefore, be it 


RESOLVED, That this Commission hereby approves the SFPUC Power Enterprise 
Substation Security Mitigation Plan and authorizes the Power Enterprise to implement the 
Mitigation Plan. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 8, 2021 


jllorns Mted- 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REVISED AGENDA 


(revised June 9, 2021) 


SPECIAL MEETING OF THE 
San Francisco Public Utilities Commission 
Friday, June 11, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 29-20 
and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local Emergency 
Dated February 25, 2020 


WATCH LIVE ONLINE 
www. sfgovtv.org/sfoucLIVE 
There will be a delay when viewing the online video stream. 
In order to avoid streaming delays, call the public comment line to listen to the live meeting. 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001/MEETING ID: 187 305 3208 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners and 
SFPUC staff are convening Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 





For information, contact the Commission Secretary at 415-554-3165. Minutes and other information are available at www.sfpuc.org 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line: Agendas- 
Minutes-Resolutions-Log | SFPUC 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve 
the public, reaching its decision in full view of the public. Commissions, boards, 
councils and other agencies of the City and County exist to conduct the people's 
business. This ordinance assures that deliberations are conducted before the people 
and that City operations are open to the people's review. For more information on your 
rights under the Sunshine Ordinance or to report a violation of the ordinance, contact 
Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett 
Place, Room 244, San Francisco, CA 94102.4689; by phone at 554.7724: by fax at 
554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library 
and on the City’s website at http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that 
influence or attempt to influence local legislative or administrative action may be required 
by the San Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code 
§2.100] to register and report lobbying activity. For more information about the Lobbyist 
Ordinance, please contact the San Francisco Ethics Commission at 25 Van Ness 
Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252- 
3112; web site at www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If 
the Commission’s action on a project constitutes the Approval Action for that project (as 
defined in S.F. Administrative Code Chapter 31, as amended, Board of Supervisors 
Ordinance Number 161-13), then the CEQA determination prepared in support of that 
Approval Action is thereafter subject to appeal within the time frame specified in S.F. 
Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar 
days of the Approval Action for a project that has received an exemption or negative 
declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, 
contact the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from 
further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447. Under CEQA, ina 
later court challenge, a litigant may be limited to raising only those issues previously 
raised at a hearing on the project or in written correspondence delivered to the Board of 
Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

REGULAR CALENDAR 

3. Discussion and possible action to adopt the 2020 Urban Water Management Plan, 
including the 2020 Water Shortage Contingency Plan, for the City and County of San 
Francisco in accordance with the Urban Water Management Planning Act (Cal. Water Code 
Section 10610 et seq.), and direct the General Manager to submit the Plans to the 

210 100 California Department of Water Resources by July 1, 2021. This action constitutes the 

Approval Action for the project for the purposes of CEQA, pursuant to Section 31.04(h) of 
the San Francisco Administrative Code. (Ritchie) [Continued by vote of the Commission 
from the June 8, 2021 regular meeting] 

4. Public Comment on the matter to be addressed during Closed Session 


5. Motion on whether to conduct the item below in closed session, pursuant to San 
Francisco Administrative Code Section 67.10(b) 


The Commission will go into Closed Session to discuss the following item: 
CLOSED SESSION 
6. Public Employee Appointment: SFPUC General Manager, pursuant to Government 
Code Section 54957(b) and San Francisco Administrative Code Section 67.10(b) 
(discussion and possible action) 
Following Closed Session, the Commission will reconvene in Open Session 


7. Announcement following Closed Session 


8. Motion regarding whether to disclose or not disclose the discussions during Closed 
Session pursuant to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13'4 Floor 
San Francisco, CA 94102 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
SPECIAL MEETING OF THE 
San Francisco Public Utilities Commission 
Friday, June 11, 2021 


2:00 P.M. 
(Approved July 13, 2021) 


This was held by Teleconference Pursuant to the Governor’s Executive Order N- 29-20 and the Twelfth 
Supplement to Mayoral Proclamation Declaring the Existence of a Local Emergency 
Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners and 
SFPUC staff are convening Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 





For information, contact the Commission Secretary at 415-554-3165. 
Minutes and other information are available at: www.sfpuc.org 


a 


Call to Order 
President Maxwell called the Special Meeting to order at 2:03 PM. 


Roll Call 
Maxwell, Moran, Paulson, Harrington and Ajami 


Discussion and possible action to adopt the 2020 Urban Water Management Plan (UWMP), 
including the 2020 Water Shortage Contingency Plan, for the City and County of San 
Francisco in accordance with the Urban Water Management Planning Act (Cal. Water Code 
Section 10610 et seq.), and direct the General Manager to submit the Plans to the 
California Department of Water Resources by July 1, 2021. This action constitutes the 
Approval Action for the project for the purposes of CEQA, pursuant to Section 31.04(h) of 
the San Francisco Administrative Code. [Continued by vote of the Commission from the 
June 8, 2021 regular meeting] (Resolution 21-0100) 


Commissioner Harrington thanked staff for providing the comments and responses. He 
noted Commissioner Ajami’s comments encouraging staff to continue to look for better 
ways to project population water usage. Steve Ritchie, Assistant General Manager 
(AGM) Water, indicated that it will be addressed during the July water workshop. 


AGM Ritchie stated a formal presentation on the UWMP was presented at the June 8" 
meeting and asked if there were further questions. Commissioner Ajami thanked 
everyone who provided comments and the staff for their work. She requested that a 
historical context for demand projections and how those projections have changed be 
provided at the workshop. 


Public Comment 

e Francisco DaCosta asked the Commission to read the Raker Act and understand 
the effects of damming. He stated drinking water should not be used to flush toilets. 

e David Pilpel expressed thanks for continuing the item and encouraged adoption. He 
suggested the following resolution amendments: (1) Seventh Whereas clause — 
remove the link to the CEQA documents, which will eventually expire, and adding 
the Planning Department case number; (2) Adding a Whereas clause noting 
documents are on file at the Planning Department; and (3) Suggested re-wording of 
the ninth Whereas clause. 


On Motion to approve item 3, with the seventh Whereas clause amended to remove the 
link to the CEQA documents and adding the Planning Department case number: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Public Comment on the matter to be addressed during Closed Session 

e Bill Martin discussed the General Manager (GM) search and requested a fair and 
transparent process. He discussed the Metropolitan Water District’s recent GM 
recruitment and suggested the Commission contact them to discuss their process. He 
stated the best candidate needs to be selected. 

e Ali Altaha discussed the GM recruitment process. He discussed a lawsuit and 
allegations against the candidate regarding sewer laterals. He asked that the 
Commission be independent, use their professional judgement, and that the 









as 





e Peter Drekmeier, Tuolumne River Trust, thanked the Commission for their efforts. He 
stated there is a lack of transparency with the recruitment process. He asked that the 
Commission do their due diligence and consider comments made by the public. 

e Barry Nelson, Golden State Salmon Association, echoed comments made by Mr. 
Martin regarding the Metropolitan Water District's GM recruitment. He discussed his 
desired position qualifications. 

e David Pilpel requested that a status of the recruitment process be provided and 
include the number of applicants, number of candidates considered, if questions have 
been determined, and if interviews are being conducted. He noted the need to 
negotiate any contract in open session. 

e Unidentified speaker stated that the lack of transparency is concerning and stated 
there are scandals at the SFPUC, that the public is not comfortable with the process, 
and more transparency is needed. 


. Motion on whether to conduct the item below in closed session, pursuant to San 
Francisco Administrative Code Section 67.10(b) 


On Motion to conduct the item below in closed session pursuant to San Francisco 
Administrative Code Section 67.10(b): 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 2:33 PM. 


Present in Closed Session: Commissioners Maxwell, Moran, Paulson, Harrington and 
Ajami; Robert Coelho, Legal Counsel; Brett Byers and Christine Boulware, The Hawkins 
Company; Kate Howard, City and County of San Francisco Human Resources; Donna 
Hood, Commission Secretary; and GM Candidate. 


. Public Employee Appointment: SFPUC General Manager, pursuant to Government 
Code Section 54957(b) and San Francisco Administrative Code Section 67.10(b) 


The Commission exited Closed Session at 2:33 PM. 


. Announcement following Closed Session 
President Maxwell stated there was no reportable action taken. 


. Motion regarding whether to disclose or not disclose the discussions during Closed 
Session pursuant to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adjournment 
President Maxwell adjourned the meeting at 5:52 PM. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0100 


WHEREAS, The Urban Water Management Planning Act of 1983, as amended through 
2020 (the Act), requires that an urban water supplier serving 3,000 customers or 3,000 acre-feet 
per year must prepare an Urban Water Management Plan (Plan or UWMP) update every five 
years; and 


WHEREAS, On June 14, 2016, by Resolution No. 16-0118, the San Francisco Public 
Utilities Commission (SFPUC) adopted the 2015 Urban Water Management Plan; and 


WHEREAS, The SFPUC, in compliance with the Act, has prepared a 2020 update to its 
Plan, including the 2020 Water Shortage Contingency Plan; and 


WHEREAS, The preparation of the Plan update has been coordinated with the City's 
wholesale water customers and other public agencies to the extent practicable, and staff has 
encouraged the active involvement of diverse social, cultural and economic elements of the 
population within the SFPUC's retail water service area during preparation of the Plan; and 


WHEREAS, At this Commission’s regular public meeting on April 13, 2021, a Draft 
Plan was presented to the Commission and a Public Hearing was held during the Commission 
meeting in order to receive public comment on the Draft Plan; and 


WHEREAS, Minor revisions to the Draft Plan have been made based on public 
comments received at the Public Hearing and during the public comment period of April 5, 2021 
through May 5, 2021; and 


WHEREAS, The San Francisco Planning Department issued a statutory exemption 
determination on May 25, 2021 under California Environmental Quality Act Guidelines section 
15282(v), under Planning Department Case Number 2021-005261ENV; and the exemption can 
be found at this location: https://sfpuc.sharefile.com/d-s7884fd80cal 94153 9caccb4213a94094; 
and 

WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; and 


WHEREAS, A Final 2020 Urban Water Management Plan was presented to the 
Commission at its public meeting on June 8, 2021 for consideration and adoption in advance of 
the July 1, 2021 deadline for submittal to the State and copy of the Final Plan is on file with the 
Commission Secretary; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the 2020 Urban Water Management 
Plan for the City and County of San Francisco, including the 2020 Water Shortage Contingency 
Plan, and directs the General Manager to submit it to the California Department of Water 
Resources by July 1, 2021. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 11, 2021. 


pllonnr Mbtod- 


Secretary, Public Utilities Commission 
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San Francisco 
SS Water Power Sewer 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


CANCELLATION NOTICE 


The Regular Meeting of the San Francisco Public 
Utilities Commission 
Tuesday, June 22, 2021, 1:30 P.M. 
has been 
CANCELLED 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Acting General Manager 
Michael Carlin 


Commission Secretary 
Donna Hood 
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San Francisco 
Water Pov 


Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, July 13, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 534 3327 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line Agendas- 


Minutes-Resolutions-Log | SEPUC 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: 6 if = [8 / Ayuda gratuita con el idioma / 
BecnaTHad MOMOL{b MepeBogyHKos / Tro’ giup Thong dich Mién phi / Assistance linguistique 


gratuite / ##}O Sih te / PS UO /AH / ar“uaas aad nva“s“Tagluwe aaaiua 
18 / Libreng tulong para sa wikang Tagalog tluad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ih 


2. 


The 
CO 


8. 


210101 


Call to Order 
Roll Call 
Approval of the Minutes 


a) June 8, 2021 Regular Meeting 
b) June 11, 2021 Special Meeting 


. General Public Comment 


Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
) Correspondence Log 
) Alternative Water Supply Program Quarterly Update, June 2021 
) CleanPowerSF Quarterly Report 
f) Fall Protection Systems to be Implemented at O’Shaughnessy Dam under the Hetch 
Hetchy Capital Improvement Program 
g) FY 2021-22 Annual Schedule of Rates and Charges for Retail Non-Municipal 
Residential and Commercial Electric Service 
h) Water Supply Conditions Update 


Cc 
d 
, 


Report of the General Manager (discussion only) 

a) Drought Update 

b) Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects 
Update (1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast Community 
Center 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 
NSENT CALENDAR 


All matters listed hereunder constitute a Consent Calendar are considered routine by 
the San Francisco Public Utilities Commission and will be acted upon by a single vote 
of the Commission. There will be no separate discussion of these items unless a 
member of the Commission or the public so requests, in which event the matter will be 
removed from the Calendar and considered as a separate item. 


a) | Approve Modification No. 1 to Job Order Contract, JOC-78R, Micro-LBE Set 
Aside, General Engineering (A-License) San Joaquin, Stanislaus and Tuolumne 
Counties, with Peterson Excavation, Inc., to complete ongoing facility and asset 
improvements, increasing the contract amount by $1,000,000 for a total not-to- 
exceed contract amount of $3,000,000, and increasing the contract duration by 


, 


210102 


b) 


C) 


210103 


210104 


d) 


210105 


g) 
210107 


Removed 


h) 


three years for a total contract duration of five years, in accordance with San 
Francisco Administrative Code 6.62(h). (Johanson) 


Accept work performed by Ranger Pipelines Inc. for Contract No. WD-2829R, 
San Andreas Pipeline No. 2 Replacement; approve Modification No. 20 (Final), 
decreasing the contract amount by $570,418 for a total contract amount of 
$32,758,582, with no change to the contract duration of 730 consecutive days 
(two years); and authorize final payment to the contractor. (Johanson) 


Approve an increase of $300,000 to the contract cost contingency and an 
increase of 365 calendar days to the contract duration contingency for Contract 
No. WD-2854A, 525 Golden Gate Avenue Roof Access and Fall Protection; and 
authorize the General Manager to approve future modifications to the contract for 
a total contract amount of up to $917,186 and a total contract duration of up to 
750 consecutive calendar days (approximately two years). (Johanson) 


Approve an increase of 250 consecutive calendar days to the contract duration 
contingency for Contract No. WD-2854B,525 Golden Gate Avenue Tower 
Access and Fall Protection; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 448 consecutive 
calendar days (approximately one year and three months) with no change to the 
contract amount. (Johanson) 


Accept work performed by Cal State Constructors for Contract No. WW-664, 
North Point Wet Weather Facility Sedimentation Tank Influent Gate Upgrades; 
approve Modification No. 5 (Final), decreasing the contract amount by $20,037, 
for a total contract amount of $2,917,876, with no change to the contract duration 
of 785 consecutive calendar days (approximately two years and three months); 
and authorize final payment to the contractor. (Johanson) 


Accept work performed by Trinet Construction, Inc., for Contract No. WW-683R, 
Sansome, 5th, 6th (North), and Division Streets Combined Sewer Discharge 
Rehabilitation and Backflow Prevention; approve Modification No. 11 (final) 
increasing the contract amount by $14,802 for additional work at the Sansome 
ceiling and influent columns for a total contract amount of $6,611,833, and 
increasing the contract duration by 26 consecutive calendar days for a total 
contract duration of 587 consecutive calendar days (approximately one year and 
eight months); and authorize final payment to the contractor. (Johanson) 


Accept work performed by Precision Engineering, Inc. for Contract No. WW-692, 
As-Needed Spot Sewer Replacement No. 39, approve Modification Nos. 1 and 2 
(Final), decreasing the contract amount by $6,021,664, for a total contract amount 
of $2,155,296, with no change to the contract duration; and authorize final 
payment to the contractor. (Johanson) 


Approve the plans and specifications, and award Contract No. WW-714, Ocean 
Beach Climate Change Adaptation, Short-term Erosion Mitigation, in the amount 
of $3,134,000, and with a duration of 1,095 consecutive calendar days 
(approximately three years), to the responsible bidder submitting the lowest 


responsive bid, Minerva Construction, Inc. to provide coastal erosion mitigation 
and protect critical wastewater treatment infrastructure, facilities, at the beach 
south of Sloat Boulevard to Skyline Boulevard within the City and County of San 
Francisco. (Johanson) 


REGULAR CALENDAR 


2), 


» 210106 


10. 


910104 


11. 


1-110 


Mize 


YAO 


13. 


210112 


Authorize the General Manager to execute a Memorandum of Understanding with 
the San Francisco Airport Commission in an amount not-to-exceed $3,800,000 with a 
term of one year and 11 months, for SFPUC to fund consulting services and 
2ngineering design work for the development and environmental review of the Electric 
Capacity Upgrade Program to increase capacity and improve redundancy at the two 
SFPUC-owned airport substations, Airport Substation and Substation MA. (Hale) 


Adopt an Untreated Wholesale Water Discount Factor of $0.36 per one hundred 
cubic feet for FY 2021-22 to be applied to Wholesale Customer Coastside County 
Water District (CCWD), in accordance with the terms of the 2009 Water Supply 
Agreement between the City and County of San Francisco and the Wholesale 
Customers, as amended and re-stated on December 11, 2018 by Resolution No. 18- 
0212, and the SFPUC’s individual water sales contract with CCWD. (Sandler) 


Adopt findings declaring as surplus to the SFPUC’s utility needs per Charter 
Section 8B.121 and as “surplus land” and “exempt surplus land” under the California 
Surplus Land Act approximately 262,553 square feet of unimproved agricultural 
property designated as a portion of SFPUC Parcel No. 65 and also designated as 
portions of Assessor Parcel Nos. 96-375-12-2, 96-375-6-11, 96-375-7-3, and 96-375- 
6-8 in unincorporated Alameda County owned by the City and County of San 
Francisco under the jurisdiction of the San Francisco Public Utilities Commission; 
recommend to the Board of Supervisors approval of the Agreement for the sale and 
purchase of 262,553 square feet of unimproved land, 186,754 square feet of easement 
interests, and 1,609.09 linear feet of abutters rights in SFPUC Parcel No. 65 
(cumulatively, the Property) for $152,952 total to the State of California Department of 
Transportation (Caltrans) and the Alameda County Transportation Commission 
(Alameda CTC) and authorization of the City’s Director of Property and/or the SFPUC 
General Manager to execute deeds conveying fee, easement interests, and abutter’s 
rights interests in the Property to Caltrans and the Alameda CTC; and authorize the 
General Manager to execute the Sale Agreement upon approval from the Board of 
Supervisors and Mayor. (Carlin) 


Authorize the General Manager to execute Memoranda of Understanding No-4453 
and No-4454 with San Francisco Public Works (SFPW) for the San Francisco Public 
Utilities Commission’s use of a portion of SFPW property, located at 2323 Cesar 
Chavez Street in San Francisco, to construct a sewer tunnel and appurtenant facilities 
for the Kansas and Marin Streets Sewer Improvements Project, and for related 
temporary construction staging for a period of 20 months, with an option to extend for 
six months, at no cost to the SFPUC. (Johanson) 


Approve the selection of MCK Americas, Inc. (MCK), the sole responsive, responsible, 
and qualified proposer; award Agreement No. PRO.0181, Westside Pump Station 


14. 


210113 


15: 


W 
Veena 
INCL 


16. 
17. 


18. 


Loe 


Construction Management Staff Augmentation Services, to provide construction 
management personnel to assist in managing the construction of the Westside Pump 
Station Reliability Improvements Project; and authorize the General Manager to 
negotiate and execute a professional services agreement with MCK for an amount not- 
to-exceed $3,300,000, and a duration of three years. (Johanson) 


Approve the plans and specifications, and award Contract No. WW-699, As-Needed 
Spot Sewer Replacement No. 42, in an amount not-to-exceed $10,176,957, and with a 
duration of 400 consecutive calendar days (approximately one year and two months), 
to the sole, qualified, responsible bidder, J. Flores Construction Company, Inc., in 
accordance with San Francisco Administrative Code 6.23(c)(2), to replace sections of 
existing sewer piping, on an as-needed basis, at locations to be determined throughout 
the City of San Francisco. (Johanson) 


Authorize the General Manager to negotiate a contract scope of work and price 
reduction of greater than 10% for Contract No. WW-647R, Southeast Water Pollution 
Control Plant Biosolids Digester Facilities Project (BDFP) with Construction 
Manager/General Contractor, MWH Constructors/Webcor Builders Joint Venture, to 
provide flexibility to use alternative delivery methods to achieve the overall BDFP 
objectives and scope of work, and if negotiations are successful, return for 
Commission approval of such scope and price reduction through either a contract 
modification or partial termination for convenience. (Johanson) 


Report out from June 11, 2021 Closed Session (Maxwell) 
Public comment on matters to be addressed during Closed Session 


Motion on whether to conduct the items below in closed session, pursuant ue San 
Francisco Administrative Code Section 67.10(b) 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 

Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 


Wages 

Hours 

Benefits 

Working conditions 
Other 


20. CONFERENCE WITH LEGAL COUNSEL 
Anticipated litigation as defendant pursuant to California Government Code Section 
54956.9(d)(2) and S.F. Administrative Code Section 67.10(d)(2) (Roddy) 


21. CONFERENCE WITH LEGAL COUNSEL 
Pursuant to California Government Code, Section 54956.9(a), and San Francisco 
Administrative Code, Section 67.10(d)(1) (discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014: 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session 
22. Announcement following Closed Session. 


23. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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. Call to Order 


President Maxwell called the meeting to order at 1:30 PM. 


Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


Approval of the Minutes 
a) June 8, 2021 Regular Meeting 
b) June 11, 2021 Special Meeting 


Public Comment 

e David Pilpel suggested non-substantive edits to the minutes of June 8" and 
indicated that Closed Session attendees need to be listed on the minutes. 

e Ali Altaha discussed the June 11 minutes and expressed disagreement with the 
Commission’s recommendation of Dennis Herrera as General Manager. 


On Motion to approve the Minutes of the June 8, 2021 Regular Meeting, as amended to 
include Closed Session participants. 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


On Motion to approve the Minutes of the June 11, 2021 Special Meeting 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


General Public Comment 

e Francisco DaCosta stated there is a dark cloud hanging over the SFPUC. He 
referenced a Westside Observer article regarding the use of SFPUC facilities. He 
questioned the choice of Mr. Herrera as General Manager. 

e Eileen Boken noted a July 15 event sponsored by Supervisors Mar and Melgar 
demonstrating ductile iron pipe. She discussed Recommendation #6 in the Civil Grand 
Jury (CGJ) Report titled, “Act Now Before it is too Late”. 

e Ali Altaha stated allegations against Mr. Herrera need to be addressed. He indicated 
there is corruption in the bidding process, especially with single bid contracts. He 
discussed CGJ report on the BRT. 

e David Pilpel stated the Los Angeles sewer spill should remind us of the critical need 
for electricity and electrical redundancy at water and sewer power plants and he 
requested an update. He asked that recent retirees be recognized at a future meeting. 
He congratulated Alan Johanson for his new role as Acting AGM for Infrastructure. He 
recommended restructuring and decentralizing the Infrastructure Bureau. 


Communications 
a) Advance Calendar 


b) Contract Advertisement Report 

c) Correspondence Log 

d) Alternative Water Supply Program Quarterly Update, June 2021 

e) CleanPowerSF Quarterly Report 

f) Fall Protection Systems to be Implemented at O'Shaughnessy Dam under the Hetch 
Hetchy Capital Improvement Program 
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g) FY 2021-22 Annual Schedule of Rates and Charges for Retail Non-Municipal 
Residential and Commercial Electric Service 


h) Water Supply Conditions Update 


Public Comment 

e Francisco DaCosta discussed item 5c and stated there is a favored consultant 
who gets outreach. He stated corruption within the SFPUC started with 
consultants linked to Community Benefits. He questioned a consultant requesting 
endorsements from subcontractors. 

e Ali Altaha concurred with the comments made by Mr. DaCosta. He noted that 
none of the contractors listed their license number on their letters. He discussed 
his work with the City since 2002 and stated he has never received an email from 
Dwayne Jones regarding outreach. 


6. Report of the General Manager 
a) Drought Update 
Steve Ritchie, Assistant General Manager (AGM), Water, displayed the California 
Drought Monitor that showed statewide drought conditions. He stated that 
depending on location, the State is experiencing extreme or exceptional drought 
conditions. 


He reviewed reservoir storage levels indicating Hetch Hetchy is at 85%, Water 
Bank is at 55%, and System Storage is at 73%, and that relative to others 
SFPUC storage is good. He noted water levels at other State reservoirs and 
stated that Total Deliveries are below 2019 and 2020 levels. AGM Ritchie 
provided comparisons between 2020/2021 and 1976/1977 precipitation totals, 
and 1977 to 2021 storage. He noted lessons learned from 1977 to 2021: (1) 
Planning (water first and drought scenario) and, (2) Investments (conservation, 
alternative supplies, and infrastructure improvements). 


AGM Ritchie reviewed the Governor's May 10, 2021 Drought Executive Order, 
the State Water Board’s Notice of Water Unavailability in the Sacramento-San 
Joaquin Delta Watershed, and the Governor’s July 8, 2021 Drought Executive 
Order. He outlined potential issues and actions including a voluntary reduction of 
15% from 2020 demands for the Regional Water System, waiving minimum 
purchase requirements, preparing to deal with curtailments, pursuing water 
transfers, completing the Westside Water Project, continuing efforts on 
groundwater projects, and constructing the Alameda Creek Recapture Project. 


In response to a question from Commissioner Ajami regarding the use of the 
word “normal”, referring to the slide “Normal Percent of Maximum Storage”, AGM 
Ritchie indicated that the footnote explains the use of that word. Commissioner 
Ajami requested that the footnote be provided. 


AGM Ritchie responded to a question from Commissioner Ajami as to what 
happens if 2022 results in significant shortage and what measures should be 











Commissioner Paulson thanked AGM Ritchie for the report and said the word 
“infrastructure” rang for him. He stated infrastructure is a national issue and that 
San Francisco Public Utilities Commission has been good at ensuring good 
infrastructure. 


Vice President (VP) Moran stated that in addition to 1976-77, years 2014-15 are 
of note as they were very dry. He stated short severe droughts are becoming 
more common and that climate change and system management need to be 
considered with extended dry periods becoming more frequent. 


Public Comment 

e Francisco DaCosta stated that two glaciers that provide water need to be taken 
into consideration and that comparison photos reflect where we are headed. He 
stated there is no real-time data on water that leeches into the watershed. He 
noted that San Franciscan’s have been conserving water more than they should. 
He asked what is being done to upgrade pipelines. 

e Nicole Sandkulla, CEO, BAWSCA, expressed support for the Governor's action 
and call for voluntary water conservation. She stated the 1976-77 analysis 
compared to the past two years was useful. She thanked Commissioner Paulson 
for his comments on infrastructure. She stated that BAWCA is committed to 
conservation and alternative supplies to ensure the efficient use of supply. 

e Ali Altaha noted that many challenges are being faced and that professional are 
needed to address professional issues and we cannot rely on lawyers to address 
issues. 

e David Pilpel stated that the San Francisco Bay Area has liberal politics and 
conservative water use patterns. He thanked Mr. Carlin, Mr. Ritchie and staff for 
their work, good policy decisions, and investment in infrastructure. He noted 
issues and risks of climate, cyber-attacks, drought, earthquakes, and fires. He 
asked that the presentation be posted. He stated that the diversity of water supply 
sources is critical. He noted the reopening of the Customer Services Bureau. 

e Elizabeth Flegel, Water Resources Manager, City of Mountain View, thanked the 
Commission for the waiver of the minimum purchase requirements for FY21-22 
and requested that the waiver be expanded to include FY20-21. She discussed 
their conservation efforts warranting the waiver’s expansion. 


b) Wastewater Enterprise (WWE) Quarterly Report Including Southeast Area Major 
Projects Update (1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast 


Community Center 

Stephen Robinson, WWE Capital Programs Director, outline the overall project 
status and provided brief construction updates on: (1) Sunset Green 
Infrastructure Project (anticipated completion September 2021), (2) Mariposa 
Dry-Weather Pump Station and Force Main improvements (anticipated 
completion December 2022), and Southeast Plant (SEP) Power Feed and 
Primary Switchgear Upgrades (anticipated completion June 2024). 


He reviewed the Phase | status for the 70 projects in the Sewer System 
Improvement Progam (SSIP) stating that as o Mel rau Bees BE 44. ibe 
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complete with 17 projects in construction. He discussed the SS/P cost summary 
and the facilities and infrastructure status cost summary. 


Director Robinson touched on capital programs highlights and reviewed: (1) 
project status for the Southeast Plant (SEP) Biosolids Digester Facilities Project. 
He stated that recent bids came in higher than expected and that the SFPUC 
suspended bid procurement activities to reassess bidding and the project delivery 
approach; (2) SEP New Headworks Facility Project. He noted a conflict with 
PG&E regarding and overhead cable around the western side of the facility (art 
wall) and stated that talks are taking place to resolve the conflict; and (3) 
Southeast Community Center 550 Evans, with hopes of earlier occupancy than 
expected. 


Director Robison responded to a question from President Maxwell as to possible 
solutions regarding the cables, stating that undergrounding is a thought, but that 
it is complex and may hinder construction progress. Other options could include 
relocation of cables to other side of the street or modifying the conflict site 
(moving the art wall). 


Public Comment 
e Ali Altaha addressed comments in the presentation addressing “slightly higher” 
project costs. He discussed the contract bidding process. 


Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


7. New Commission Business 
None. 


The Commission Secretary announced that Consent Item 8h was removed from the 
calendar and would be rescheduled. 


8. Consent Calendar: 
a) 


and authorize final payment to the contractor. (Resolution 21-0102) 





Approve Modification No. 1 to Job Order Contract, JOC-78R, Micro-LBE Set 
Aside, General Engineering (A-License) San Joaquin, Stanislaus and Tuolumne 
Counties, with Peterson Excavation, Inc., to complete ongoing facility and asset 
improvements, increasing the contract amount by $1,000,000 for a total not-to- 
exceed contract amount of $3,000,000, and increasing the contract duration by 
three years for a total contract duration of five years, in accordance with San 
Francisco Administrative Code 6.62(h). (Resolution 21-0101) 


Accept work performed by Ranger Pipelines Inc. for Contract No. WD-2829R, 
San Andreas Pipeline No. 2 Replacement; approve Modification No. 20 (Final), 


decreasing the contract amount by $570,418 for a total contract amount of 


$32,758,582, with no change to the contract duration of 730 consecutive days; 





c) Approve an increase of $300,000 to the contract cost contingency and an 


increase of 365 calendar days to the contract duration contingency for Contract 
No. WD-2854A, 525 Golden Gate Avenue Roof Access and Fall Protection; and 


authorize the General Manager to approve future modifications to the contract for 
a total contract amount of up to $917,186 and a total contract duration of up to 
750 consecutive calendar days. (Resolution 21-0103) 





d) Approve an increase of 250 consecutive calendar days to the contract duration 
contingency for Contract No. WD-2854B,525 Golden Gate Avenue Tower Access 
and Fall Protection; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 448 consecutive 
calendar days with no change to the contract amount. (Resolution 21-0104) 


e) Accept work performed by Cal State Constructors for Contract No. WW-664, 
North Point Wet Weather Facility Sedimentation Tank Influent Gate Upgrades; 
approve Modification No. 5 (Final), decreasing the contract amount by $20,037 
for a total contract amount of $2,917,876, with no change to the contract duration 


of 785 consecutive calendar days; and authorize final payment to the contractor. 
(Resolution 21-0105) 


f) Accept work performed by Trinet Construction, Inc., for Contract No. WW-683R, 
Sansome, 5th, 6th (North), and Division Streets Combined Sewer Discharge 
Rehabilitation and Backflow Prevention; approve Modification No. 11 (final 
increasing the contract amount by $14,802 for additional work at the Sansome 
ceiling and influent columns for a total contract amount of $6,611,833, and 
increasing the contract duration by 26 consecutive calendar days for a total 


contract duration of 587 consecutive calendar days; and authorize final payment 
to the contractor. (Resolution 21-0106) . 


g) Accept work performed by Precision Engineering, Inc. for Contract No. WW-692, 
As-Needed Spot Sewer Replacement No. 39, approve Modification Nos. 1 and 2 
Final), decreasing the contract amount by $6,021,664, for a total contract amount 
of $2,155,296, with no change to the contract duration; and authorize final 
payment to the contractor. (Resolution 21-0107) 


h) | Approve the plans and specifications, and award Contract No. WW-714, Ocean 
Beach Climate Change Adaptation, Short-term Erosion Mitigation, in the amount 
of $3,134,000, and with a duration of 1,095 consecutive calendar days to the 
responsible bidder submitting the lowest responsive bid, Minerva Construction, 
Inc. to provide coastal erosion mitigation and protect critical wastewater treatment 
infrastructure, facilities, at the beach south of Sloat Boulevard to Skyline 
Boulevard within the City and County of San Francisco. 


Public Comment 

e Ali Altaha addressed the increased cost of construction contracts. He stated 
contracts only have one bidder and varying LBE goals and some of the 
contracts have bidding requirements for 60% of contracts. 
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e David Pilpel indicated he had concerns with environmental review on item 8h 
and was pleased to see it was removed from the Consent Calendar. 


On Motion to approve Consent Calendar, excluding 8h: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Authorize the General Manager to execute a Memorandum of Understanding with the 
San Francisco Airport Commission in an amount not-to-exceed $3,800,000 with a term 
of one year and 11 months, for SFPUC to fund consulting services and engineering 
design work for the development and environmental review of the Electric Capacity 
Upgrade Program to increase capacity and improve redundancy at the two SFPUC- 
owned airport substations, Airport Substation and Substation MA. (Resolution 21- 
0108) 

Barbara Hale, AGM Power, stated the MOU will support the Airport with their 
improvements and will allow the SFPUC to help coordinate consulting services for 
electrical capacity upgrades. 


Public Comment 


e Ali Altaha stated this is a way to preselect contractors who are not on the list. He 
questioned why qualified SFPUC staff do not perform the work. 


On Motion to approve Consent Calendar item 9: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adopt an Untreated Wholesale Water Discount Factor of $0.36 per one hundred cubic 
feet for FY 2021-22 to be applied to Wholesale Customer Coastside County Water 
District (CCWD), in accordance with the terms of the 2009 Water Supply Agreement 
between the City and County of San Francisco and the Wholesale Customers, as 
amended and re-stated on December 11, 2018 by Resolution No. 18-0212, and the 
SFPUC’s individual water sales contract with CCWD. (Resolution 21-0109) 

Christina Cordero, Director of Financial Planning, introduced the item and requested 
approval. 


Public Comment 
e David Pilpel stated that the environmental section for the item was complete and 
thanked staff. 


On Motion to approve Consent Calendar item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Adopt findings declaring as surplus to the SFPUC’s utility needs per Charter Section 
8B.121 and as “surplus land” and “exempt surplus land” under the California Surplus 
Land Act approximately 262,553 square feet of unimproved agricultural property 
designated as a portion of SFPUC Parcel No. 65 and also designated as portions of 
Assessor Parcel Nos. 96-375-12-2, 96-375-6-11, 96-375-7-3, and 96-375-6-8 in 





unincorporated Alameda County owned by the City and County of San Francisco 
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the Board of Supervisors approval of the Agreement for the sale and purchase of 
262,553 square feet of unimproved land, 186,754 square feet of easement interests, 
and 1,609.09 linear feet of abutters rights in SFPUC Parcel No. 65 (cumulatively, the 
Property) for $152,952 total to the State of California Department of Transportation 
(Caltrans) and the Alameda County Transportation Commission (Alameda CTC) and 
authorization of the City’s Director of Property and/or the SEFPUC General Manager to 
execute deeds conveying fee, easement interests, and abutter’s rights interests in the 
Property to Caltrans and the Alameda CTC; and authorize the General Manager to 
execute the Sale Agreement upon approval from the Board of Supervisors and Mayor. 
(Resolution 21-0110) 

Acting GM Carlin indicated this item would allow a sale to Caltrans a portion of SFPUC 
property along State Route 84 for road upgrades to meet expressway standards and 
for a utility easement for the relocation of PG&E facilities. 


In response to a question from VP Moran for clarification as to whether the SFPUC is 
gaining or losing easements, Tony Bardo indicated there are new access easements 
to support the expansion of the roadway, an easement for a new retaining wall along 
Interstate 680, a new electric easement that replaces a prior PG&E easement that was 
displaced by the widening project, and the transfer of abutter’s rights. 


Public Comment 
e David Pilpel expressed support for the item. 


On Motion to approve Consent Calendar item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Authorize the General Manager to execute Memoranda of Understanding No-4453 and 
No-4454 with San Francisco Public Works (SEPW) for the San Francisco Public 
Utilities Commission’s use of a portion of SEPW property, located at 2323 Cesar 
Chavez Street in San Francisco, to construct a sewer tunnel and appurtenant facilities 
for the Kansas and Marin Streets Sewer Improvements Project, and for related 


temporary construction staging for a period of 20 months, with an option to extend for 
six months, at no cost to the SFPUC. (Resolution 21-0111) 


Derek Adams, Project Manager, stated this is Phase II of the project and noted the 
work to be completed. He stated that there will be micro-tunneling rather than 
trenching due to the crossing of the vehicle entrance at the 24-hour Public Works 
Yard. He reviewed the project schedule and discussed the need for the two separate 
MOUs. 





Public Comment 

e David Pilpel expressed confusion with what sewer flow problem is being resolved by 
the project. He indicated in addition to the Public Works Yard, traffic access is 
needed to the Post Office and other businesses on Napoleon Street and he 
questioned if they are part of the construction mitigation. He discussed the 
environmental language on the agenda regarding approval action. 


Mr. Adams addressed Mr. Pilpel’s question regarding sewer flow and noted historical 
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flooding in the area. He stated that the existing business owners at the site are being 
protected. 


On Motion to approve Consent Calendar item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the selection of MCK Americas, Inc. (MCK), the sole responsive, responsible, 
and qualified proposer; award Agreement No. PRO.0181, Westside Pump Station 
Construction Management Staff Augmentation Services, to provide construction 
management personnel to assist in managing the construction of the Westside Pump 
Station Reliability Improvements Project; and authorize the General Manager to 
negotiate and execute a professional services agreement with MCK for an amount not- 
to-exceed $3,300,000, and a duration of three years. (Resolution 21-0112) 

Mario Valdez, Contracts Manager, stated that three proposals were received and that 
prior to the evaluation phase beginning, minimum qualification reviews are conducted. 
He discussed the review process and the reasoning for two of the responders being 
deemed as non-responsive and not being moved to full evaluation. 


VP Moran expressed frustration with $10M contracts that go out without effective 
competitive bidding. He stated that we have not worked with the bidders well enough 
for them to respond correctly. 


VP Moran noted a similar contact was closed-out under the Consent Calendar with 
$6M unexpended and questioned why the other contract wasn’t used to complete the 
work, making the subject contract a lesser amount to get competitive bids. Mr. Valdez 
indicated this project is a contract-specific RFP for the Westside Pump Station to be 
funded by that project. VP Moran clarified that is comments relate to item 14 rather 
than this project. 


In response to a question from Commissioner Ajami, Mr. Valdez stated that RFP’s 
don’t accept the lowest bid and the cost in the RFP is a not-to-exceed amount. Brief 
discussion ensued. 


Public Comment 

e Ali Altaha indicated he was not surprised with one bidder. He stated that the SFPUC 
circumvents basic rules. He indicated that minimum requirements were not provided 
and that the information provided was incorrect. 

e David Pilpel questioned why a contractor is used to augment staff rather than hiring 
or reassigning current SFPUC staff since no specialized engineering work is 
needed. 


On Motion to approve Consent Calendar item 13: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the plans and specifications, and award Contract No. WW-699, As-Needed 
Spot Sewer Replacement No. 42, in an amount not-to-exceed $10,176,957, and with a 





Flores Construction Company, Inc., in accordance with San Francisco Administrative 
Code 6.23(c)(2), to replace sections of existing sewer piping, on an as-needed basis, 


at locations to be determined throughout the City of San Francisco. (Resolution 21- 
0113) 


Aileen Caylao, Project Manager, discussed the work to be conducted at various 
locations, which are to be determined throughout San Francisco. 


In response to a question from Commissioner Paulson, Ms. Caylao indicated in that 
the work is for replacement of short segments, as needed, and provided examples of 
work. 


VP Moran returned to his comments made under Item 13 and questioned why an 
existing contract with unexpended funds was not used to complete the work, making 
the subject contract a lesser amount to get competitive bids. Alan Johanson, Acting 
AGM Infrastructure, noted the contractor had a significant backlog, was unable to keep 
up with the work, and that it was not a process they could facilitate. VP Moran 
indicated the work is for an on-going need and that the lack of competitive 
procurement is frustrating. He stated that as a general matter, something is missing, 
that the skill sets can be accommodated by multiple contractors, and that the bidding 
and scheduling process needs to be reviewed to be more competitive. 


VP Moran requested information as to how the SFPUC chooses to perform spot-sewer 
work and if there are options for a better way to do the work and improve the bidding 
environment. 


Brief discussion ensued on the type of work performed, who is performing the work, 
and if work could be done internally. 


Public Comment 

e Ali Altaha stated there is only one bidder and that something is missing. He noted a 
lack of outreach and stated that San Francisco is a racist city. He discussed 
Government Code 4525. 

e Francisco DaCosta stated the Commission needs to review how contracts are given 
and discussed his experience certifying businesses. He stated the Raker Act needs 
to be called in. 


On Motion to approve Consent Calendar item 14: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


15. Authorize the General Manager to negotiate a contract scope of work and price 
reduction of greater than 10% for Contract No. WW-647R, Southeast Water Pollution 
Control Plant Biosolids Digester Facilities Project (BDFP) with Construction 
Manager/General Contractor, MWH Constructors/Webcor Builders Joint Venture, to 
provide flexibility to use alternative delivery methods to achieve the overall BDFP 
objectives and scope of work, and if negotiations are successful, return for 
Commission approval of such scope and price reduction through either a contract 








President Maxwell stated that the Commission needed the opportunity to hear the item 
and discuss prior to taking any action, and that the item would not be considered for 
action at the meeting. 


Acting AGM Johanson introduced the item and Carolyn Chiu, Biosolids Project 
Manager, who indicated that construction is well underway. She stated the earlier bids 
received were on or below budget, but over the last few months the bids received were 
higher than the budget. She provided a comparison of bids received for Electrical and 
Mechanical Installation Package Number 1. She stated that bid procurement was 
suspended while staff re-thought bidding strategy and delivery approach. She 
indicated the need for better cost certainty: (1) biosolids project is large and complex, 
(2) benefits of a CM/CG approach have not been realized in this contract, (3) ability to 
navigate post-pandemic market conditions, and (4) need to adapt and re-evaluate 
delivery approach. She noted the need for project-wide contractual considerations of 
maintaining scope and objectives (maintaining Contract WW-647R with no change, 
terminating Contract WW-647R, or have a hybrid delivery). 


She summarized the request for the Commission’s consideration - for the authorization 
to negotiate a contract scope of work and price reduction of greater than 10% for the 
Biosolids Project CM/CG construction contract WW-647R: (1) approval provides ability 
to consider breaking up the project into smaller manageable contracts by delivery 
methods will provide better project value, (2) no change to the project’s overall 
objectives and scope, and (3) staff will return to the Commission with an update on the 
delivery approach and possible modification to the CM/CG contract. 


Commissioner Paulson thanked staff for alerting them as to the issues. He discussed 
budgetary expectations versus contractor costs and questioned the logic of breaking 
up the project. 


Acting AGM Johanson indicated there is ownership on both sides and that there were 
things staff misunderstood when looking at pricing and that contractors had packages 
that involved more risk with higher pricing. In response to a question from 
Commissioner Paulson, he defined “risk”. Brief discussion ensued. 


In response to a question from Commissioner Ajami, Mr. Johanson indicated the 
SFPUC has no other contracts with MWH Constructors/Webcor Builders. In response 
to follow-up question as to whether there are any other digester projects in the Bay 
Area, Acting GM Carlin stated that MWH is building digesters across the country, but 
none in the Bay Area. In response to another question as to whether issues related to 
cost are considered a trend, Ms. Chiu indicated she believes they are, and that staff 
are looking at all conditions as part of the evaluation. Brief discussion ensued. 


Commissioner Harrington expressed his understanding of initially looking at it as one 
mega project, but the need to re-baseline in addition to this issue is a red flag and that 
blindly continuing doesn't make sense. He indicated the pause will allow for evaluation. 


President Maxwell expressed concern with the language “if negotiations are 
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successful” and asked if they aren’t successful, what is the bottom line, and how far to 
go. She questioned what leverage the Commission has and asked for a plan for going 
forward. Acting GM Carlin indicated that those are questions that are being asked and 
that at the July 27 meeting responses can be provided. 


In response to a question from President Maxwell, Mr. Carlin stated three things that 
could be in the way if it is not successful: (1) whether bid packages come back too 
high and don't reflect current bidding atmosphere, (2) changing of contractor project 
managers and the ability of the project manager to manage project in a reasonable 
way, and (3) the need for the SFPUC to be realistic about options if it doesn’t go 
forward. Mr. Carlin noted he will communicate what is needed from the contractor to 
succeed, and that if they cannot deliver that they need to inform the SFPUC. AGM 
Carlin indicated at the next meeting outstanding questions will be addressed. 


Public Comment 

e Ali Altaha noted two reports by SUPR addressing the escalation of prices and why 
projects are not being properly built in San Francisco. He discussed a report by the 
Civil Grand Jury regarding the BRT. He said to stop blaming the contractor and 
focus on reasons for expanding costs — design, risk factor, and corruption. 

e Francisco DaCosta stated the commission will “never get it”. He stated he has 
information on getting rid of one of the digesters. He indicated the digesters are a 
Scandinavian design and asked why the design in Los Angeles wasn't considered. 
He asked why SFPUC staff have left. He stated the Raker Act is needed. 


President Maxwell announce there would be no action taken on this item. 


Report out from June 11, 2021 Closed Session 
President Maxwell announced that at the Special Meeting of June 11, 2021, Closed 


Session, the Commission unanimously voted to forward the name of Mr. Dennis 
Herrera, as nominee for the position of SFPUC General Manager. 


No public comment. 


Public comment on maiters to be addressed during Closed Session 
None. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On Motion to assert the attorney client privilege: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 4:59 PM. 


Present in Closed Session: All items: Commissioners Maxwell, Moran, and Harrington. 
Donna Hood Commission Secretary, and Lee Sayao, SFPUC IT; Item 19: Robert 
Coelho, Assistant al Counsel, eee of Santa Clara, Kate Howard, idiciea and 





County of San Francisco Department of Human Resources; Commissioner Paulson; 
Commissioner Ajami; Item 20: Michael Carlin, Acting GM, Francesca Gessner, Legal 
Counsel, John Roddy, Deputy City Attorney, Estie Kus, Deputy City Attorney, Tyrone 
Jue, Chief-of-Staff, Eric Sandler, CFO, Greg Norby, AGM Wastewater, (Commissioner 
Ajami recused and not present for item 20); Item 21: Michael Carlin, Theresa Mueller, 
Deputy City Attorney, Barbara Hale, AGM Power Enterprise, Tyrone Jue, Pam Husing, 
SFPUC Power Enterprise, Commissioner Ajami. 


19. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


Commissioner Paulson was excused from the meeting at 6:54 PM. 


20. CONFERENCE WITH LEGAL COUNSEL 


Anticipated litigation as defendant pursuant to California Government Code Section 
54956.9(d)(2) and S.F. Administrative Code Section 67.10(d)(2) 


21. CONFERENCE WITH LEGAL COUNSEL 


Pursuant to California Government Code, Section 54956.9(a), and San Francisco 
Administrative Code, Section 67.10(d)(1) 

Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Requlatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Reaulatory & 2S EEILESIOE, Case No. ER18-790-000, filed, February 2, 2018; Federal 
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Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Requlatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014: 
Energy Regulatory Commission Case No. ER15-704-000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-705-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-735-000, filed 
December 23, 2014; California Public Utilities Commission Case No. 1.15-08-019 
filed February 25, 2015; California Public Utilities Commission Case No. R.18-10- 
007, filed October 25, 2018; California Public Utilities Commission Case No. R.19- 
01-006, filed January 10, 2019; and California Public Utilities Commission Case No. 


R.19-09-016, filed January 10, 2019. 
The Commission exited Closed Session at 7:27 PM. 








Announcement following Closed Session. 
President Maxwell announced that no action was taken during Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose the discussions during Closed Session: 
Ayes: Maxwell, Moran, and Harrington 
Absent: Ajami 


President Maxwell adjourned the meeting at 7:28 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0101 


WHEREAS, On July 23, 2019, per Resolution No. 19-0148, this Commission approved 
the award of JOC-78R, Micro-LBE Set Aside, General Engineering (A-License) for San Joaquin, 
Stanislaus and Tuolumne Counties to Peterson Excavation, Inc.; and 


WHEREAS, The construction contract Certification date was September 4, 2019; and 


WHEREAS, The original contract amount was for not-to-exceed $2,000,000 and the 
original contract duration was two (2) years; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, Modification No. 1 is being requested to complete ongoing facility and asset 
improvements such as moving, wrecking, cathodic protection, concrete, construction traffic 
control services, earthwork and paving, landscaping, pipeline, reinforcing steel, tree service, 
trucking and hauling, and well drilling for the San Francisco Public Utilities Commission’s 
(SFPUC) Operations and Bureaus, increasing the contract amount by $1,000,000, for a total 
contract amount not-to-exceed $3,000,000 and increasing the contract duration by three (3) years, 
for a total contract duration of five (5) years, as allowed under San Francisco Administrative 
Code Chapter 6.62(h); and 


WHEREAS, CMD’s subcontracting participation requirement and bid discount do not 
apply to Micro Local Business Enterprise (LBE) Set Aside Contracts; and 


WHEREAS, This modification does not constitute as a project under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378 and no task order will be 
approved for construction until the appropriate environmental review is completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise funds when Task 
Orders are issued; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 for JOC-78R, 
Micro-LBE Set Aside, General Engineering (A-License) for San Joaquin, Stanislaus and 
Tuolumne Counties, with Peterson Excavation, Inc., increasing the contract amount by 
$1,000,000 and increasing the contract duration by three (3) years, for a total contract amount 
not-to-exceed $3,000,000 and total contract duration of five (5) years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


pllorna Mtod- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0102 


WHEREAS, Contractor Ranger Pipelines Inc. has completed its work for Water Enterprise 
Capital Improvement Program--funded Contract No. WD-2829R, San Andreas Pipeline No. 2 
Replacement; and 


WHEREAS, On January 22, 2019, by Resolution No. 19-0014, this Commission awarded 
Contract No. WD-2829R, San Andreas Pipeline No. 2 Replacement, in the amount of $32,087,200, 
to the responsible bidder, submitting the lowest responsive bid, Ranger Pipelines Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for April 15, 2019, 
with an original schedule of 730 consecutive calendar days, and the contractor completed the 
contract work in 730 consecutive calendar days on April 13, 2021; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modifications Nos. | to 7 increased the contract amount by $226,132 to add 
an allowance for schedule review services, prepare a health and safety plan for welding inside the 
pipeline, remove and replace a security fence, modify the slipline pipe at Segment 3, and replace 
a damaged sidewalk at Segment 2, for a total contract amount of $32,313,332; and 


WHEREAS, Modifications Nos. 8 to 9 increased the contract amount by $375,765 to 
perform soil investigation work at Segment 1, install a communications conduit for the Junipero 
Serra County Park entrance, install an additional angled pipe to tie into the existing pipe at Segment 
2, increase the allowance for special inspections, and modify the use of the temporary construction 
easement at Segment |, for a total contract amount of $32,689,097; and 


WHEREAS, Modifications Nos. 10 to 16 increased the contract amount by $240,844 to 
repair the cement mortar lining in SAPL2 north of Segment 3 and south of Segment 4, modify the 
details for traffic-rated manholes in paved areas, revise the landscaping in Segment 2 and Segment 
3, delete a rectifier for cathodic protection in Segment 1, provide additional work to address 
existing conditions for the tee connection at Segment 1 Vault N44, modify the instrumentation and 
communications cable work at Vault N44, and replace a leaking culvert in Segment 1, for a total 
contract amount of $32,929,941; and 


WHEREAS, Modifications Nos. 17 to 19 increased the contract amount by $399,059 to re- 
route the instrumentation and communication cables that were in conflict with the sliplining pit in 
Segment 1, provide additional paving repair in Segment | and Segment 4, extend the term of the 
lease for the temporary construction easement at the Peninsula High School, provide additional 
safety measures due to COVID-19, reimburse San Mateo County Parks for use of the Junipero 
Serra County Park parking lot for staging area, support engineering costs for revisions to pipe 
fabrication drawings, repair sod at the Golden Gate National Cemetery, and reimburse the 
Peninsula Place Homeowners Association for landscape restoration and staff time for construction 
coordination, for a total contract amount of $33,329,000; and 


WHEREAS, Modification No. 20 (Final) is being requested to decrease the contract value 
by $570,418 to reconcile final quantities for unit price bid items and allowances, for a total contract 
amount of $32,758,582 and no change to the contract duration of 730 consecutive calendar days; 
and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 11.00% for 
this contract by achieving a final LBE participation of 12.35%; and 


WHEREAS, Funds are available from Project No. 10015080, San Andreas Pipeline No. 2 
Replacement; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Ranger Pipelines 
Inc. for Water Enterprise Capital Improvement Program-funded Contract No. WD-2829R, San 
Andreas Pipeline No. 2 Replacement, approves Modification No. 20 (Final) decreasing the 
contract amount by $570,418 for a total contract amount of $32,758,582, with no change to the 
contract duration of 730 consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


plornr Mbsed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0103 


WHEREAS, On November 26, 2019, per Resolution No. 19-0219, this Commission 
approved the award of 525 Golden Gate Avenue Operations and Maintenance-funded Contract 
No. WD-2854A, 525 Golden Gate Avenue Roof Access and Fall Protection to Buhler Commercial; 
and 


WHEREAS, The construction contract Notice-to-Proceed date was March 10, 2020; and 


WHEREAS, The original contract amount was for $519,079 and the original contract 
duration was 150 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, On November 10, 2020, per Resolution No. 20-0225, this Commission 
approved an increase of 220 consecutive calendar days to the contract duration contingency for a 
total contract duration limit of up to 385 consecutive calendar days, with no change in contract 
amount; and 


WHEREAS, Modification No. | was issued increasing the contract amount by $12,469 and 
increasing the contract duration by 220 consecutive calendar days to furnish and install two 
additional anchors for the fall protection cable on the 12" floor roof deck and to provide additional 
time associated with COVID-19 impacts for a total contract amount of $573,548 and a total 
contract duration of 370 consecutive calendar days; and 


WHEREAS, An increase of $300,000 to the contract cost contingency and an increase of 
365 calendar days to the contract duration contingency are being requested to complete contract 
work and to add the removal of two non-functioning wind turbines from exterior 6" and 8" floor 
platforms located adjacent to the north facade of the PUC Headquarters; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 0% for this contract, and the contractor committed to a LBE 
participation of 13.15% with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10025208, 525 Golden Gate Avenue 
Operations and Maintenance; and 


WHEREAS, The work under this contract does not constitute a project under California 
Environmental Quality Act (CEQA) Guidelines Section 15378 because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $300,000 to the 
existing contract cost contingency and an increase of 365 calendar days to the existing contract 
duration contingency, for 525 Golden Gate Avenue Operations and Maintenance-funded Contract 
No. WD-2854A, 525 Golden Gate Avenue Roof Access and Fall Protection, for a total contract 
cost contingency amount of up to $356,107 and a total contract duration contingency of 600 
consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract amount for a total contract amount of up to $917,186, and a total contract duration of up 
to 750 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


pllorna Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0104 


WHEREAS, On February 11, 2020, per Resolution No. 20-0025, this Commission 
approved the award of 525 Golden Gate Avenue Operations and Maintenance-funded Contract 
No. WD-2854B, 525 Golden Gate Avenue Tower Access and Fall Protection to Pilot Construction 
Management, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was October 15, 2020; and 


WHEREAS, The original contract amount was for $1,480,025 and the original contract 
duration was 180 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, An increase of 250 calendar days to the contract duration contingency is being 
requested to complete contract work that was delayed due to COVID-19-related difficulties 
securing personnel with the required training and certifications necessary to comply with the 
SFPUC’s health and safety requirements; and 


WHEREAS, Contract Monitoring Division (CMD) waived the CMD Local Business 
Enterprise subcontracting participation requirement for this contract; and 


WHEREAS, Funds are available from Project No. 10025208, 525 Golden Gate Avenue 
Operations and Maintenance; and 


WHEREAS, The work under this contract does not constitute a project under California 
Environmental Quality Act (CEQA) Guidelines Section 15378 because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 250 calendar days to 
the existing contract duration contingency for 525 Golden Gate Avenue Operations and 
Maintenance-funded Contract No. WD-2854B, 525 Golden Gate Avenue Tower Access and Fall 
Protection, for a total contract duration contingency of up to 268 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
total contract duration for a total contract duration of up to 448 consecutive calendar days, with 
no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021 


fllorne Mted- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0105 


WHEREAS, Contractor Cal State Constructors has completed its work for Wastewater 
Enterprise, Renewal and Replacement Program-funded Contract No. WW-664, North Point Wet 
Weather Facility Sedimentation Tank Influent Gate Upgrades; and 


WHEREAS, On October 23, 2018, by Resolution No. 18-0170, this Commission awarded 
Contract No. WW-664, North Point Wet Weather Facility Sedimentation Tank Influent Gate 
Upgrades, in the amount of $2,741,000, to the responsible bidder, submitting the lowest responsive 
bid, Cal State Constructors; and ) 


WHEREAS, The construction contract Notice To Proceed date was set for January 14, 
2019, with an original schedule of 540 consecutive calendar days, and the contractor completed 
the contract work in 785 consecutive calendar days on March 8, 2021; and 


WHEREAS, The original contract amount was for $2,741,000 and the original contract 
duration was 540 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, On July 14, 2020, by Resolution No. 20-0147, this Commission approved an 
increase of 300 consecutive calendar days to the contract duration contingency due to delays 
associated with field verification of long-lead equipment (influent gate assemblies) and 
construction sequencing not being able to initiate field installation work during the wet-weather 
season; and 


WHEREAS, Modification Nos. 1-4 increased the contract amount by $196,913 and 
increased the contract duration by 245 consecutive calendar days, to complete controls, concrete 
spall and crack repairs, deduction of unnecessary structural hoist hooks and an established COVID 
19 direct costs allowance, as well as to account for delays associated with field verification of 
long-lead equipment (influent gate assemblies) and construction sequencing not being able to 
initiate installation work during the we-weather season, for a total contract amount of $2,937,913, 
and a total contract duration of 785 consecutive calendar days; and 


WHEREAS, Modification No. 5 (Final) is being requested to decrease the contract value 
by $20,037 to return unused project allowances, for a total contract amount of $2,917,876 and no 
change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 20.73% for 
this contract by achieving a final LBE participation of 23.53%; and 


WHEREAS, Funds are available from Project No. CWWRNRTF75 (10015762), NPF 
Dewatering Pump Replacement; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Cal State 
Constructors for Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. 
WW-664, North Point Wet Weather Facility Sedimentation Tank Influent Gate Upgrades, 
approves Modification No. 5 (Final), decreasing the contract amount by $20,037 for a total contract 
amount of $2,917,876, with no change to the total contract duration of 785 consecutive calendar 
days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


flonan Meod- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0106 


WHEREAS, Contractor Trinet Construction Inc. has completed its work for Wastewater 
Enterprise (WWE), Sewer System Improvement Program (SSIP)-funded Contract No. WW- 
683R, Sansome, 5th, 6th (North), and Division Streets Combined Sewer Discharge Rehabilitation,; 
and 


WHEREAS, On May 14 , 2019, by Resolution No. 19-0152, this Commission awarded 
Contract No. WW-683R, Sansome, 5, 6" (North), and Division Streets Combined Sewer 
Discharge Rehabilitation and Backflow Prevention to Trinet Construction, Inc.; and 


WHEREAS, The construction contract Notice-To-Proceed date was set for June 17, 2019: 
and 


WHEREAS, The original contract amount was for $4,907,090 and the original contract 
duration was 210 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification Nos. 1 to 5 increased the contract amount by $486,970 and 
increased the contract duration by 21 calendar days, for added allowances for unforeseen 
conditions and specialized inspection for concrete repairs, for a total contract amount of 
$5,394,059.59 and a total contract of 231 consecutive calendar day; and 


WHEREAS, On January 28, 2020, per Resolution No. 20-0019, this Commission approved 
an increase of $1,000,000 to the existing contract contingency amount, and an increase of 210 
calendar days to the existing contract duration contingency, for a total contract amount of up to 
$6,397,799 and a total duration of up to 441 consecutive calendar days; and 


WHEREAS, On September 8, 2020, per Resolution No. 20-0196, this Commission 
approved an increase of $200,000 to the existing contract amount contingency, and an increase of 
120 calendar days to the existing contract duration contingency, for a total contract amount of up 
to $6,597,799 and a total duration contingency of 561 calendar days; and 


WHEREAS, Modification Nos. 6 to 10 increased the contract amount by $1,202,971 and 
increased the contract duration by 330 consecutive calendar days, for inspection, repair and coating 
of 600 LF sewer at Sansome, for remobilization and reconstructing the Sansome bulkhead, 
refurbishing the bayside baffle wall, and miscellaneous repair items at 6" St. CSD, for a total 
contract amount of $6,597,031, and a total contract duration of 561 consecuitive calendar days; and 


WHEREAS, Modification No. 11 (Final) is being requested to increase the contract amount 
by $14,802 for additional work at the Sansome ceiling and influent columns, and to adjust contract 
quantities to match actual quantities completed, and increase the contract duration by 26 
consecutive calendar days, and to complete all contract work, for a total contract amount of 
$6,611,833 and a total contract duration of 587 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 6% 
for this contract by achieving a final LBE participation of 6.02%; and 


WHEREAS, Funds are available from Project No. CWWSIPCSCD03, Beach and Sansome 
Streets CSD Rehabilitation and CWWSIPCSCD05 5", 6 North, and Division Street CSD 
Rehabilitation; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Trinet 
Construction Inc. for WWE, SSIP-funded Contract No. WW-683R, Sansome, 5th, 6th (North), 
and Division Streets Combined Sewer Discharge Rehabilitation, approves Modification No. 11 
(Final) increasing the contract amount by $14,802 for additional work at the Sansome ceiling and 
influent columns for a total contract amount of $6,611,833, and increasing the contract duration 
by 26 consecutive calendar days for a total contract duration of 587 consecutive calendar days, 
and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0107 


WHEREAS, Contractor Precision Engineering, Inc. has completed its work for 
Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW-692, As- 
Needed Spot Sewer Replacement No. 39; and 


WHEREAS, On October 8, 2019, by Resolution No. 19-0189, this Commission awarded 
Contract No. WW-692, As-Needed Spot Sewer Replacement No. 39, in the amount of 
$8,176,960, to the qualified and responsible bidder with the lowest responsive bid, Precision 
Engineering, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for December 2, 
2019, with an original schedule of 400 consecutive calendar days and the contractor completed 
the work in 400 consecutive calendar days on January 4, 2021; and 


WHEREAS, The original contract amount was for $8,176,960 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Modification Nos. 1 and 2 (Final) are being requested to decrease the 
contract value by $6,021,664, to adjust contract bid quantities to match actual completed contract 
quantities, for a total contract amount of $2,155,296 and no change in the contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 
7% for this contract by achieving a final LBE participation of 10.47%; and 


WHEREAS, Funds are available from Project No. 10034354 — As-Needed Spot Sewer 
Replacement No. 39; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Precision 
Engineering, Inc. for Wastewater Enterprise, Renewal and Replacement Program-funded 
Contract No. WW-692, As-Needed Spot Sewer Replacement No. 39, approves Modification 
Nos. 1 and 2 (Final) decreasing the contract by $6,021,664 for a total contract amount of 
$2,155,296, with no change to the agreement duration of 400 consecutive calendar days, and 
authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


lornn Bleed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0108 


WHEREAS, The San Francisco Airport Commission (the “Airport” or “SFO”) and the 
San Francisco Public Utilities Commission (“SFPUC”), each of which is a department or agency 
of the City and County of San Francisco (“City”), are collaborating on the Airport Electric 
Capacity Upgrade Program Services (the ““Program’’); and 


WHEREAS, The SFPUC provides Hetch Hetchy Power service to the Airport through two 
SFPUC-owned substations located on SFO property, Airport Substation and Substation MA (the 
Substations”). Based on its future load demand profile, the Airport and SFPUC have identified 
the need to increase capacity to meet anticipated demand through improvements made at the 
Substations to increase capacity and improve redundancy for power supply scenarios outside of 
normal operations; and 


WHEREAS, The PUC and the Airport wish to enter into a Memorandum of Understanding 
(“MOU”), a copy of which is on file with the Commission Secretary, wherein the Airport will 
procure a high-voltage consultant to provide services for the design, development, and 
environmental review of the Program and the PUC will fund the consultant’s work relating to the 
portions of the Program addressing the upgrades to the Substations as outlined in Appendix A, 
Scope of Services of the MOU; and 


WHEREAS, The PUC will also reimburse Airport for the actual costs of salary and 
mandatory fringe benefits for Airport personnel management of the Consultant for (1) procurement 
of the Consultant, (2) Consultant work on the basis design and design document, (3) Consultant 
evaluate and develop Envision Sustainable Infrastructure documentation, and (4) project 
management during the basis design and design document stage; and 


WHEREAS, Upon execution of the MOU, Airport and SFPUC will mutually agree upon 
a process for SFPUC participation in the selection of Consultant and the performance of the 
Services throughout the term of the MOU and the Consultant contract; and 


WHEREAS, Funds are available from Project 10033821 Intervening Facilities. SFPUC 
will provide funds the Airport on a monthly reimburwsement basis in accordance with the MOU; 
and 


WHEREAS, The SFPUC is not required to reimburse the Airport for any costs beyond the 
Budget Amount of $3,800,000 or for any services beyond the Services in the MOU, unless the 
Airport and PUC enter into a written modification to the MOU documenting such changes; and 


WHEREAS, Approval of this MOU by this Commission does not fall within the definition 
of a “project” under the California Environmental Quality Act (CEQA) Guidelines Section 15378, 
as the design services provided under this MOU do not involve any direct or indirect physical 
change in the environment; and 


WHEREAS, The term of the MOU is from August 1, 2021 through June 30, 2023; now, 
therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the PUC to 
execute the MOU with the Airport in substantially the same form on file with the Commission 
Secretary in an amount not-to-exceed $3,800,000, with a term of one year and 11 months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


Pllonan Mbtod - 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 
Resolution No. 21-0109 


WHEREAS, On July 1, 2009, the City and County of San Francisco (San Francisco) 
entered into the 2009 Water Supply Agreement with its water wholesale customers in Alameda, 
San Mateo, and Santa Clara Counties (Wholesale Customers), as authorized by Commission 
Resolution No. 09-0069 on April 28, 2009; and 


WHEREAS, On December 11, 2018, through Resolution 18-0212, the Commission 
approved the Amended and Restated Water Supply Agreement between San Francisco and the 
Wholesale Customers (WSA); and 


WHEREAS, Under WSA section 6.03, the SFPUC coordinates adjustments to the 
Wholesale Water Rates applicable to the Wholesale Customers with the budget development 
process described therein; and 


WHEREAS, Each of the Wholesale Customers has entered into an individual Wafer sales 
contract with the SFPUC in accordance with WSA section 9.01; and 


WHEREAS, Per Section 8 of the individual water sales contract between the SFPUC and 
Coastside County Water District (CCWD), the SFPUC provides CCWD with non-potable water 
from the SFPUC, which CCWD treats at its own facilities, and the SFPUC applies an untreated 
water rate classification to the Wholesale Water Rate for CCWD purchases of untreated SFPUC 
water, also known as an Untreated Wholesale Water Discount Factor; and 


WHEREAS, On May 7, 2021, the SFPUC sent a written notice to all Wholesale 
Customers stating that (1) the Wholesale Water Rates under the WSA would remain unchanged 
for FY 2021-22 and therefore no Commission action is required, and (2) staff is proposing the 
Commission approve a decrease of 0.03 cents to the Untreated Wholesale Water Discount Factor 
applicable to CCWD for FY 2021-022 as set forth in Schedule W-25; and 


WHEREAS, The Commission approved the 2009 Water Supply Agreement after 
reviewing the Final Program Environmental Impact Report for the Water System Improvement 
Program, and adopted and incorporated by reference the California Environmental Quality Act 
(CEQA) findings contained in Commission in Resolution No. 08-0200 dated October 30, 2008, 
and made additional findings pursuant to CEQA; and 


WHEREAS, The Commission's determinations of the Wholesale Revenue Requirement, 
including the Wholesale Water Rates and the Untreated Wholesale Water Discount Factor, is 
statutorily excluded from the CEQA under Section 15273 of the CEQA Guidelines because the 
Commission is securing revenue for purposes of meeting estimated FY 21-22 Regional operating 
and capital costs consistent with Article 5 of the 2009 Water Supply Agreement, including: (1) 
employee wages and fringe benefits; (2) purchasing or leasing supplies, equipment or materials; 
(3) meeting financial reserve needs and requirements; and (4) obtaining funds for capital projects 
necessary to maintain service within the Commission's existing water service area; and 


WHEREAS, On June 30, 2021, under Planning Department Case Number 2021- 
006596ENV, the San Francisco Planning Department determined that the proposed approval of 
rates, fees and charges is statutorily exempt from environmental review under Public Resources 
Code Section 21080(b)(8) and CEQA Guidelines Section 15273; now, therefore be it 


RESOLVED, The Commission hereby adopts the FY 2021-22 Untreated Wholesale Water 
Rate Discount Factor of $0.36 per 100 cubic feet effective July 1, 2021, as enumerated in 
Schedule W-25 which shall be uniform to the nearest dollar on service charges, for all untreated 
water delivered to the Coastside County Water District, and this rate shall remain in place until 
replaced or amended; and be it 


FURTHER RESOLVED, The Commission hereby authorizes the General Manager to 
implement a billing adjustment that retroactively applies the new FY 2021-22 Untreated 
Wholesale Water Rate Discount Factor to billed volumes to Coastside County Water District as of 
July 1, 2021. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


Worn Mbted- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0110 


WHEREAS, The City and County of San Francisco (City) owns certain unimproved real 
property presently under the jurisdiction of the San Francisco Public Utilities Commission 
(SFPUC) located along State Route 84 (SR-84) and Interstate 680 (1-680) in the unincorporated 
Town of Sunol, in Alameda County, California, known as SFPUC Parcel No. 65; and 


WHEREAS, The California Department of Transportation (Caltrans), in cooperation with 
the Alameda County Transportation Commission (Alameda CTC, and together with Caltrans, the 
Buyers), proposes to widen and conform SR-84 to expressway standards, improve the SR-84/I- 
680 interchange ramps, and extend the existing southbound I-680 HOV/express lane (Project); 
and 


WHEREAS, As a component of the Project, Caltrans desires to acquire from City 
approximately 257,182square feet of unimproved agricultural land, approximately 118,057 
square feet of easement area, and 1609.09 linear feet of abutter’s rights area along the Project 
area in SFPUC Parcel No. 65; and 


WHEREAS, As another Project component, Caltrans desires to purchase approximately 
56,175 square feet of electrical utility easements to convey to Pacific Gas & Electric Company 
(PG&E) at close of escrow to accommodate the relocation of PG&E electrical utilities dislocated 
by the Project; and 


WHEREAS, As another Project component, the Alameda CTC seeks to purchase from 
City an approximately 5,371 square-foot portion of Assessor’s Parcel No. 096-0375-006-11 in 
fee to be conveyed to Alameda County, and a 30,941 square foot non-exclusive access easement 
located within Assessor’s Parcel No. 096-0375-012-02; and 


WHEREAS, The fee interests, easement areas, and abutter’s rights that City proposes to 
sell to Buyers are collectively referred to as the “Property”; and 


WHEREAS, Caltrans has authority to exercise the power of eminent domain and compel 
City to sell portions of the Property; and 


WHEREAS, Buyers and City recognize the expense, time, effort, and risk to both parties 
in determining the compensation for acquiring the Property by eminent domain litigation, and to 
avoid such litigation, Buyers and City desire to enter into the Agreement for Sale of Real Estate 
(Sale Agreement); and 


WHEREAS, The SFPUC has no utility use for the unimproved Property, which was 
deemed underutilized per an SFPUC statement of underutilization for the Real Property dated 
May 18, 2021 signed by the Assistant General Managers of the Water, Wastewater, and Power 
Enterprises; and 


WHEREAS, The Property is “surplus land”, as defined in California Government Code 
Section 55421(b) because it is owned in fee simple by City and not necessary for City’s use; and 


WHEREAS, The Property is “exempt surplus land”, as defined in California Government 
Code Section 55421(f)(1)(D) because it is surplus land that the City is transferring to another 
local agency and state agency for the agencies’ use; and 


WHEREAS, Per Section 23.3 of the Administrative Code, the City may convey the 
Property to the Buyers without a competitive bidding process if the Board of Supervisors 
determines that a competitive process “is impractical, impossible, or is otherwise not in the 
public interest”; and 


WHEREAS, In this case, a competitive bidding process is impractical and is otherwise 
not in the public interest because the sale of the Property to the Buyers will avoid the expense, 
time, effort, and risk of eminent domain litigation and will support the construction of public 
highway improvements, and because the Property’s location and dimension makes use by any 
other entity impractical; and 


WHEREAS, City, through the SFPUC, intends to sell the Property to Buyers on an “as-is 
with all faults” basis; and 


WHEREAS, Buyers’ offer of fair and just compensation in the sum of One Hundred 
Fifty-T'wo Thousand Nine Hundred Fifty Two Dollars and 00/100 ($152,952) for their purchase 
of the fee, easement and abutter’s rights interests in portions of the Property, including electrical 
utility easements that will be conveyed to PG&E, was made in accordance with California 
Government Code 7267.2, and the Buyers’ appraisals of value conformed to Standards Rule 2- 
2(a) of the Uniform Standards of Professional Appraisal Practice; and 


WHEREAS, Acting as the Lead Agency under California Environmental Quality Act 
(CEQA) and National Environmental Policy Act (NEPA), Caltrans (in cooperation with the 
Alameda CTC) prepared the SR 84 Expressway Widening and SR 84/I-680 Interchange 
Improvements Project Environmental Impact Report/Environmental Assessment (EIR/EA) with 
Finding of No Significant Impact FONSI), pursuant to the provisions of CEQA and NEPA; and 
Caltrans certified the EIR on May 30, 2018 (State Clearinghouse Number 2016052033) and a 
Notice of Determination has been published for compliance with CEQA, and Caltrans has issued 
a FONSI for compliance with NEPA; and 


WHEREAS, Following certification, design changes were incorporated into the Project, 
which required a subsequent review and revalidation of the approved EIR/EA and FONSI; and 
additional environmental review was conducted, necessary documentation provided, and the 
revalidation process completed, and Caltrans provided concurrence with the previous 
NEPA/CEQA conclusion and determined in its NEPA/CEQA Revalidation Form dated July 13, 
2020, that the 2018 Final EIR/EA and FONSI remains valid; and 

WHEREAS, The SFPUC is a Responsible Agency for the Project under CEQA because a 
portion of the Project requires SFPUC consent for Caltrans/ACTC use and purchase of SFPUC 
ROW; and 

WHEREAS, The SFPUC has reviewed the Final EIR/EA and FONSI and NEPA/CEQA 
Revalidation Form and determined that SFPUC’s issuance of a Sale Agreement for SFPUC 
Parcel No. 65 is within the scope of the Project’s CEQA approval and that these documents are 
adequate for SFPUC’s use in issuing the sale agreement for the Project; and the EIR/EA and 
FONSI, the NEPA/CEQA Revalidation Form, CEQA findings, and other Project materials that 


are part of the record of this approval are available for public review at the SFPUC offices, Real 
Estate Services Division, 525 Golden Gate Avenue, 10th Floor, San Francisco, CA.:; and 


WHEREAS, Since Caltrans approved the Project and completed the Revalidation of the 
EIR/EA and FONSI, there have been no substantial changes in the Project or changes in Project 
circumstances that would result in new significant environmental effects or an increase in the 
severity of previously identified significant impacts, and there is no new information of 


substantial importance that would change the conclusions set forth in the E[R/EA and FONSI]; 
and 


WHEREAS, Caltrans and ACTC have adopted the mitigation measures included in the 
EIR/EA and FONSI and set forth in the mitigation program and have assumed responsibility for 
their implementation; and the SFPUC has no direct authority or responsibility with respect to the 
Project other than to enable the Project Sponsors through issuance of the Sale Agreement to 
carry out the proposed action; now, therefore, be it 


RESOLVED, The SFPUC adopts the findings contained in the recitals set forth above as 
if set forth fully herein, and also adopts the findings required by Section 15091 of the CEQA 
Guidelines that the Caltrans has previously adopted in conjunction with Caltrans approval of the 
project; and, be it 

FURTHER RESOLVED, That this Commission hereby declares the Property surplus to 
the SFPUC’s utility needs in accordance with Section 8B.121(e) of the City Charter; and, be it 


FURTHER RESOLVED, That this Commission finds, in consideration of the foregoing, 
that the Property is “surplus land”, as defined in California Government Code Section 55421(b) 
because it is owned in fee simple by City and not necessary for City’s use; and, be it 


FURTHER RESOLVED, That this Commission finds, in consideration of the foregoing, 
that the Property is “exempt surplus land” as defined in Government Code Section 
54221(f)(1)(D) because it is surplus land that the City is transferring to another local agency and 
state agency for the agencies’ use; and, be it 


FURTHER RESOLVED, That this Commission asks the Board of Supervisors to 
determine, in accordance with Section 23.3 of the Administrative Code, that a competitive 
bidding process for the conveyance of the Property is impractical and is otherwise not in the 
public interest because the sale of the Property to the Buyers will avoid the expense, time, effort, 
and risk of eminent domain litigation and will support the construction of public highway 
improvements and because the Property’s location and dimension makes use by any other entity 
impractical; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the Sale Agreement; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to execute the Sale Agreement, upon approval from the Board of Supervisors and 
Mayor; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with this Sale Agreement; and, be 
it 

FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager and/or City’s Director of Property to enter into any amendments or modifications to the 
Sale Agreement, including without limitation, the exhibits, that the General Manager and/or 
City’s Director of Property determines, in consultation with the City Attorney, are in the best 
interest of the City; do not materially increase the obligations or liabilities of the City; are 
necessary or advisable to effectuate the purposes and intent of the Sale Agreement or this 
resolution; and are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of July 13, 2021. ) 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0111 


WHEREAS, The Kansas and Marin Streets Sewer Improvements Project (Project) is part 
of the Sewer System Improvement Program and aims to increase the wet-weather conveyance 
capacity of the sewer collection system within the Islais Creek Watershed; and 


WHEREAS, On June 3, 2019, under Planning Department Case Number 2019- 
006672ENV, the Planning Department determined that the Project is categorically exempt from 
the California Environmental Quality Act Guidelines under Section 15303, Class 3 (New 
Construction or Conversion of Small Structures); and 


WHEREAS, On June 23, 2019, by Resolution No. 19-0145, this Commission approved 
the Project description for CWWSIPCSSRO03, the Kansas and Marin Streets Sewer 
Improvements Project, which includes a 900-linear-foot subterranean tunnel and portion of an 
appurtenant junction structure (together, Sewer Tunnel Improvements) and a temporary launch 
shaft within a San Francisco Public Works (SFPW) corporation yard located at 2323 Cesar 
Chavez Street in San Francisco (SFPW Yard); and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) and SFPW staff have 
negotiated two Memoranda of Understanding (MOU), as contemplated in Resolution No. 19- 
0145, which together govern the SFPUC’s use of portions of the SFPW Yard for the Project; and 


WHEREAS, MOU No-4453 is for the SFPUC’s temporary use of the SFPW Yard for 
Project construction and staging for a period of twenty (20) months with an option to extend for 
up to six (6) months and is contingent upon the SFPUC providing for 31 off-site replacement 
parking spaces to Public Works for the duration of the agreement; and 


WHEREAS, MOU No-4454, to be entered into upon substantial completion of the 
Project, provides for the permanent use of SFPW property for the Sewer Tunnel and a portion of 
Junction Structure No. 2, setting forth the terms and conditions under which the SFPUC will 
access, operate, and maintain the Sewer Tunnel and Junction Structure No. 2 within the SFP W 
Yard; and 


WHEREAS, MOU No-4454 contemplates a possible future financial impact to the design 
and construction of SFP W’s proposed future development of the SFPW Yard; and 


WHEREAS, SFPUC staff will return to this Commission for approval of any future 
resulting agreements with SFP W that exceed the SFPUC General Manager’s delegated authority 
under the 2015 Commission-approved Real Estate Guidelines; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes and directs the General Manager 
of the SFPUC execute MOU No-4453 and MOU No-4454 (together, the MOUs) with SFPW in 
substantially the form on file with the Commission Secretary for the use of the SFPW Yard for 
the construction of the Project and the ongoing perpetual right to access, operate, maintain, and 
repair the Sewer Tunnel Improvements; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the MOUs, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the SFPUC, do not materially increase the obligations or 
liabilities of the SFPUC or decrease the benefits to the SFPUC, are necessary or advisable to 
effectuate the purposes and intent of the MOUs or this resolution, and are in compliance with all 
applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. ; 


Wena Meds 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0112 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of a qualified construction management (CM) firm to supplement SFPUC Construction 
Management Bureau staff in order to monitor project budget, schedule, and scope and to provide 
quality assurance inspection and construction document control for Westside Pump Station 
Reliability Improvements Project through Agreement No. PRO.0181, Westside Pump Station 
Construction Management Staff Augmentation Services; and 


WHEREAS, The estimated cost of professional services is for an amount not-to-exceed 
$3,300,000; and 


WHEREAS, The SFPUC advertised a Request for Proposals (RFP) for CM services on 
March 2, 2021; and 


WHEREAS, Services are anticipated to begin in August 2021 and end in August 2024, 
for a total agreement duration of 3 years; and 


WHEREAS, The SFPUC received three (3) proposals in response to the RFP from the 
following firms: MCK Americas, Inc., ABA Global, Inc., and Dabri, Inc.; and 


WHEREAS, The proposals from ABA Global, Inc., and Dabri, Inc were deemed non- 
responsive; and 


WHEREAS, The SFPUC and Contract Monitoring Division (CMD) staff determined that 
the sole responsive and responsible respondent is MCK Americas, Inc. (MCK); and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subconsulting 
participation requirement of 20% (of the total value of services to be provided) for this 
agreement, and MCK has committed to an LBE subconsulting participation of 27%; and 


WHEREAS, Failure to reach successful agreement on contract terms and conditions 
within 30 days of the date of the Commission award may result in re-advertising and re-selecting 
consultants at the discretion of the City; and 


WHEREAS, The consulting firm being awarded a contract by the SFPUC must be in 
compliance with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative 
Code either at the time of the award, or within two (2) weeks of the date of the Commission 
award; failure of the proposer to obtain compliance certification from CMD may, in the Acting 
General Manager’s sole discretion, result in award of the agreement to the next highest-ranked 
proposer, or re-advertising and re-selecting consultants at the discretion of the City; and 


WHEREAS, Funds for this agreement will be available at the time of award of the 
agreement from CWWSIPTPOPO02, Westside Pump Station Reliability Improvements Project; 
now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of MCK the sole 
responsive, responsible, and qualified proposer, awards project-funded Agreement No. 
PRO.0181, Westside Pump Station Construction Management Staff Augmentation Services, to 
provide CM personnel to assist the SFPUC in managing the construction of the Westside Pump 
Station Reliability Improvements Project, and authorizes the General Manager to negotiate and 
execute a professional services agreement with MCK, for an amount not-to-exceed $3,300,000, 
and with a duration of 3 years, or in the event City requirements are not satisfied, to re-advertise 
and re-select consultants at the discretion of the City. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


pllorna Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0113 


WHEREAS, Wastewater Enterprise, Renewal and Replacement Program funded, Contract 
No. WW-699, As-Needed Spot Sewer Replacement No. 42, was advertised on March 22, 2021; 
and 


WHEREAS, The Engineer’s Estimate is $9,551,125 for this construction contract work to 
replace sections of existing sewer piping, on an as-needed basis, at locations to be determined 
throughout the City of San Francisco; and 


WHEREAS, The contract duration is 400 consecutive calendar days; and 


WHEREAS, One (1) bid was received from J. Flores Construction Company, Inc. and 
opened publicly on April 29, 2021; and 


WHEREAS, In accordance with San Francisco Administrative Code, Chapter 6.23(c)(2), 
the General Manager determined that neither (a) further outreach efforts, nor (b) removal or 
modification of certain requirements in the Contract, would likely result in more than one Bid at 
bid prices substantially lower than the bid price received and therefore seeks this Commission’s 
approval to award the contract to the sole bidder, J. Flores Construction Company Inc.; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the single bid for qualifications, responsibility, 
responsiveness and application of bid preferences resulted in the establishment of J. Flores 


Construction Company, Inc.,as the sole qualified, responsible bidder with the lowest responsive 
bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 8% for this contract, and the contractor committed to a LBE participation of 8.11% 
with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10034815, As-Needed Spot Sewer 
Replacement No. 42; and 


WHEREAS, Approval of this contract does not constitute a project under Section 15378 
of the California Environmental Quality Act (CEQA) Guidelines because there would be no 
change in the physical environment; and individual task orders under this contract will be subject 
to environmental review under CEQA; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and, per 
San Francisco Administrative Code Section 6.23(c)(2), awards Wastewater Enterprise, Renewal 
and Replacement Program-funded Contract No. WW-699, As-Needed Spot Sewer Replacement 
No. 42, in the amount not-to-exceed $10,176,957, for a duration of 400 consecutive calendar days, 
to the sole qualified and responsible bidder J. Flores Construction Company, Inc., 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 13, 2021. 


pllorna Mtod- 


Secretary, Public Utilities Commission 
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SPECIAL MEETING AGENDA 
Friday, July 16, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
httos://www.sfgovtv.org/sfouc 


-IN: 
1 (415) 655-0001 / MEETING ID: 187 655 2935 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the Commission Secretary at 
415-554-2165 or via email at Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the Commission’s website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its decision in full 
view of the public. Commissions, boards, councils and other agencies of the City and County exist to conduct the people's 
business. This ordinance assures that deliberations are conducted before the people and that City operations are open to 
the people's review. For more information on your rights under the Sunshine Ordinance or to report a violation of the 
ordinance, contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, 
San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the 
Sunshine Ordinance can be obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on 
the City’s website at http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to influence local 
legislative or administrative action may be required by the San Francisco Lobbyist Ordinance [SF Campaign & Governmental 
Conduct Code §2.100] to register and report lobbying activity. For more information about the Lobbyist Ordinance, please 
contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 
252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s action on a 
project constitutes the Approval Action for that project (as defined in S.F. Administrative Code Chapter 31, as amended, Board 
of Supervisors Ordinance Number 161-13), then the CEQA determination prepared in support of that Approval Action is 
thereafter subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal 
must be filed within 30 calendar days of the Approval Action for a project that has received an exemption or negative 
declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact the Clerk of the Board of 
Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the 
Planning Department's Environmental Review Officer has deemed a project to be exempt from further environmental review, 
an exemption determination has been prepared and can be obtained on-line at http://www.sf- 

planning.org/index.aspx? page=3447.Under CEQA, in a later court challenge, a litigant may be limited to raising only those 
issues previously raised at a hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, or prior to, such hearing, or as 
part of the appeal hearing process on the CEQA decision. 





ORDER OF BUSINESS 
Call to Order 
Roll Call 


Presentation on SFPUC Water Demand Projections and Demand Management 

(discussion only) 

e SFPUC Staff Presentation: SFPUC Retail (i.e., in-City) Current and Historic 
Customer Demand Projections and Demand Management (conservation programs 
and local alternative supplies) 


e Bay Area Water Supply and Conservation Agency Presentation: SFPUC Wholesale 
Customer Current and Historic Demand Projections and Demand Management 


e Non-Governmental Organizations Presentation: Peter Drekmeier, Tuolumne River 
Trust and Chris Shutes, California Sportfishing Protection Alliance 


e Commission Discussion 


Adjournment 
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Call to Order 
Chair Ajami called the meeting to order at 2:00 PM. 


Roll Call 
Present: Maxwell, Moran, Paulson, Harrington, and Ajami 


Chair Ajami indicated that the subject of the Workshop would be related to water 
demand projection and water management. She noted this is the fourth water-related 
workshop to be held. She discussed the continued reliance on the current infrastructure 
and model which was based on different climate conditions and social and economic 
values. She stated that climate changes bring drier and hotter weather, wildfires, and 
flooding, as well as other environmental conditions. She noted the need for transition as 
a utility, a change in perspective, and the need to assume perpetual demand growth to 
better understand demand dynamics to make short and long-term changes. She stated 
that the population has doubled, and that water use has not changed or reduced due to 
conservation efforts, plumbing standards and codes changes, and technological 
advancements. She noted that stressors and economic conditions have affected the 
way water is used. 


Tim Paulson echoed Chair Ajami’s comments, indicating that it is not just a supply and 
demand issue but also involves new technology that needs to be discussed. 


Presentation on SEPUC Water Demand Projections and Demand Management 
SFPUC Staff Presentation: SFPUC Retail (i.e., in-City) Current and Historic Customer 


Demand Projections and Demand Management (conservation programs and local 
alternative supplies) 

Steve Ritchie, Assistant General Manager (AGM) Water, stated that the focus of the 
Workshop will be on demand and demand management with a focus on (1) retail 
customers, (2) wholesale customers, and (3) Non-Governmental Organizations (NGO) 
comments. 


AGM Ritchie presented: (1) Urban Water Management Plan (YWMP) Demand 


Projections: The goal is to make sure the planning process for new developments, 
pursuant to CEQA through 2045 account for water supply demands and availably of 
supply or demand management to support new development. The UWMP is not 
intended to be an actual projection of demand. The projections presented in the 2020 
UWMP are closer to an outside envelope of what demands may be in 2045 rather than 
actual demands; (2) UWMP Demand Projections changes over time; (3) How to Plan for 
future water supplies: This will be the subject of the next two workshops and will include 
existing local alternative water oe projects that are still developing, the Westside 








Demand management actions and new water supply projects are being actively 
pursued through the planning phase but may or may not be carried forward into 
construction, depending on the actual demands that are evolving. He stated we need to 
fully consider the 2020 UWMP demand projections and understand where current 
demand stands in relation to them, and that we must be mindful of the Supply 
Assurance of 184 million gallons per day. 


Demand Projections: 

Sarah Triolo, Water Resources Specialist, discussed demand projections beginning with 
a display of total 2020 UWMP projected demands on the Reginal Water System. She 
discussed SFPUC retail projections - 2020 UWMP vs. Finance and indicated the basis 
for projections are not the same. Finance projections account for current and recent 
trends in water sales and that water sales do not include water loss. The 2020 UWMP 
projections are based on San Francisco Planning Department projections for housing 
and employment and does not take into consideration demand impacts such as drought 
and recessions and provided an example. 


Ms. Triolo reviewed data underlying the 2020 UWMP retail demand projections which 
were updated and improved from 2015. She indicated the 2015 model was based on 
water use data from San Francisco and Wholesale customers and the 2020 model is 
based on San Francisco-specific data and that the updated methodology in 2020 
resulted in better per capital projections than in 2015. 


She stated the retail demand projection and methodology accounted for conservation 
and onsite reuse savings and included “active conservation” (i.e. savings from 
programs), “passive conservation” (i.e. fixture replacement), and on-site water reuse. 


She indicated residential and commercial water use responded to changes in water 
rates and air temperature: Response to 10% increase in water rates - single-family, 
multi-family and commercial decrease in demand; Response to 10% increase in 
temperature - single-family, multi-family and commercial increase in demand. She 
stated that future demand projections incorporated in these historical responses. 


Ms. Triolo reviewed demand increase driven by housing and jobs growth, indicating the 
San Francisco Planning Department provides housing and job growth projections, with 
residential demand projections based on housing unit use and commercial demand 
projections based on employee use, per day, based on sector. She reviewed projected 
conservation and onsite water reuse savings. She summarized the biggest growth in 
updated retail demand projections, noting the greatest increase in demand is in the 
multi-family residential sector. She indicated retail per capital water use is projected to 
decline. 


Ms. Triolo responded to a question from Commissioner Paulson as to the definition of 
“single family” noting it is one unit; to a question from Chair Ajami regarding the 
projected decline of retail per capital water use back to 2015; and a question from 
Commissioner Harrington as to how active we are on addressing water loss and how 
we stand compared to others. Brief discussion ensued to efforts to address water loss 






and how the SFPUC assists customers on this issue. 


SFPUC Retail Water Conservation Program: 

Julie Ortiz, Water Conservation Manager, indicated the SFPUC has a comprehensive 
Retail Water Conservation Program that is robust and has evolved since the 1990's. It 
includes incentives, assistance, tools education and mandates, and is based on best 
practices, studies, local conditions, and applicability and is not budget driven. 

She reviewed the SFPUC’s water conservation planning process that regularly 
evaluates and updates the program to incorporate changes in fixture saturation, codes, 
customer participation and characteristic, and new technology. She noted a customized 
conservation model is used to estimate water savings, costs, and plumbing fixture 
efficiency rates. 


Ms. Ortiz stated the SFPUC has implemented and evaluated many measures and 
currently provides over 20 active measures and mandates with 80-plus evaluated over 
the years. She stated criteria is used to select measures, including suitability for service 
area, water savings, feasibility, research benefit and customer interest. 


Ms. Ortiz indicated that the Water Conservation Program reduces the population of 
inefficient fixtures, stating toilets, clothes washers, and shower heads drive indoor water 
use. Due to conservation, the SFPUC has low inefficient fixture rates and it is expected 
to decline to almost zero. Discussion ensued on the work with commercial laundry 
facilities regarding their water use. Ms. Ortiz offered key points about 2020 Water 
Conservation Program: (1) feasibility attainable, reasonable approach, (2) primary water 
savings from fixtures, equipment, large landscape, onsite reuse in new large buildings, 
(3) other valuable measures (education, outreach, water-wise evaluation), and (4) most 
precise estimate of water savings and program offerings over the next five years. 
Beyond this, there is less certainty regarding technology, customer participation, and 
codes and regulatory updates. 


She stated the SFPUC will continue to provide extensive assistance that builds on 
2010-2020 accomplishments. She noted onsite reuse in an important water 
conservation measure and that a current ordinance requires large new developments to 
install onsite systems for toilets, urinal flushing, and irrigation. The SFPUC provides 
grant funding for voluntary projects to install onsite reuse systems. 


Ms. Ortiz stated that the Water Conservation Program decreases per capita water use 
with current per person daily residential water use at about 42 gallons with a forecasted 
decrease to 38 gallons by 2025. She stated that from 2005 to 2020 there was a 15% 
increase in population with a 30% reduction in per person water use, which reflects 
indoor and outdoor use, and is among the lowest residential per capita water ruse in the 
state. 


Chair Ajami indicated the State should look at the SFPUC’s numbers and reconsider the 
way the set indoor water use standards to ensure standards are set properly. 


Bay Area Water Supply and Conservation Agency (BAWSCA) Presentation: 
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SFPUC Wholesale Customer Current and Historic Demand Projections and 
Demand Management 

Nicole Sandkulla, BAWSCA CEO, stated BAWSCA’s member agencies are committed 
to regional water planning projections and have coordinated their water planning 
process since early 2000’s. Results in individual agency and regional projections help 
agencies identify projected total water demand and water conservation savings. Using 
updated projections help agencies identify planned conservation She indicated the most 
recent projections were completed in June 2020. 


She discussed BAWSCA’s demand projections that use a single method for projecting 
demands and is customized for each agency based on local characteristics and uses a 
comprehensive end-use (bottom-up) approach. 


CEO Sandkulla reviewed BAWSCA’s forecasting methodology, which consists of three 
“layers” (1) Historical Analysis, (2) Drought Recovery, and (3) Service Area Changes. 
She reviewed BAWSCA’s demand model flow diagram (demand model forecast 2020- 
2045) and reviewed key independent variables that impact demand were identified and 
evaluated in their economic analysis (weather, economy, service area data, and 
conservation). 


CEO Sandkulla noted that savings from past and projected conservation activity is 
included in their demand projections. She stated that BAWSCA’s Regional 
Conservation program began in 2001 and currently implements 20 conservation 
programs in the region. For the 2020 Demand Study, agencies selected new 
conservation programs to implement from 23 measures that were evaluated. Savings 
from existing and planned conservation programs were accounted for in demand 
projections. 


She indicated: (1) BAWSCA’s regional population is projected to increase by 31% to 
2.5M people in 2045 and that 2040 population projections are eight percent greater than 
previous projections; (2) agency and customer investment in conservation reduced 
projected 2045 demand by 13%; (3) 2045 demand is projected to be four percent less 
than the prior 2040 demand projection; (4) from 1986 to 2045, projected population 
increases 76% while demand decreases one percent; and (5) residential per capita use 
in 2045 is projected to be equal to the lowest recorded use on record for the region. 


Commissioner Paulson departed the meeting at 3:15 PM. 


CEO Sandkulla responded to a question from Commissioner Harrington as to whether 
BAWSCA has more urbanized areas that may get closer to 40 MGD and if so, is data 
available. She indicated it is and is available in their Demand Study and on their website 


She continued with her presentation: (6) purchases from San Francisco Regional Water 
System is projected to stay below the 184 MGD Supply Assurance through 2045 (local 
investment in alternative water sources: conservation, recycled water, groundwater, 
local surface supplies, and brackish water desalination); (7) BAWSCA Agencies will 
increase investments in and use of local supplies to meet future demands; (8) BAWSCA 
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will complete a refresh and update of the 2020 Demand Study this fiscal year which will 
enable demand models to be updated to incorporate the significant changes since the 
2020 Demand Study that impact demand projections and will incorporate a sensitivity 
analysis to better understand how different assumptions for key variables impact 
demand projections; and (9) review of recent findings from the Pacific Institute on water 
demand projections. 


CFO Sandkulla reviewed BAWSCA’s key drivers: (1) Population: BAWSCA demand 
studies utilize locally derived and region-specific population projections; (2) 
Economy/Jobs: economic downturns and associated events impact water demand; (3) 
Weather/Climate: droughts have had the greatest impact on the accuracy of demand 
projections (severe droughts have lowered demand); (4) Conservation: many factors 
influence urban water conservation; (5) Drought Rebound: BAWSCA’s 2020 Demand 
Study considered several drought rebound scenarios and selected one based on past 
experience; and (6) Cost of Water: BAWSCA’s Demand Studies use historic customer 
response to water rate increases to project future impacts on demand. 


She reviewed BAWSCA’s proposed approach toward Sensitivity Analysis, indicating it 
will consider various scenarios of population, climate change, employment and drought 
rebound. Additional water demand factors will be considered with the input of 
stakeholders; results will include identification to the “most likely” baseline forecast as 
well as high and low bounds of the forecast range; sensitivity forecast of each variable 
will be determined; and results will be useful each year to assist in tracking how water 
demand is behaving as compared tithe demand influencers. 


CEO Sandkulla concluded by stating BAWSCA and its member agencies are actively 
planning for a reliable water supply for the future with a clear water management 
objective, have focus and commitments of BAWSCA and its member agencies, and that 
BAWSCA is initiating an update to its Long-Term Reliable Water Supply Strategy. 


She stated all data and documents referenced can be found on BAWSCA’s website: 
www.bawsca.org/water/reliability 


Commissioner Harrington stated it is good to see progress and improvement with 
BAWSCA’s member agencies’ demand projections. 


In response to a question from Commissioner Moran as to where the per capita usage 
is in BAWSCA’s refresh, CEO Sandkulla indicated it is a calculated result so the refresh 
will go back into the assumption that build the demand projections. 


Chair Ajami thanked CEO Sandkulla for her presentation and for BAWSCA’s 
comprehensive view. 


AGM Ritchie stated that during the 2014-15 drought there was State tracking of 


residential per capita water use by agency and of the lowest 15 per capita use agencies 
in the Bay Area, twelve were in San Francisco and 11 were wholesale customers. 
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Non-Governmental Organizations Presentation 

Peter Drekmeier, Tuolumne River Trust (TRT), began with a quote from John Fleck 
“water mangers’ incentives favor erring on the side of caution. The consequences of 
having too little water are far greater than the consequences of too much.” He stated at 
the time Mr. Fleck wrote his book Southern Nevada Water Authority was planning to 
build a controversial 300-mile pipeline to convey groundwater from eastern Nevada to 
Las Vegas, but that last year the Authority shelved the project. He noted the SFPUC 
and BAWSCA’s efforts to conserve. 


Mr. Drekmeier provided an assessment of urban water demand forecasts in California 
(The Pacific Institute, August 2020) and that per capita water demand has decreased 
faster than population growth (SFPUC per capita demand -30%, population eight 
percent, and total demand -25%). 


He stated demand projections affect demand supply and possible rations and that the 
UWWMP shift on demand projections has had an impact. He indicated that using 
contractual obligations resulted in 55% rationing in the third year of drought but using 
demand projections reduced rationing from 55% to 40% in the third year of drought. 


Mr. Drekmeier stated that the four previous UWMP’s were reviewed (2005, 2010, 2015 
and 2020) and that demand projections (vs. actual) have always been inflated and on 
average the plans were off by 22% in the UWMP. 


He reviewed data of historic SFPUC demand projections and historic San Francisco 
population growth (San Francisco population grew by 117,926 over the past 15 years) 
and stated the projections are incorrect. He indicated that the UWMP projects San 
Francisco’s population will grow by 228,275 over the next 15 years, adding twice as 
many people as in the previous 15 years. He discussed conflicting population 
projections and that the UWMP population estimate for San Francisco is four times that 
of the California Department of Finance (DOF) and that using the DOF numbers would 
reduce residential water use by 10 mgd from UWMP projections. Mr. Drekmeier then 
reviewed BAWSCA’s population growth. 


Mr. Drekmeier stated the UWMP projections depend heavily on Plan Bay Area, which 
forecasts 1 million more jobs and 2.5 million more Bay Area residents. He discussed a 
2018 TRT survey on Plan Bay Area 2040, and of those with an opinion, 85% believe 
Plan Bay Area would worsen their quality of life. He encouraged that DOF projections 
be used rather than Plan Bay Area. 


Mr. Drekmeier stated that water rates have depressed demand. He reviewed historic 
and projected wholesale rates, projecting a 33% increase in water rates in the next five 
years. He stated in San Francisco, the combined water and wastewater rates (single 
family) are projected to increase by 91% in the next 15 years. He indicated that 
according to the SFPUC 10-Year Financial Plan, water sales are projected to remain flat 
over the next 10 years. 





Repeat (with Bay Delta flows in place) could be managed without rationing or alternative 
water supplies. He reviewed the Design Drought (with Bay Delta Plan flows in place and 
rationing), stating that we could make it through five years of Design Drought without 
ratioing or alternative water supplies. Mr. Drekmeier recommended reducing the Design 
Drought by one year. 


Mr. Drekmeier introduced Mr. Chris Shutes, California Sportfishing Protection Alliance. 
Mr. Shutes indicated that he misunderstood the topic of the meeting and now 
understands that alternative water supply will be discussed at a subsequent workshop. 
He expressed appreciation for the technical level of the discussions with the hope 
dialogue can continue. He noted discussions regarding demand projections in the 
UWMP and BAWSCA’s sensitivity analysis and that it seems difficult to translate 
variables and nuanced views into messaging. He stated that we need to include 
sensitivity analysis in conversations and not boil messaging down to issues that polarize 
and don't lead to solutions. A change in dialogue will result in better policy outcomes. 


Commissioner Harrington thanked Mr. Drekmeier and Mr. Shutes for their comments. 
He stated those who make projections try to do so as accurately as possible, but that 
water managers have a concern of running out of water and have an innate bias to 
make sure there is enough water for people. He stated the DOF projections look at 
running out of money, and that it is hard to overcome both biases and questioned if 
there is a better way. AGM Ritchie agreed and stated that the reality is there are two 
different drivers with the “truth” is somewhere in the middle. 


Vice President (VP) Moran thanked everyone for their participation. He noted the 
disparity between the different projections, and he expressed a desire for a better 
understanding of Plan Bay Area. He stated without that understanding it is more than a 
difference in incentives. He noted there are State mandates for housing that have not 
been met and that we have been negligent in creating housing. He stated San 
Francisco is criticized for approving job development without approving housing 
development and that the realities need to be recognized. He discussed projections, 
obligations, water supply assessments, what needs to be considered under varying 
circumstances, and the limits. 


Chair Ajami stated that while population growth and Plan Bay Area seem to be used as 
a factor or driver in water use, the reality is what has been seen over time, and that 
population growth has not changed total demand overall. She stated it is not just about 
per capita water use. She stated that rate increases have a small impact in the 
reduction of water use but that it is not significant. She stated it is important to recognize 
stressors on the water system that keep coming with little time for recovery. She 
discussed BAWSCA’s comments on 100 mgd in the plans for Alternative Water Supply 
on the Peninsula. She stated that the future is uncertain and that the ranges of options 
and different scenarios need to be considered. 


Chris Shutes noted BAWSCA’s presentation and stated that policy can drive numbers 
and stated that the Commission might consider adaptable policy to limit demand at a 
certain level while recognizing the need to meet demand. 
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Public Comment 

e Francisco DaCosta discussed the First People who protected and preserved the 
water and stated that the standards of the Indigenous people are not being met. He 
stated that no one speaks for the fish. He discussed increasing fires, the need to 
conserve, and leeching pipes. 

e Dave Warner stated that past projections overestimated 2020 demand by one-third. 
He expressed the need to invest in resources for more accurate forecasting. He 
noted BAWSCA’s Demand Study. He stated detailed variance studies should be 
conducted to improve forecasting demand projections. 

e Denise Louie noted the difficulty in pinpointing accurate numbers. She stated the fish 
population is suffering. She asked that the lawsuit against the State Water Board be 
dropped. 

e Regina Chichizola, Save California Salmon, expressed thanks for the analysis and for 
allowing Mr. Drekmeier and Mr. Shutes to present. She stated that projections may 
be overblown and that people in San Francisco want to conserve water and do the 
right thing for the fish in the Bay Delta and Tuolumne River. She asked that San 
Francisco’s lawsuit be dropped. 

e Mark Gonzales, TRT Volunteer, stated that the City should work to increase flows to 
save the Salmon and the riparian habitat of the river. 

e Carol Steinfeld, Sierra Club, stated that the effort needs to be made more public and 
transparent. She stated that the public is not aware of the lawsuits and it needs to be 
an “all hands effort” for the entire service area and not just retail vs. wholesale. 


Commission Discussion 

VP Moran requested that information regarding the differences are between the DOF 
and Plan Bay Area and within that, what portion reflects legal mandates, such as 
affordable housing targets, versus those that are aspirational. 


At the request of Commissioner Harrington, Chair Ajami provided clarification on her 
earlier comments regarding population projections, explaining that population and 
demand projections have decoupled, and that population is not a significant driver of 
demand anymore. She discussed building 50-liter homes and that the impact of water 
use needs to be considered. 


President Maxwell questioned the goals and asked what other countries are doing. She 
thanked everyone for their participation. 


Chair Ajami thanked SFPUC staff, BAWSCA staff, Mr. Drekmeier and Mr. Shutes for 
their contributions to the meeting and discussion. 


Adjournment 
Chair Ajami adjourned the meeting at 4:44 PM. 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, July 27, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 434 0611 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
Operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: 6% if & 18 / Ayuda gratuita con el idioma / 
BecnilaTHad NOMOUb MepeBogunKos / Tro giip Thong dich Mién phi / Assistance linguistique 


gratuite / +O Sab te / TE U1 /AIA/ aus aad n“va‘e“Tanlues aaaritaa 
14 / Libreng tulong para sa wikang Tagalog sLuad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sigov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
Subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ile 


P43 


8. 


Call to Order 
Roll Call 
Approval of the Minutes 


a) July 13, 2021 Regular Meeting 
b) July 16, 2021 Special Meeting 


. General Public Comment 


Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


. Communications (discussion only) 


a) Advance Calendar 

b) Correspondence Log 

c) Corrosion Control in the San Francisco Water System 

d) Contract Advertisement Report 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 

f) Extending Grant Term for Two Onsite Water Reuse Grant Projects 

g) SFPUC Audit Lease Information 

h) Low-Income Solar Inverter Replacement Program 

i) Water Supply Conditions Update 


Bay Area Water Supply Agency Update (discussion only) (Sandkulla) 


Report of the General Manager (discussion only) 

a) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 

b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


S) 


All matters listed hereunder constitute a Consent Calendar are considered routine by 
the San Francisco Public Utilities Commission and will be acted upon by a single vote 
of the Commission. There will be no separate discussion of these items unless a 
member of the Commission or the public so requests, in which event the matter will be 
removed from the Calendar and considered as a separate item. 


) | Approve Modification No. 1 to Job Order Contract, JOC-71R, Electrical (C-10 


a 
Mi ] 01 tha License), Governor & Exciter Systems for Hydroelectric Powerhouses, San 


Joaquin, Stanislaus and Tuolumne Counties, Hetch Hetchy, with Big Valley 
Electric, to complete ongoing facility and asset improvements, increasing the 
contract amount by $2,500,000, for a total contract amount not-to-exceed 


$7,500,000, in accordance with San Francisco Administrative Code 6.62, with no 
change to the contract duration. (Jonanson) 


b) Approve the plans and specifications, and award Contract No. WW-714, Ocean 


Beach Climate Change Adaptation, Short-term Erosion Mitigation, in the amount 
of $3,134,000, and with a duration of 1,095 consecutive calendar days 
(approximately three years), to the responsible bidder submitting the lowest 
responsive bid, Minerva Construction, Inc. to provide coastal erosion mitigation 
and protect critical wastewater treatment infrastructure, facilities, at the beach 
south of Sloat Boulevard to Skyline Boulevard within the City and County of San 
Francisco. (Johanson) 


c) Approve the selection of McMillen Jacobs Associates and award Agreement No. 


PRO.0164, Engineering Services to support SFPUC engineering services in the 


10116 design of the proposed Lower Alemany Area Stormwater Improvement Project; 


REG 


10. 
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13. 


210120 


and authorize the General Manager to negotiate and execute a professional 
services agreement for a total amount not-to-exceed $7,500,000, and with a 
duration of six years. (Johanson) 


ULAR CALENDAR 


Approve the selection of AECOM Technical Services, Inc. (AECOM), and 
Kennedy/Jenks Consultants, Inc. and AGS, Inc. Joint Venture (KJ-AGS, JV); award 
Agreements No. PRO.0168.A and B, Engineering Services for Transmission 
Pipelines, to AECOM (PRO.0168.A) and KJ-AGS, JV (PRO.0168.B) to provide 
engineering design and support services for transmission pipelines for the Water 
Enterprise Capital Improvement Program and the Hetch Hetchy Capital Improvement 
Program; and authorize the General Manager to negotiate and execute two 
professional services agreements, one with AECOM (PRO.0168.A), and one with KJ- 
AGS, JV (PRO.0168.B), each for an amount not-to-exceed $7,000,000 and each with 
a duration of eight years. (Johanson) 


Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, aMemorandum of Agreement with the City of Daly City to provide 
funding for the construction of modifications to Daly City’s Westlake Pump Station 
required for the treatment and distribution of groundwater by Daly City as part of the 
operation of the Regional Groundwater Storage and Recovery Project, for an amount 
not-to-exceed $4,328,000 and with a duration of four years. (Ritchie) 


Authorize the General Manager to execute a Memorandum of Agreement with the 
Turlock Irrigation District and the Modesto Irrigation District on the management 
and allocation of costs for Tuolumne River fish matters below the Don Pedro Project 
until the Federal Energy Regulatory Commission issues a new license for an amount 
not-to-exceed $9,000,000 and with a duration of up to nine years. (Ritchie) 


Authorize the General Manager to apply to the California Public Utilities Commission 
(CPUC) for certification to administer the CleaanPowerSF Community Food Service 
Energy Efficiency Program. Should the application be accepted, the proposed 
program will be funded by ratepayer funds administered by the CPUC. The total 


14. 


210121 
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210122 


AWA 


Kes, 
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proposed program budget is $4,579,056 over three years. (Hale) 


Adopt a Resolution acknowledging the advanced notification of the potential need for 
approval of certain power supply contracts that may require General Manager 
execution prior to approval by the Commission and Board or Supervisors when 
required; and direct the General Manager to provide advance notification and an 
opportunity for consultation to the Board of Supervisors through a Resolution. 

(Hale) 


Approve modification of the San Francisco Public Utilities Commission’s Green 
Infrastructure Grant Program Guidelines to raise the maximum cost per acre of 
impervious surface area managed by grant-funded projects from $765,000 to 
$930,000 to account for inflation since the program’s inception in 2018 and reflect 
current actual costs of constructing green infrastructure projects; and authorize the 
General Manager to execute amendments to existing grant agreements to increase 
grant amounts in accordance with the new maximum cost per acre limit based on 
construction bid overages and/or change orders, subject to specified criteria. 
(Norby) 


Authorize the General Manager to negotiate a contract scope of work and price 
reduction exceeding 10% of the contract amount for Contract No. WW-647R, 
Southeast Water Pollution Control Plant Biosolids Digester Facilities Project with 
Construction Manager/General Contractor, MWH Constructors/Webcor Builders Joint 
Venture. Following negotiations, the General Manager will return to the Commission 
with a recommendation to modify or to terminate Contract No. WW-647R. (Carlin) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 

Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


20. 
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Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


CONFERENCE WITH LEGAL COUNSEL - Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2) (Roddy) 


Unlitigated Claim 
San Francisco Bay Regional Water Quality Control Board v. City and County of San 
Francisco. Unlitigated File No.: 2020268 


Proposed settlement of unlitigated claim with City to enter into Stipulation with San 
Francisco Bay Regional Water Quality Control Board regarding alleged violations of the 
California Water Code related to wet weather-related overflows from the City’s 
combined sewer system requiring the City to undertake flooding response actions and 
implement three flood control projects valued at approximately $622 million in the 
Wawona area, Folsom area, and Lower Alemany area. 


Following Closed Session, the Commission will reconvene in Open Session 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, July 27, 2021 
1:30 P.M. 
(Approved August 10, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 
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. Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


. Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 
Excused: Paulson 


President Maxwell read the Muwekma Ohlone Tribe Land Acknowledgement. 


. Approval of the Minutes 
a) July 13, 2021 Regular Meeting 
b) July 16, 2021 Special Meeting 


Public Comment 

e David Pilpel recommended non-substantive edits to the Minutes of the July 13, 
2021 Regular Meeting. He thanked the Commission Secretary for her work. He 
requested that presentations be posted. 


On Motion to approve the Minutes of the July 13, 2021 Regular Meeting: 
Ayes: Maxwell, Moran, Harrington and Ajami 


On Motion to approve the Minutes of the July 16, 2021 Special Meeting: 
Ayes: Maxwell, Moran, Harrington and Ajami 


. General Public Comment 

e Francisco DaCosta discussed the digesters and the biosolids project and 
stated the public was to be kept informed as to timelines and goals, but that 
has not happened. 

e David Pilpel discussed the General Manager (GM) contract negotiations and 
noted that the employment agreement approval should be discussed and 
voted on in open session. 


. Communications 

a) Advance Calendar 

b) Correspondence Log 

c) Corrosion Control in the San Francisco Water System 

d) Contract Advertisement Report 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 

f) Extending Grant Term for Two Onsite Water Reuse Grant Projects 

g) SFPUC Audit Lease Information 

h) Low-Income Solar Inverter Replacement Program 

i) Water Supply Conditions Update 


Public Comment 
e Ali Altaha questioned why allegations regarding Mr. Herrera’s history, 
pancake and Ener haven't been addressed. He asked ee Mr. Herrera 
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went to a job site prior to being confirmed as GM. He asked that the Commission 
read newspapers. 

e Francisco DaCosta stated that people want something progressive to happen 
and that laws need to be followed. He discussed the GM search process and 
questioned the selection, transparency, and accountability. 

e David Pilpel noted items 5b and 5e were signed by “acting” individuals and stated 
that he looks forward to permanent appointments to those positions. 


Bay Area Water Supply Agency (BAWSCA) Update 

Nicole Sandkulla, BAWSCA CEO, read from a memo provided to the Commission, titled 
“BAWSCA continues to support evaluation of a Voluntary Agreement to ensure a 
reliable water supply for residents, businesses, and communities in Alameda, San 
Mateo, and Santa Clara Counties that BAWSCA represents under State law and urges 
the San Francisco Public Utilities Commission to move forward now to protect fish and 
water users.” 


Public Comment 

e Francisco DaCosta discussed customers prior to 1914 and those gained after 1914. 
He discussed the history of the damming of the Tuolumne and asked who the true 
owners are. He questioned who speak for the Salmon. He asked how much money 
the SFPUC gets from companies. 


Report of the General Manager (GM) 

a) Update on December 2018 Bay Delta Plan Amendment and Voluntary Agreement 
Negotiations with the State 
Michael Carlin, Acting GM, stated that at the request of the State team a meeting 
was held to discuss a counter proposal. He stated there were four invitees from 
outside of the State team (1) State water contractor representative, (2) Federal water 
contractor representative, (3) Sacramento Valley water user, and (4) San Joaquin 
Valley water user. He stated he was the representative of the San Joaquin Valley 
water user. At that meeting, Secretaries Blumenfeld and Crowfoot unveiled a 
counter proposal to the State’s February 4, 2020 proposal. He stated no copy of the 
proposal was made available. He indicated the counter proposal is different than the 
2020 proposal and has implications for the SFPUC and that it is being evaluated. 


In response to a request from Commissioner Ajami, Acting GM Carlin outlined the 
differences between the February 4, 2020 proposal and the counter proposal. Brief 
discussion ensued. 


Public Comment 
e Francisco DaCosta stated he sent articles from the Pacific Sun and Los Angeles 
Times to Mr. Carlin and request that he share them with the Commission. He 

stated education and empirical data is needed. 

e Barry Nelson, Golden State Salmon Association, expressed concerns with the 
Voluntary Agreement process. He indicated they have not seen any information 
regarding the substance of the new package. He stated SFPUC staff have not 
BavCnne’ to the National UU RIND DS Service Model review. 
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b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
Acting GM Carlin thanked President Maxwell for her participation in the Mayor’s 
press conference on the submittal of the Valuation Study to the California Public 
Utilities Commission. 


No public comment. 


8. New Commission Business 
None. 


9. Consent Calendar 

a) Approve Modification No. 1 to Job Order Contract, JOC-71R, Electrical (C-10 
License), Governor & Exciter Systems for Hydroelectric Powerhouses, San 
Joaquin, Stanislaus and Tuolumne Counties, Hetch Hetchy, with Big Valley 
Electric, to complete ongoing facility and asset improvements, increasing the 
contract amount by $2,500,000, for a total contract amount not-to-exceed 
$7,500,000, in accordance with San Francisco Administrative Code 6.62, with no 
change to the contract duration. (Resolution 21-0114) 


b) Approve the plans and specifications, and award Contract No. WW-714, Ocean 
Beach Climate Change Adaptation, Short-term Erosion Mitigation, in the amount of 
$3,134,000, and with a duration of 1,095 consecutive calendar days to the 
responsible bidder submitting the lowest responsive bid, Minerva Construction, Inc. 
to provide coastal erosion mitigation and protect critical wastewater treatment 
infrastructure, facilities, at the beach south of Sloat Boulevard to Skyline Boulevard 
within the City and County of San Francisco. (Resolution 21-0115) 


c) Approve the selection of McMillen Jacobs Associates and award Agreement No. 
PRO.0164, Engineering Services to support SFPUC engineering services in the 
design of the proposed Lower Alemany Area Stormwater Improvement Project; and 
authorize the General Manager to negotiate and execute a professional services 


agreement for a total amount not-to-exceed $7,500,000, and with a duration of six 
years. (Resolution 21-0116) 


The Commission Secretary stated that a request was submitted to remove item 9c 
from the Consent Calendar. 


Public Comment 
e David Pilpel requested that item 9b be removed from the Consent Calendar. 


On Motion to approve the Consent Calendar Item 9a: 
Ayes: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary read Consent Calendar Item 9b. 
Anna Roche, Project Manager, stated the item is for the continuation of work to 
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larger Citywide Climate Change Adaption Project. 


Public Comment Item 9b 

e David Pilpel stated that references on the Resolution noting the Planning 
Department Case Number should read “2015-” and not “2015.”, and to strike the 
extra language on the first Whereas Clause on the second page, first sentence. 
He expressed support for the project. 

e Ali Altaha discussed the bid results. He stated the numbers are a result of 
gaming by the Contract Monitoring Division (CMD). He indicated some members 
of the Board of Supervisors don’t know what CMD is. He said there is no 
disparity study. 


On Motion to approve the Consent Calendar Item 9b, as amended with 
recommendations made by Mr. Pilpel: 
Ayes: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary read Consent Calendar Item 9c. 


Stephen Robinson, Director, Wastewater Capital Programs, stated this item was first 
brought before the Commission in January at which time the Commission asked that 
staff rethink the project around the integration of green and gray solutions. He noted 
the April workshop and the staff work toward integrated and sustainable solutions. 


Commissioner Harrington stated that his hope is for a different and better solution 
that replaces the current one and that Commission approval will not preclude 
advancing the work and keeping options open. 


Public Comment Item 9c 

e David Pilpel questioned why outside engineering services are hired rather than 
the work being done by SFPUC staff. He questioned the relationship between 
this item and Closed Session item #20. He requested the settlement agreement. 
He asked that the Commission not approve the item. 

e Ali Altaha stated there is a fake protest letter from a prime contractor and he 
discussed CMD. 

e Peter Drekmeier, Tuolumne River Trust, thanked the Commission for removing 
the item for discussion and noted the letter he sent to the Commission. He 
stated he was impressed by comments made by Commissioner Harrington in 
January that resulted in the workshop. He expressed concern with the 
investment for environmental services that could lead to an advancement of a 
project that may not be the right one. He stated other green projects make more 
sense and fit better into San Francisco’s environmental values. He asked to see 
the settlement agreement. 


On Motion to approve the Consent Calendar Item 9c: 
Ayes: Maxwell, Moran, Harrington and Ajami 
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Kennedy/Jenks Consultants, Inc. and AGS, Inc. Joint Venture (KJ-AGS, JV); award 
Agreements No. PRO.0168.A and B, Engineering Services for Transmission Pipelines, 
to AECOM (PRO.0168.A) and KJ-AGS, JV (PRO.0168.B) to provide engineering 
design and support services for transmission pipelines for the Water Enterprise Capital 
Improvement Program and the Hetch Hetchy Capital Improvement Program; and 
authorize the General Manager to negotiate and execute two professional services 
agreements, one with AECOM (PRO.0168.A), and one with KJ-AGS, JV 
(PRO.0168.B), each for an amount not-to-exceed $7,000,000 and each with a duration 
of eight years. (Resolution 21-0117) 

Greg Lyman, Project Administration Bureau, introduced the item and requested 
approval. 


Commissioner Harrington thanked Mr. Lyman for noting that outside engineering staff 
will be working cooperatively with SFPUC staff and not instead of SFPUC staff. 


Mr. Lyman responded to a question from Commissioner Harrington regarding the CMD 
bonus and how such a bonus is awarded to Joint Ventures (JV); and to a follow-up 
question from Vice President (VP) Moran as to whether the criteria and amount of the 
bonus is a function of ordinance. Mr. Lyman noted it is by Ordinance (Chapter 14) and 
stated that all proposers know in advance what bonuses are available. 


Mr. Tedman Lee responded to a question from Commissioner Ajami as to why an 
external firm for modeling is needed, indicating they are needed for the San Joaquin 
project and the Tesla UV project and transient analysis. Brief discussion ensued on 
whether there is need for in-house staff for modeling and for the SFPUC to own, 
operate, and have access to modeling software. 


Public Comment 

e David Pilpel questioned why outside engineering services are needed and thanked 
Commissioner Ajami for her questions. He stated hydrolic engineering and modeling 
is a core function of a utility and that there should be capability within the City to 
conduct modeling. He expressed opposition to contracting out the work. 

e Francisco DaCosta expressed suspicion when he sees AECOM. He asked that the 
Commission monitor pipe leakage, questioned the age of pipes, and asked for 
information on their age. 

e Ali Altaha expressed opposition to the item stating the LBE preference points are a 
false claim and that the company doesn’t qualify as an LBE. He said the company 
was disqualified as a JV. He discussed modeling. 


On Motion to approve Item 10: 
Ayes: Maxwell, Moran, Harrington and Ajami 


Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, a Memorandum of Agreement (MOA) with the City of Daly City to provide 
funding for the construction of modifications to Daly City’s Westlake Pump Station 
required for the treatment and distribution of groundwater by Daly City as part of the 
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not-to-exceed $4,328,000 and with a duration of four years. (Resolution 21-0118) 

Steve Ritchie, AGM Water, stated this is third in a series of MOA’s with Daly City for the 
Westside Pump Station and that it provides for the construction of treatment facilities for 
two wells and contributes to the Regional Groundwater Storage and Recovery Project. 


AGM Ritchie responded to a question from Commissioner Harrington as to the reason 
for the funding being provided over time with multiple MOA’s, stating there were a series 
of steps and that the multiple MOAs allowed for more accurate estimate of cost. 


Public Comment 

e David Pilpel expressed support for the project. 

e Francisco DaCosta asked how many wells are in San Francisco. He asked if a 
needs assessment has been done in the event there is a major fire. He asked if 
there is a person who will serve as commander in an emergency. 


In response to a question from President Maxwell as to how many groundwater wells 
are in San Francisco, AGM Ritchie responded there are six in San Francisco as part of 
the Groundwater Project. He indicated two are currently being used for irrigation in 
Golden Gate Park and are scheduled to be replaced with recycled water mid-2022, at 
which time all groundwater wells in San Francisco will be available. 


On Motion to approve Item 11: 
Ayes: Maxwell, Moran, Harrington and Ajami 


Authorize the General Manager to execute a Memorandum of Agreement with the 
Turlock Irrigation District and the Modesto Irrigation District on the management and 
allocation of costs for Tuolumne River fish matters below the Don Pedro Project until 
the Federal Energy Regulatory Commission (FERC) issues a new license for an 
amount not-to-exceed $9,000,000 and with a duration of up to nine years. (Resolution 
21-0119) 

AGM Ritchie introduced the item indicating it is a replacement for the 2011 MOA the 
Commission terminated on June 8, 2021. He noted the terms are essentially the same 
as in the original MOA with cost-sharing being one-third from San Francisco and two- 
thirds between the Irrigation Districts. AGM Ritchie responded to a question from 
Commissioner Harrington as to what happens once FERC issues the license. 


Public Comment 

e Francisco DaCosta asked what FERC means and who is responsible for making 
decisions. He stated he doesn’t see SFPUC standards when it comes to 
agreements. He stated that since 1996 there has been no SFPUC leadership for the 
holistic control of water and that Salmon are dying. 


President Maxwell provided the meaning of FERC as the Federal Energy Regulatory 
Commission. 


On Motion to approve Item 12: 
cheer Maxwell, Moran, Sle and Ajami 
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13. Authorize the General Manager to apply to the California Public Utilities Commission 
(CPUC) for certification to administer the CleanPowerSF (CPSF) Community Food 
Service Energy Efficiency Program. Should the application be accepted, the proposed 
program will be funded by ratepayer funds administered by the CPUC. The total 
proposed program budget is $4,579,056 over three years. (Resolution 21-0120) 

Julia Allman, Manager, Customer Solutions CPSF, provided a background of the project 
and stated that State and City goals and the CleanPowerSF (CPSF) Business Plan 
identify energy efficiency as a preferred resource; that the program landscape is 
changing with an opportunity to fill gaps; and that the Community Choice Option is to 
“elect to administer’ ratepayer funds. 


She indicated the Program is (1) serving food service businesses and community food 
service organizations, (2) developed in partnership with the Department of the 
Environment, and (3) a pay-for-performance model (site assessment, installation and 
monitoring and payment). 


Ms. Allman stated the proposed three-year program budget is $4,579,056 with 
5,351,692 of kWh savings. She reviewed the proposed schedule with the submission of 
Advice Letter to the CPUC in August 2021, with an expected CPUC decision by 
February 2022; RFP issued and contract with ESCO and M&V; and expected customer 
service start date in February 2023. 


Ms. Allman responded to a comment from Commissioner Harrington regarding the need 
to develop community involvement that ensures the target organizations are aware of 
the program, and indicated that community outreach and marketing plans are being 
developed and that the SFPUC is working with other City departments, including the 
Department of the Environment to assist with making connections with customers that 
may be hard to reach. Brief discussion ensued. 


At the request of President Maxwell for an example, Ms. Allman noted that smaller 
markets and corner stores are examples of customers that may be targeted for extra 
outreach. She noted the importance of balancing the program to include small, medium, 
and large business. She stated that details are being worked on for assistance with the 
application process, language needs, etc. 


In response to a question from Commissioner Ajami as to what services the Department 
of the Environment provides that the SFPUC can't, Ms. Allman noted they have 
experience with similar programs and have experience working with the CPUC on these 
types of programs. Commissioner Ajami suggested that staff, when working with the 
businesses on this program, have conversations with them to determine if the 
businesses have efficient fixtures and if not, inform them of available conservation 
programs. 


Public Comment 
e David Pilpel stated the budget summary has broad categories and he asked for 
budget detail. 
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On Motion to approve Item 13: 
Ayes: Maxwell, Moran, Harrington and Ajami 


14. Adopt a Resolution acknowledging the advanced notification of the potential need for 
approval of certain power supply contracts that may require General Manager 
execution prior to approval by the Commission and Board or Supervisors when 
required; and direct the General Manager to provide advance notification and an 
opportunity for consultation to the Board of Supervisors through a Resolution. 
(Resolution 21-0121) 

Mike Hyams, Deputy AGM Power, stated the advance Power Supply contracts would 
only be executed prior to Commission and Board approval if they are required to meet 
regulatory compliance deadlines under State law that could not be met under the 
standard contract approval timeline. He noted advance notice under these 
circumstances would be provided to the Commission and Board. He discussed factors 
that create uncertainty regarding compliance obligations and reviewed advance notice 
requirements and other drivers regarding the request. 


Public Comment 
e David Pilpel stated there should be a Charter Amendment to address the issue in 
Article 8B or in Section 9.118. 


On Motion to approve Item 14: 
Ayes: Maxwell, Moran, Harrington and Ajami 


15. Approve modification of the San Francisco Public Utilities Commission’s Green 
Infrastructure Grant (Gl) Program Guidelines to raise the maximum cost per acre of 
impervious surface area managed by grant-funded projects from $765,000 to 
$930,000 to account for inflation since the program’s inception in 2018 and reflect 
current actual costs of constructing green infrastructure projects; and authorize the 
General Manager to execute amendments to existing grant agreements to increase 
grant amounts in accordance with the new maximum cost per acre limit based on 
construction bid overages and/or change orders, subject to specified criteria. 
(Resolution 21-0122) 

Sarah Bloom, Wastewater Enterprise, stated the GI Grant Program was launched in 

February 2019 and encouraged San Francisco property owners to design, build, and 
maintain performance-based green infrastructure projects with property owners. She 
reviewed Program statistics through June 2021 and the awarded projects. 


She reviewed the proposed changes to the cost per acre impervious surface area 
managed. She indicated the current threshold is $765,000 per impervious acre 
managed (based on cost data collected in 2017 from public and private projects) and 
that the proposed threshold is $930,000 per impervious acre managed. She noted the 
2017 cost is adjusted out to 2022 to account for inflation; it supports program intent to 
cover 100% of the green infrastructure related costs, and it will apply retroactively to 
current grantees for bid overages and construction contingency. She stated this is a 
comprehensive program update to incorporate lessons learned from the first three years 
of the program. 
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In response to a question from President Maxwell as to lessons learned, Ms. Bloom 
indicated staff is looking at both design review and application requirements for possible 
streamlining. 


Ms. Bloom responded to a question from Commissioner Ajami as to whether staff is 
working to implement a different kind of monitoring program or install sensors for better 
data, stating that a sitewide monitoring program is under consideration; and to a 
question as to whether there is a dedicated budget for maintenance, indicating the 
program has a 20 year deed restriction against the property. AGM Norby provided 
additional response. 


Public Comment 

e Ali Altaha stated the program is restricted to institutions that the SFPUC works with. 
He discussed portions of the staff report regarding site inspections for projects under 
the program. 

e Francisco DaCosta discussed Contract Monitoring Center at 150 Executive Park and 
asked if any of the Commissioners have visited the Center. He stated people of color 
need to be present at the Center. 

e David Pilpel stated that advance notice of rule or regulation was posted on the 
SFPUC website, but indication of that posting was not included in the staff report. He 
said there should be a way to apply for the program outside of email as not everyone 
has email. He stated that staff contact name and email should be included when the 
information is published. He offered well-wishes to Wastewater employees. 


On Motion to approve Item 15: 
Ayes: Maxwell, Moran, Harrington and Ajami 


Authorize the General Manager to negotiate a contract scope of work and price 
reduction exceeding 10% of the contract amount for Contract No. WW-647R, 
Southeast Water Pollution Control Plant Biosolids Digester Facilities Project with 
Construction Manager/General Contractor, MWH Constructors/Webcor Builders Joint 
Venture. Following negotiations, the General Manager will return to the Commission 
with a recommendation to modify or to terminate Contract No. WW-647R. (Resolution 
21-0123) 

Acting GM Carlin stated a presentation was provided at the July 13° meeting and that 
additional information was included on the staff report. He stated the request is to 
authorize the GM to negotiate and bring back a recommendation to the Commission as 
to possible modification or termination of the contract. 


Public Comment 

e Ali Altaha discussed the 21% LBE goal as noted in the staff report and asked about 
the CMD list. 

e Francisco DaCosta discussed the authorization given to the GM to negotiate and 
questioned if the contractor has followed the standards. He stated there is corruption 
and the that contract is wrong. 

e David Pilpel stated if Ann Caen were still on Commission she would be frustrated. 
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1), 


choices. He noted the promises that were made to the Bayview community and to 
San Francisco. 


On Motion to approve Item 16: 
Ayes: Maxwell, Moran, Harrington and Ajami 


VP Moran provided comments on the CM/CG process. He stated that as part of the 
upcoming audit program there is intent to look at the CM/CG process to determine if 
there are any inefficiencies that needed to be addressed. 


Commissioner Ajami requested that staff return with updated on how some other utilities 
have delt with the CM/CG process for major projects. 


Public comment on matters to be addressed during Closed Session 

e Francisco DaCosta discussed the Commission process and powers they are given. 
He stated the Commission is not representing the people. He stated a good 
General Manager is needed. 

e Ali Altaha discussed Mr. Herrera and allegations made against him. He stated 
someone needs to come in and clean up the City. He asked that a neutral 
candidate be considered. 

e David Pilpel stated his assumption that GM contract negotiations are continuing 
and that a final agreement will be brought forth in open session. Regarding item 
#20, he indicated the public has not seen the settlement agreement and he 
requested that the item be continued until the settlement agreement is made 
available. He referenced sections of the San Francisco Administrative Code and 
the City Attorney’s Good Government Guide to making such documents available 
10 days prior to action. He requested that the settlement be provided to him at his 
address of record. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 


below as Conference with Legal Counsel 
On Motion to assert the attorney-client privilege: 


Ayes: Maxwell, Moran, Harrington and Ajami 
The Commission entered Closed Session at 4:29 PM. 


Present in Closed Session: All items: Commissioners Maxwell, Moran, Harrington, 
Donna Hood, Commission Secretary; and Lee Sayao, SFPUC IT; Item 19: Kate 
Howard, City and County of Human Resources, Rob Coelho, County Counsel, County 
of Santa Clara; Item 20: Michael Carlin, Acting GM, John Roddy, Deputy City Attorney, 
Estie Kus, Deputy City Attorney, Francesca Gessner, Deputy City Attorney, Greg Norby, 
AGM Wastewater. Commissioner Ajami was recused from item #20 and was not 
present for this item. 


Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
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Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


20. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2) (Resolution 21-0124) 


Unlitigated Claim 

San Francisco Bay Regional Water Quality Control Board v. City and County of San 
Francisco. Unlitigated File No.: 2020268. Proposed settlement of unlitigated claim with 
City to enter into Stipulation with San Francisco Bay Regional Water Quality Control 
Board regarding alleged violations of the California Water Code related to wet weather- 
related overflows from the City’s combined sewer system requiring the City to undertake 
flooding response actions and implement three flood control projects valued at 
approximately $622 million in the Wawona area, Folsom area, and Lower Alemany 
area. 


The Commission exited Closed Session at 6:23 PM. 


21. Announcement following Closed Session. 
President Maxwell announced that the Commission recommends the Board of 
Supervisors resolve and settle the unlitigated claim on Closed Session item 20. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion to not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Harrington and Ajami 


President Maxwell adjourned the meeting at 6:24 PM. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0114 


WHEREAS, On September 12, 2017, per Resolution No. 17-0186, this Commission 
approved the award of JOC-71R, Electrical (C-10 License), Governor & Exciter Systems for 
Hydroelectric Powerhouses, San Joaquin, Stanislaus and Tuolumne Counties, Hetch Hetchy to Big 
Valley Electric; and 


WHEREAS, The construction contract Certification date was September 12, 2017; and 


WHEREAS, The original contract amount was not-to-exceed $5,000,000 and the original 
contract duration was five (5) years; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, Modification No. 1 is being requested to increase the contract amount by 
$2,500,000 to complete ongoing facility and asset improvements such as general construction and 
general engineering, specialized electrical work in power turbines and switchyards, spot sewer 
repair, marine related services, lighting upgrades and HVAC (ie., heating, ventilation, air 
conditioning) energy efficiency retrofits for the San Francisco Public Utilities Commission’s 
(SFPUC) Operations and Bureaus, for a total not-to-exceed contract amount of $7,500,000, with 
no change to contract duration; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting requirement of 10% for this construction contract, and the contractor has 
committed to a LBE subcontracting participation of 10% in its bid submittal; and 


WHEREAS, No task order will be issued for construction under this contract until 
proposed project(s) have been reviewed and determined whether environmental review under the 
California Environmental Quality Act (CEQA) is required, and if so, the appropriate CEQA 
document is prepared and the project manager has reviewed and considered the CEQA document 
prior to project approval; and WHEREAS, Funds will be available from various SFPUC Enterprise 
funds when Task Orders are issued; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 for JOC-71R, 
Electrical (C-10 License), Governor & Exciter Systems for Hydroelectric Powerhouses, San 
Joaquin, Stanislaus and Tuolumne Counties, Hetch Hetchy, with Big Valley Electric, increasing 
the contract amount by $2,500,000, for a total contract amount not-to-exceed $7,500,000 and no 
change to the contract duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


pions Abtod- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0115 


WHEREAS, Wastewater Enterprise-funded, Contract No. WW-714, Ocean Beach Climate 
Change Adaptation, Short-term Erosion Mitigation, was advertised on March 9, 2021; and 


WHEREAS, The Engineer’s Estimate is $3,400,000 for this construction contract work to 
provide coastal erosion mitigation and protect critical wastewater treatment infrastructure, 
facilities, at the beach south of Sloat Boulevard to Skyline Boulevard within the City and County 
of San Francisco; and 


WHEREAS, The contract duration is 1,095 consecutive calendar days; and 
WHEREAS, Seven (7) bids were received and opened publicly on April 22, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Minerva Construction, Inc. as 
the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 20% for this contract, and the contractor committed to an LBE participation of 
20.74% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. CWWFACO1, Ocean Beach Climate 
Change Adaptation Project; and 


WHEREAS, On October 30, 2015, under Planning Department Case Number 2015- 
013754ENV, the San Francisco Planning Department issued a categorical exemption 
determination for the Ocean Beach Short-term Improvements Project (also known as the South 
Ocean Beach Short-term Erosion Protection Project) under California Environmental Quality Act 
Section 15304 (Minor Alterations to Land); and 


WHEREAS, This Commission previously reviewed and considered the categorical 
exemption determination and approved the Ocean Beach Short-term Improvements project under 
Commission Resolution No. 15-0258 at a duly noticed public hearing on December 8, 2015; and 


WHEREAS, On June 28, 2021, under Case Number 2015-013754ENV and pursuant to 
San Francisco Administrative Code subsection 31.08(1), the Planning Department determined that 
this modification of time is not substantial, and the modified project remains categorically exempt 
under CEQA and does not require further environmental review; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Wastewater Enterprise-funded Contract No. WW-714, Ocean Beach Climate Change 
Adaptation, Short-term Erosion Mitigation, in the amount of $3,134,000, for a duration of 1,095 
consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, Minerva 
Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


flonan Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0116 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
assistance of a professional engineering firm to perform tunnel engineering and design of large 
underground sewage infrastructure services for a proposed Lower Alemany Area Stormwater 
Improvement Project (Project); and 


WHEREAS, It is necessary to procure the services of a qualified professional engineering 
firm to provide specialized tunnel engineering and design of large underground sewage 
infrastructure services to supplement SFPUC staff for this proposed Project; and 


WHEREAS, The estimated cost of services is $7,500,000; and 
WHEREAS, The Request for Proposals (RFP) was advertised on February 27, 2020; and 


WHEREAS, Services are anticipated to begin in August 2021 and end in July 2027 
and the duration of this agreement is six years; and 


WHEREAS, For the reasons set forth in the Final Protest Determination letter dated 
November 20, 2020 on file with the Commission Secretary, SFPUC staff, in consultation with 
the City Attorney and the City’s Contract Monitoring Division, determined to sustain the protest 
received on May 28, 2020, reject the Stantec/AGS JV proposal because it failed to meet the 
minimum qualifications in the RFP, and recommend award of the agreement to McMillen 
Jacobs Associates; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
scores, have determined that McMillen Jacobs Associates is the highest-ranking firm that meets 
the minimum qualifications based on the established scoring criteria; and 


WHEREAS, CMD established a 10% Local Business Enterprise (LBE) subconsultant 
participation requirement on this project and McMillen Jacobs Associates committed to LBE 
subconsultant participation of 10.118%; and 


WHEREAS, Failure to reach successful agreement on contract terms and conditions within 
30 days of the date of the Commission award may result in award of the contract to the next highest 
ranked proposer, or re-advertising and re-selecting consultants at the discretion of the City; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within two weeks of the date of the Commission award; failure of the bidder to 
obtain compliance certification from CMD may, in the General Manager’s sole discretion, result 
in award of the agreement to the next highest ranked proposer, or re-advertising and re-selecting 
consultants at the discretion of the City; and 


WHEREAS, Funds for Agreement No. PRO.0164, Engineering Services for the Lower 
Alemany Area Stormwater Improvement Project are available from SSIP-Funded Capital Project 
10034360 — Lower Alemany Area Stormwater Improvement Project; and 


WHEREAS, Authorization to execute this professional services agreement does not fall within the 
definition of a “project” under CEQA Guidelines Section 15378 because work under the agreement will 
consist of engineering design and support services, and no Engineering Support During Bid and Award, 
Start-up, Construction and Closeout services will be initiated under this contract until CEQA review is 
complete and until this Commission has reviewed and considered the CEQA determination and has 
approved the project; and 


WHEREAS, Authorization to execute this professional services agreement is not an approval of the 
proposed Lower Alemany Area Stormwater Improvement Project and SFPUC retains discretion to, among 
other things, modify the proposed project to mitigate significant environmental impacts, require the 
implementation of specific measures to mitigate any significant environmental impacts of the projects, or 
reject the project, following completion of environmental review; now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of McMillen Jacobs 
Associates and awards Sewer System Improvement Program-funded Agreement No. PRO.0164, 
Engineering Services for the Lower Alemany Area Stormwater Improvement Project, and 
authorizes the General Manager to negotiate and execute a professional services agreement for a 
total amount not to exceed $7,500,000, and with a duration of six years with McMillen Jacobs 
Associates, or, in the event negotiations are not successful or City requirements are not satisfied, 
to negotiate and execute a professional services agreement with the next highest ranked proposer. 


I herby certify that the foregoing resolution was adopted by the Public Utilities Commission at its 


meeting of July 27, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0117 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires planning 
and engineering design and support services for large diameter (defined as 36-inch diameter and 
larger) water transmission pipeline facilities, and to assist the SFPUC to inspect, repair and/or 
replace these water transmission pipelines; and 


WHEREAS, It is necessary to procure the services of qualified firms to provide 
specialized engineering design services for the Water Enterprise Capital Improvement Program 
(WECIP) and Hetch Hetchy Capital Improvement Program (HCIP) for large diameter 
transmission pipeline projects to supplement SFPUC staff; and 


WHEREAS, The estimated cost of services for each agreement is $7,000,000; and 


WHEREAS, SFPUC advertised a Request for Proposals for engineering design and 
support services for transmission pipelines for the Water Enterprise Capital Improvement 


Program and the Hetch Hetchy Capital Improvement Program for transmission pipelines on 
December 22, 2020; and 


WHEREAS, Services are anticipated to begin in September 1, 2021 and end in August 
30, 2029 and the duration of each agreement is eight years; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that AECOM Technical Services, Inc. (AECOM) (PRO.0168.A), 
and Kennedy/Jenks Consultants, Inc. and AGS, Inc. Joint Venture (KJ-AGS, JV) (PRO.0168.B) 
are the top two (2) ranked firms based on the established scoring criteria; and 


WHEREAS, CMD established a 15% Local Business Enterprise (LBE) subconsultant 
participation requirement for each agreement, and AECOM has committed to an LBE 
subconsultant participation of 20.25%, and KJ-AGS, JV has committed to an LBE subconsultant 
participation of 15%; and 


WHEREAS; Failure to reach successful agreement on contract terms and conditions 
within 30 days of the date of the Commission award may result in award of the contract to the 
next highest ranked proposers, or re-advertising and re-selecting consultants at the discretion of 
the City; and 


WHEREAS, The firms being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two (2) weeks of the date of the Commission award; failure of 
the bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Authorization to execute these two professional services agreements does 
not fall within the definition of a “project” under CEQA Guidelines Section 15378 because work 
under these agreements will consist solely of support for planning and engineering design and 
support services, and no work involving ground disturbance or any other physical changes to the 
environment shall occur under these agreements, unless and until the SFPUC has reviewed and 
considered any required environmental review and authorizes such work; and 


WHEREAS, Authorization to execute these two professional services agreements is not 
an approval of HCIP and WECIP transmission pipeline improvement projects and SFPUC 
retains discretion to, among other things, modify the projects to mitigate significant 
environmental impacts, require the implementation of specific measures to mitigate any 
significant environmental impacts of the projects, or reject the projects, following completion of 
environmental review; and 


WHEREAS, Funds for Agreements Nos. PRO.0168.A and B, Engineering Services for 
Transmission Pipelines, will be available at the time of individual task order awards from 
individual projects within HCIP and WECIP; now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of AECOM and KJ- 
AGS, JV, awards project-funded Agreements Nos. PRO.0168.A and B, Engineering Services for 
Transmission Pipelines, to AECOM (PRO.0168.A), and KJ-AGS, JV (PRO.0168.B) to provide 
engineering design and support services for transmission pipelines for the Water Enterprise 
Capital Improvement Program and the Hetch Hetchy Capital Improvement Program, and 
authorizes the General Manager to execute these two professional services agreements with the 
two consultants, each for an amount not-to-exceed $7,000,000, and each with a duration of eight 
(8) years, and, in the event negotiations are not successful or City requirements are not satisfied, 
to negotiate and execute a professional services agreement with the next highest ranked 
proposer(s). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting July 27, 2021. 


pllorna Mtoe 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0118 


WHEREAS, The SFPUC approved the implementation of Project No. CUW30103, the 
Regional Groundwater Storage and Recovery Project (Project) on August 12, 2014 by 
Resolution No. 14-0127 following completion and certification of the Project Environmental 
Impact Report (EIR) (Planning Dept. Case No. 2008.1396E) under the California Environmental 
Quality Act by the San Francisco Planning Commission on August 7, 2014 in its Motion No. M- 
19209; and 


WHEREAS, Project operation will require Daly City to operate its Westlake Pump 
Station to provide chemical treatment of groundwater pumped by Project Wells in Daly City, as 
well as blending with surface water provided to Daly City by the SFPUC, both of which will 
require design and construction of improvements at the Westlake Pump Station; and 


WHEREAS, SFPUC Resolution No. 14-0127 and Daly City Council Resolution No. 14- 
153 dated September 8, 2014 authorized the approval of an agreement entitled “Agreement for 
Groundwater Storage and Recovery from the Southern Portion of the Westside Basin by and 
Among the San Francisco Public Utilities Commission, the City of San Bruno, the City of Daly 
City, and California Water Service Company” (“Operating Agreement”); and 


WHEREAS, Section 9.1 of the Operating Agreement requires the SFPUC to pay all 
Project capital costs for “shared facilities”, which include engineering, design, and construction 
costs related to the modification of the Westlake Pump Station improvements to allow treatment 
of groundwater pumped by two Project Wells; and 


WHEREAS, Daly City and the SFPUC entered into a Memorandum of Understanding 
dated June 14, 2015 (“First MOU”) for $570,000 for the purpose of funding design services for 
Project related modifications to Daly City’s Westlake Pump Station by the SFPUC, authorized 
by SFPUC Resolution No. 15-0098 and Daly City Council Resolution No. 15-62; and 


WHEREAS, The term of the First MOU expired on June 14, 2017, and Daly City 
invoiced the SFPUC $209,950 for design services authorized in the First MOU; and 


WHEREAS, Daly City and the SFPUC entered into a Second Memorandum of 
Understanding dated May 14, 2018 (“Second MOU”) for $435,050 for the purpose of funding 
the remaining design services for modifications to Daly City’s Westlake Pump Station and 
supporting project bid and award by Daly. City, authorized by SFPUC Resolution No. 18-0127 
and Daly City Council Resolution No. 18-64; and 


WHEREAS, The term of the Second MOU expired on May 14, 2020, and Daly City 
invoiced the SFPUC $360,050 for services authorized in the Second MOU, with a remaining 
unbilled balance of $70,000; and 


WHEREAS, Daly City and SFPUC now desire to enter into a third Memorandum of 
Agreement, a copy of which is on file with the Commission Secretary, to provide for the 
SFPUC’s payment to Daly City of remaining design and construction costs for modifications to 
Daly City’s Westlake Pump Station totalling$4,328,000 and consisting of (1) $70,000 for 
remaining unbilled design services and bid support, (2) $3,680,000 for total construction costs 
for Project related modifications to Daly City’s Westlake Pump Station (including a 10% 
construction contingency), and (3) $648,000 for services of a consultant hired by Daly City to 
conduct construction management oversight and to oversee required permitting for well 
operation; and 


WHEREAS, Construction work is anticipated to begin in August 2021 and end in August 
2025 and the total duration of this agreement is forty-eight (48) months; and 


WHEREAS, Funds for this agreement will be available at the time of execution of the 
agreement from Project No. CUW30103 Regional Groundwater Storage and Recovery Project 
and Project No. 10037350 - Regional Groundwater Treatment Project; and 


WHEREAS, On August 7, 2014, under Planning Department Case No. 2008.1396E, the 
San Francisco Planning Commission certified the Final Environmental Impact Report (EIR) for 
the Regional Groundwater Storage and Recovery Project No. CUW30103, which included the 
Daly City Westlake Pump Station upgrades, and on August 12, 2014 by Resolution No. 14-0127 
this Commission approved the implementation of the Project ; now, therefore, be it 


RESOLVED, This Commission hereby incorporates Resolution Nos. 14-0127 and 18- 
0127 including the EIR, CEQA findings and Mitigation Monitoring and Reporting Program, by 
reference as though set forth in this Resolution. The Commission further finds that no new 
information has become available and no changes in circumstances have occurred showing the 
project would cause new significant environmental impacts or increase the severity of previously 
identified significant impacts, and as a result, no further environmental review is required; and be 
it 

FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
of the San Francisco Public Utilities Commission to execute the Memorandum of Agreement 
with the City of Daly City in substantially the same form as on file with the Commission 
Secretary for an amount not to exceed $4,328,000, and with a total duration of 48 months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


lloras Mtod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0119 


WHEREAS, On May 10, 2011, by Resolution No. 11-0069, this Commission approved 
the “Agreement between City and County of San Francisco and Turlock Irrigation District and 
Modesto Irrigation District on Management and Allocation of Costs for Tuolumne River Fish 
Matters Below the Don Pedro Project Until FERC Issues A New License” (“Agreement”); and 


WHEREAS, The term of the 2011 Agreement was set to expire upon the Federal Energy 
Regulatory Commission (FERC)’s issuance of a new license for the Don Pedro Project but 
FERC has not yet issued a new license; and 


WHEREAS, Under S.F. Charter Section 9.118(b), an agreement having a term in excess 
of 10 years requires approval of the Board of Supervisors by resolution; and 


WHEREAS, On June 8, 2021, by Resolution No. 21-0095, this Commission authorized 
the General Manager to terminate the 2011c Agreement subject to the Districts’ waiver of the 
2011 Agreement’s 90-day advance notice termination provision; and 


WHEREAS, The Modesto Irrigation District granted waiver of the advance notice 
provision on June 22; 2021 and the Turlock'Irrigation District granted waiver on June 28, 2021, 
and the agreement was terminated effective June 29, 2021; and 


WHEREAS, In light of the ongoing FERC proceeding, the Parties continue to have a 
need to manage and allocate costs for Tuolumne River fish matters below Don Pedro until FERC 
issues a new license, and therefore desire to enter into a new Memorandum of Agreement setting 
forth the terms and conditions for the Parties’ cost-sharing until FERC issues a new license 
(“Agreement”), a copy of which is on file with the Commission Secretary; and 


WHEREAS, The SFPUC’s contribution of costs under the proposed Agreement is not-to- 
exceed $9,000,000; and 


WHEREAS, Services are anticipated to begin in July 2021 and end in July 2030 and the 
total duration of this agreement is nine years, unless FERC issues a new license prior to that 
time, in which case the Agreement will terminate upon issuance of the license; and 


WHEREAS, Approval of the proposed Agreement by this Commission does not fall 
within the definition of a “project” under the California Environmental Quality Act (CEQA) 
Guidelines Section 15378 because this agreement only sets forth the Parties’ process for 
decision-making and cost allocation for studies, programs, and projects related to certain fishery 
matters affected by FERC proceedings on the Tuolumne, and no work involving ground 
disturbance or any other physical changes to the environment shall occur under this agreement, 
unless and until the SFPUC has reviewed and considered any required environmental review and 
authorizes such work; and 


WHEREAS, Authorization to execute the Agreement is not an approval of any project 
and SFPUC retains discretion to, among other things, modify any proposed projects to mitigate 
significant environmental impacts, require the implementation of specific measures to mitigate 
any significant environmental impacts of the projects, or reject the projects, following 
completion of environmental review; and 


WHEREAS, Funds for this Agreement will be available at the time of execution of the 
agreement from Hetch Hetchy Water Operating Budget; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute the Memorandum of Agreement with Turlock 
and Modesto Irrigation Districts in substantially the same form as on file with the Commission 
Secretary for an amount not-to-exceed $9,000,000, and with a total duration of nine years unless 
FERC issues a new license prior to that time, in which case the agreement will terminate 
automatically upon issuance of the license. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021 


jlonnr Metod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0120 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the San Francisco Public Utilities Commission in consultation 
with the San Francisco Local Agency Formation Commission (Ordinances 146-07, 147-07, and 
232-09); and 


WHEREAS, Energy efficiency is identified as the first energy resource priority in the 
energy resource loading order adopted by the San Francisco Board of Supervisors in Resolution 
No. 227-08 and in CleanPowerSF’s 2015 Business Plan as a major component of its demand-side 
energy management goals; and 


WHEREAS, CCAs are eligible to elect to administer energy efficiency programs funded 
through Public Purpose Program funds, pursuant to CPUC Decision 14-01-33; and 


WHEREAS, CleanPowerSF seeks to apply for Public Purpose Program funds to launch 
the CleanPowerSF Community Food Service Energy Efficiency Program, which will provide 
technical support and incentives to make energy improvements among the food service businesses 
and organziations, including grocery stores, corner stores, restaurants, and nonprofit institutions 
that assist vulnerable and underserved communities facing food insecurity; and 


WHEREAS, Food service businesses and organizations have been disproportionately 
impacted by the COVID-19 pandemic; and 


WHEREAS, Energy efficiency investments reduce energy usage and utility costs, thereby 
strengthening the economic viability and increasing the service capacity of the food service 
businesses and organizations that will be served by this program; and 


WHEREAS, The action does not constitute a “project” under California Environmental 
Quality Act (CEQA) Guidelines Section 15378(b)(4) because the proposed CleanPowerSF 
Community Food Service Energy Efficiency Program does not involve commitment to any 
specific project which may result in a potentially significant physical impact on the environment; 
and at the present time, it is not practical to identify specific structures that may qualify for 
incentives for exterior improvements (such as HVAC units), however, changes to character- 
defining exterior features of individual buildings may be subject to subsequent environmental 
review during the building permit application review process; and under the CleanPowerSF 
Energy Efficiency Program Plan, payments for site improvements will be contingent upon issuance 
of necessary permits (and compliance with CEQA if required); now, therefore be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to submit a Tier 3 Advice Letter seeking certification for 
CleanPowerSF to administer the Community Food Service Energy Efficiency Program. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


plore Metod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 21-0121 


WHEREAS, On December 8, 2020, to comply with state law and due to market conditions 
out of the SFPUC’s control, SFPUC staff brought two power supply contracts to the Commission 
for approval after execution by the General Manager. One such contract was approved by the 
Commission on December 8, 2020 in Resolution 20-0239 and by the Board of Supervisors on 
December 15, 2020 through Resolution 580-20; and 


WHEREAS, Resolution 580-20 states the General Manager will provide advance 
notification and an opportunity for consultation to the Commission and to the Board of Supervisors 
through a resolution if the General Manager believes that the SFPUC may be required to seek 
retroactive Board of Supervisor approval of power supply contracts; and 


WHEREAS, Conditions have occurred that may require the execution of power supply 
contracts prior to required approvals, such as a need to meet regulatory compliance deadlines, 
which cannot be met on:the standard approval process timeline; and 


WHEREAS, State law requires load serving entities that provide electric service to 
customers, such as CleanPowerSF and Hetch Hetchy Power, to own or procure certain quantities 
of electricity-related products known as Resource Adequacy (RA); these requirements are set 
annually for each month of the following two year compliance period; and 


WHEREAS, Under the California Public Utilities Commission’s (CPUC) annual 
compliance schedule, in mid-July the CPUC provides a preliminary notice to each LSE of its 
required volumes for the next compliance period and in mid-September provides the final notice 
of the volumes each LSE is required to own or control under executed contracts by October 31; in 
past years the volumes have changed significantly between the preliminary and final notices; and 


WHEREAS, CleanPowerSF issues multiple solicitations to obtain supplies throughout the 
year, but in the last three years CleanPowerSF has been unable to execute contracts to purchase 
sufficient supply or to sell excess supplies in a timeframe that allowed for Board of Supervisors 
and Commission approval of contracts prior to the compliance deadline, and CleanPowerSF has 
sought retroactive approval from the Commission and the Board of Supervisors for such contracts 
when necessary to meet regulatory requirements; and 


WHEREAS, In 2021, CleanPowerSF has already issued five requests for offers for 
Resource Adequacy and submitted bids into four RFOs conducted by third parties and to date, 
CleanPowerSF has not obtained sufficient RA capacity supplies from these solicitations to meet 
its own forecast of its 2022 RA capacity requirements. CleanPowerSF plans to issue four additional 
RFOs prior to the compliance deadline and, based on experience from prior years, CleanPowerSF 
anticipates submitting bids into approximately ten additional RFOs conducted by third parties, 
many of which are expected to be issued as late as September for an RA compliance obligation 
due in October; and 


WHEREAS, the General Manager has provided advance notification and an opportunity 
for consultation through Commission and Board of Supervisors resolutions as described in Board 
Resolution 580-20; and 


WHEREAS, this approval does not constitute a project under the California Environmental 
Quality Act (CEQA) Guidelines Section 15378 because there would be no physical change in the 
environment; now, therefore, be it 


RESOLVED, That the Commission acknowledges and accepts the General Manager’s 
notice of the potential for retroactive approvals in 2021 pursuant to Board Resolution 580-20; and 
be it 


FURTHER RESOLVED, That the Commission directs the General Manager to provide 
advance notification and an opportunity for consultation through a Board of Supervisors resolution 
as described in Board Resolution 580-20. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


[lori Mood, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0122 


WHEREAS, Green infrastructure protects and enhances the function of the City and 
County of San Francisco’s combined sewer system by reducing the volume and rate of 
stormwater run-off into the system; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has a multi- 
faceted program to maximize the detention and retention of stormwater, including through green 
infrastructure; and 


WHEREAS, On November 13, 2018, by Resolution No. 18-0189, this Commission 
approved the establishment of a Green Infrastructure Grant Program and delegated authority to 
the General Manager to award grants without Commission approval; and 


WHEREAS, On February 5, 2019, the San Francisco Board of Supervisors adopted 
Ordinance No. 26-19 delegating authority under Charter Section 9.118 to the SFPUC General 
Manager to enter into grant agreements with terms of 20 years under the SFPUC’s Green 
Infrastructure Grant Program, provided that this Commission must approve the award of each 
grant at a public hearing and with a sunset date of July 1, 2020; and 


WHEREAS, On February 25, 2020, by Resolution No. 20-0045, this Commission 
approved revisions to the funding disbursement procedures of the Green Infrastructure Grant 
Program; and 


WHEREAS, On June 23, 2020, the San Francisco Board of Supervisors approved 
Ordinance 101-20 to extend for an additional two years through July 1, 2022, the delegation of 
authority under Charter Section 9.118 to the General Manager of the San Francisco Public 
Utilities Commission to enter into grant agreements under the SFPUC’s Green Infrastructure 
Grant Program with terms of up to 20 years and removed the prior requirement that grants be 
awarded at a hearing of the Commission; and 


WHEREAS, The Grant Program Guidelines establish a minimum project size of 0.5 acres 
of impervious surface and require that grant-funded projects must manage the first 0.75 inches in 
rainfall depth over the drainage area; and 


WHEREAS, The Grant Program Guidelines currently limit the cost per acre of 
stormwater managed by the grant-funded project to $765,000 per acre; and 


WHEREAS, Staff recommends that the Grant Program Guidelines be amended to 
increase the per acre cost limit to $930,000 to account for the rate of inflation since the 
program’s inception in 2018 and to ensure that the grant program is able to provide grantees with 
funding in amounts that reflect the current actual costs of constructing green infrastructure 
projects; and 


WHEREAS, Staff recommends that the Grant Program Guidelines also be amended to 
authorize the General Manger to amend grant agreements for existing grantees with grant 
agreements executed under the prior $765,000 per acre limit to increase the grant amount up to 
the new $930,000 per acre limit based on (1) construction bid overages and/or (2) change orders 
subject to the criteria set forth in the revised Guidelines on file with the Commission Secretary; 
and 


WHEREAS, The SFPUC has allocated funding for this grant program in the Sewer 
System Improvement Program (SSIP) Stormwater Management Grant Project 10034553; and 


WHEREAS, This action does not constitute a "Project" under California Environmental 
Quality Act (CEQA) Guidelines Section 15378(b)(4) because the proposed Green Infrastructure 
Program creates a government funding mechanism which does not involve commitment to any 
specific project which may result in a physical change in the environment. Payments for 
construction will not be issued for any grant-funded project until the project has undergone 
environmental review in compliance with the California Environmental Quality Act (CEQA) and 
San Francisco Administrative Code Chapter 31; and 


WHEREAS, A copy of the proposed modifications to the Grant Program Guidelines is on 
file with the Commission Secretary and was presented to the Commission at its July 27", 2021 
meeting; now, therefore, be it 


RESOLVED, The Commission hereby approves the modifications to the Green 
Infrastructure Grant Program Guidelines on file with the Commission Secretary to raise the 
maximum cost per acre of impervious surface managed limit from $765,000 per acre to $930,000 
per acre, and authorize the General Manager to amend existing grant agreements to increase the 
grant amount up to the new per acre cost limit based on (1) construction bid overages and/or (2) 
change orders, subject to the criteria set forth in the revised Guidelines. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


Worn Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0123 


WHEREAS, On May 9, 2017, by Resolution No. 17-0110, this Commission awarded 
Wastewater Enterprise, Sewer System Improvement Program-funded, Contract No. WW-647R, 
Southeast Water Pollution Control Plant Biosolids Digester Facilities Project (BDFP) to 
Construction Manager/General Contractor MWH_ Constructors/Webcor Builders JV and 
authorized the commencement of pre-construction services only for the Biosolids Digester 
Facilities Project (BDFP); and 


WHEREAS, On March 13, 2018, by Resolution No. 18-0042, this Commission approved 
the BDFP, adopted CEQA findings under Planning Department File No. 2015-000644ENV, 
including the Statement of Overriding Considerations and the Mitigation and Monitoring 
Reporting Program for the Project, and authorized the General Manager to proceed with 
construction of the Project under Contract No. WW-647R; and 


WHEREAS, On April 17, 2018, by Resolution No. 109-18, the San Francisco Board of 
Supervisors adopted CEQA findings for the Project and authorized the City Controller to release 
project funds for construction; and 


WHEREAS, SFPUC issued the pre-construction Notice-to-Proceed on October 30, 2017, 
and construction Notice-to-Proceed on August 26, 2019; and 


WHEREAS, The. original contract amount was $938,785,526 and the original contract 
duration was 2,534 days; and 


WHEREAS, On December 22, 2020, under Resolution No. 20-0248, this Commission 
adopted the Revised 2020 Biosolids Digester Facilities Project scope, schedule and budget, as a 
part of the 2020 SSIP Baseline Scope, Schedule and Budget for the Sewer System Improvement 
Program; and 


WHEREAS, On February 9, 2021, under Resolution No. 21-0024, this Commission 
approved Amendment No. 4, increasing the contract amount by $350,394,026, and increasing the 
contract duration by 693 consecutive calendar days, for a total contract amount of $1,289,179,552, 
and a total contract duration of 3,227 consecutive calendar days, and modifying the scope of work 
and the contract’s terms and conditions; and 


WHEREAS, Contract Monitoring Division established a project-wide Local Business 
Enterprise (LBE) subconsulting/ subcontracting requirement of 12% for this contract, the CM/GC 
has committed to meeting this LBE requirement over the life of the contract, and the LBE 
participation under this contract is 21.6% as of May of 2021; and 


WHEREAS, the CM/GC has submitted a core trade subcontractor bid for electrical work 
135% above the budgeted amount for that scope of work and a bid to self-perform mechanical 
work that exceeded the budget by 98%; and 


WHEREAS, The General Manager seeks Commission authorization to enter into 
negotiations with CM/GC MWH Constructors/Webcor Builders Joint Venture to modify the scope 
and reduce the price for Contract No. WW-647R; and 


WHEREAS, The proposed negotiation of a potential contract scope of work and price 
reduction does not constitute a project under the California Environmental Quality Act (CEQA) 
Guidelines Section 15378 because there would be no physical change in the environment; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval of any cumulative increases or decreases in contract cost/scope or duration 
in excess of 10%; and 


WHEREAS, Section 6.22(1) of the San Francisco Administrative Code requires 
Commission approval of any termination for convenience of a contract, whether partial or full 
termination; and 


WHEREAS, The General Manager will return to the Commission following negotiations 
with the CM/GC to recommend a strategy for completion of the BDFP and seek approval of any 
recommended actions; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager to enter into 
negotiations with CM/GC MWH Constructors/Webcor Builders Joint Venture to reduce the scope 
and price of Wastewater Enterprise, Sewer System Improvement Program-funded Contract No. 
WW-647R, Southeast Water Pollution Control Plant Biosolids Digester Facilities, with any such 
negotiated changes being subject to approval by the Commission at a future date. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of July 27, 2021. 


Norn Mood 


Secretary, Public Utilities Commission 
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and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

3. Public comment on matter to be addressed during Closed Session 

The Commission will go into Closed Session to discuss the following item: 

CLOSED SESSION 

4. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5) and Section 67.10(e)(1). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 
e Hours 
e Benefits 
e Working conditions 
e Other 


Following Closed Session, the Commission will reconvene in Open Session 
5. Announcement following Closed Session. 


6. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Wednesday, August 4, 2021 
3:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


TCH LIVE: 
https://www.sfgovtv.org/sfpuc 


PUBLI MMENT “IN: 
1 (415) 655-0001 / MEETING ID: 146 255 0665 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724: by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ik 


Call to Order 


2. Roll Call 


3. Public comment on matter to be addressed during Closed Session 


The Commission will go into Closed Session to discuss the following item: 


CLOSED SESSION 


4. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 


Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


Following Closed Session, the Commission will reconvene in Open Session 


5; 


6. 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13! Floor 
San Francisco, CA 94102 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Wednesday, August 4, 2021 
3:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgoviv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 255 0665 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty Is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


y 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the . 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. 


2. 


oF 


4. 


Call to Order 
Roll Call 
Public comment on matter to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matter listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following item: 


CLOSED SESSION 


5. 


Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 
e Hours 

Benefits 

Working conditions 

Other 


Following Closed Session, the Commission will reconvene in Open Session 


6. 


T, 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13'™ Floor 
San Francisco, CA 94102 
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City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING MINUTES 
Wednesday, August 4, 2021 
3:00 P.M. 
(Approved August 10, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive Order 


N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 
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1. Call to Order 
President Maxwell called the meeting to order at 3:01 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, and Harrington 


Rob Coelho, Office of the County Counsel, County of Santa Clara, stated the original 
agenda for the special meeting included as Item 4 a possible motion on whether to 
assert the attorney-client privilege regarding the matter listed as Conference with Legal 
Counsel and indicated that motion was in error. He stated the revised agenda deleted 
that possible motion, as there was no agendized matter for Conference with Legal 
Counsel. The only agendized closed session item was the agendized conference with 
labor negotiator relating to the SFPUC General Manager position and the anticipated 
issues under negotiation including wages, hours, benefits, working conditions, and other 
matters, as reflected in the written agenda. He noted a question was raised regarding 
whether Mr. Herrera will be in closed session, and stated that the answer is “no”, Mr. 
Herrera and the City Attorney’s Office would not be in the closed session. He stated the 
closed session would not include final action on any proposed compensation and would 
not include approval of a contract and both of those things would occur in open session 
and will be agendized to reflect that open session item and consideration. 


3. Public comment on matter to be addressed during Closed Session 
e Anonymous caller referenced an email he sent and stated there is in fact no 
authority to assert attorney-client privilege over any closed session under the Brown 
Act, except for Conferences with Legal Counsel regarding litigation, that are noticed 
as such on an agenda. He thanked the Commission for acknowledging the error and 
revising the agenda. 


The Commission entered Closed Session at 3:09 PM. 


Present in Closed Session: Commissioners Maxwell, Moran, Paulson, Harrington and 
Ajami (joined the meeting at 3:09 PM); Donna Hood, Commission Secretary; Robert 
Coelho, Office of the County Counsel, County of Santa Clara; Kate Howard, City and 
County of San Francisco Department of Human Resources. 


4. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 
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Anticipated issues under negotiation: 
e Wages 
e Hours 
e Benefits 
e Working conditions 
e Other 


Commissioner Paulson was excused from the meeting at 4:14 PM. 
The Commission exited Closed Session at 4:41 PM. 


5. Announcement following Closed Session 
President Maxwell announced that there was no reportable action. 


6. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose the discussions during Closed Session: 
Ayes: Maxwell, Moran, Harrington and Ajami 


President Maxwell adjourned the meeting at 4:42 PM. 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, August 10, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtiv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 864 4853 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This - 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 
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b) 
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administration; and authorize the General Manager to execute this amendment, 
increasing the contract duration by one year, for a total agreement duration of 
three years, with no change to the agreement amount. (Ritchie) 


Approve the plans and specifications, and award Contract No. WD-2880R, 
Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, in 
the amount of $1,328,039, with a duration of 360 consecutive calendar days 
(approximately one year), to the responsible bidder submitting the lowest 
responsive bid, Galleria Inc., DBA Trico Construction. (Ritchie) 


Accept work performed by JMB Construction, Inc. for Contract No. WW-674R, 
Geary Boulevard Sewer and Water Improvements; approve Modification No. 2 
(final) decreasing the contract amount by $494,459, for a total contract amount of 
$16,486,907, and increasing the contract duration by 55 consecutive calendar 
days, for a total contract duration of 750 consecutive calendar days 
(approximately two years and one month); and authorize final payment to the 
contractor. (Johanson) 


Approve the plans and specifications, and award Contract No. WW-713, As- 
Needed Main Sewer Replacement No. 9 in the amount of $7,127,740, and with a 
duration of 365 consecutive calendar days to the responsible bidder submitting 
the lowest responsive bid, D’Arcy & Harty Construction, Inc., to perform as- 
needed manhole-to-manhole segment main sewer replacements on short notice 
in locations to be determined throughout San Francisco. (Johanson) 
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Approve Amendment No. 3 to Agreement No. PRO.0101, Tunnel Engineering 
Services for the Folsom Area Stormwater Improvement Project with McMillen Jacobs 
Associates/Stantec, Joint Venture; and authorize the General Manager to execute 
Amendment No. 3, extending the agreement duration by 19 months (one year, seven 
months), for a total agreement duration of 55 months (four years, seven months), with 
no change to the agreement amount. (Johanson) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5). 


ORDER OF BUSINESS 


hs 


A 


af 


Call to Order 
Roll Call 
Approval of the Minutes 


a) July 27, 2021 Regular Meeting 
b) August 4, 2021 Special Meeting 


. General Public Comment 


Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda . 


Communications (discussion only) 

a) Advance Calendar 

b) Correspondence Log 

c) Contract Advertisement Report 

d) Proposed SFPUC Prescribed Burn Project Initial Study-Mitigated Negative 
Declaration 

e) Revised Declaration of Emergency — Replacement and Repair of Fences Damaged 
in the SCU Lightning Complex Fire 

f) Sponsor Outreach for CleanPowerSF’s Community Solar Green Tariff Program 

g) 2009 Water Supply Agreement Update 

h) Water Supply Conditions Update 


. Report of the General Manager (discussion only) 


a) State of California’s Disadvantaged Communities Green Tariff and Community Solar 
Initiatives 

b) Update on SFPUC Operations During COVID-19 Emergency 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


210125 


8. 


All matters listed hereunder constitute a Consent Calendar are considered routine by 
the San Francisco Public Utilities Commission and will be acted upon by a single vote 
of the Commission. There will be no separate discussion of these items unless a 
member of the Commission or the public so requests, in which event the matter will be 
removed from the Calendar and considered as a separate item. 


a) Approve Amendment No. 1 to Agreement No. CS-1098, Bay Area Regional 
Qualified Water Efficient Landscaper (QWEL) Training Program, with the Solano 
County Water Agency, Alameda County Water District, Bay Area Water Supply 
and Conservation Agency, City of Napa, Contra Costa Water District, East Bay 
Municipal Utility District, Santa Clara Valley Water District, Sonoma County Water 
Agency, and Zone 7 Water Agency regarding QWEL training program 


(ksh 


14. 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation (Roddy) 


San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 


ibe 


16. 


23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 
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. Call to Order 


President Maxwell called the meeting to order at 1:31 PM. 


Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 
Excused: Paulson 


The Commission Secretary announced that item 14 was pulled from Closed Session 
and would not be heard. 


President Maxwell read the Muwekma Ohlone Tribe Land Acknowledgement. 


Approval of the Minutes 
a) July 27, 2021 Regular Meeting 
b) August 4, 2021 Special Meeting 


Public Comments 

e David Pilpel stated that he recommend non-substantive edits to the minutes of July 
27, 2021 to the Commission Secretary. He questioned the citation for the closed 
session items on both agendas related to the General Manager search and said 
67.10(e)(1) should be added. 


On Motion to approve the Minutes of July 27, 2021: 
Ayes: Maxwell, Moran, Harrington and Ajami 


On Motion to approve the Minutes of August 4, 2021: 
Ayes: Maxwell, Moran, Harrington and Ajami 


. General Public Comment 


e Francisco DaCosta stated that corruption has reached a saturation point at 
the SFPUC; that there is no transparency; and that the truth is not being 
revealed. He discussed the GM search process. 

e Eileen Boken thanked the Commissioners and staff who participated in the 
July 15 Sunset Reservoir event and indicated Supervisor Mar questioned 
why there are no solar panels on the South Basin. She discussed rumbling 
noises coming from the reservoir. She thanked Acting GM Carlin for 
participating in the SFMTA’s July 9% event to mark the completion of the first 
phase of the L-Taraval Project. She discussed Ocean Beach erosion, 
possible desalination facility sites, and the ocean water pump station for 
auxiliary firefighting. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, indicated that the 
unimpaired flow on the Tuolumne River between February 2021 and June 
2021 was 13%, and that last year it was 15%. He discussed the dumping of 
water from full reservoirs and asked that the pattern not continue. 

e John McManus, Golden State Salmon Association, expressed his 

understanding that the State of California approached the SFPUC and other 
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water diverters in the Central Valley and laid out a plea that they sign onto a 
new Voluntary Agreement. He stated the SFPUC should withdraw its support 
of the Tuolumne River Voluntary Agreement until the National Marine 
Fisheries Service Peer review is addressed. 

e Ali Altaha stated that the City establishment is a tiger paper and discussed the 
Mayor’s ethics violation fine. He stated Dwayne F. Jones held outreach 
meeting to those he contracts with, thus lowering pool of available contractors 
willing and able to bid on jobs. He said that the Commission is blaming 
contractors for 20 years of corruption 

e David Pilpel discussed the reopening of the Great Highway to weekday traffic. 
He stated that SFPUC has continuing interest in the future of the Great 
Highway as a containment structure for sewer flow for westside transport, not 
as a highway. 


5. Communications 
a) Advance Calendar 


b) Correspondence Log 

c) Contract Advertisement Report 

d) Proposed SFPUC Prescribed Burn Project Initial Study-Mitigated Negative 
Declaration 

e) Revised Declaration of Emergency — Replacement and Repair of Fences Damaged 
in the SCU Lightning Complex Fire 

f) Sponsor Outreach for CleanPowerSF’s Community Solar Green Tariff Program 

g) 2009 Water Supply Agreement Update 


h) Water Supply Conditions Update 
In response to a question as to how bad water conditions are and what is being 


doing about it, Steve Ritchie, Assistant General Manager (AGM) Water, indicted that 
there is no way to know if it will get better or worse. He stated there is a decent 
amount of storage on the San Joaquin side which is in better shape than the 
Sacramento side. He stated in early July customers were asked to try to comply with 
the Governor's call for 15% voluntary reduction from 2020 levels, noting that a 10% 
reduction level has been achieved. He stated that even with the reduction, if dry 
conditions continue that this fall, there will be a call for more reductions beginning in 
January. He noted that additional water has been added down the river this summer 
to supplement required flows. 


Commissioner Harrington asked if it would make a difference if a 15% mandatory 
rationing was imposed to improve the condition of the river. AGM Ritchie stated that 
the water goes into Don Pedro and is then controlled by the Districts and that 
arrangements would need to be made with them. He addressed the second 
Executive Order by the Governor, attempts to deal with curtailments, and the 
California Independent System Operator. 


AGM Ritchie responded to a question from Commissioner Ajami as to whether the 
10% reduction was for the system as a whole or just San Francisco, stating it is 
system wide. 
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Public Comments 


e Kristin Mercer submitted written comments which requested that the SFPUC, as 
stewards of the most biologically divers and endangered habitats in the state and 
as responsible for the outcome of the projects, urged a thorough study of risk, 
measurable and verifiable project goals, and enforceable mitigations before 
entrusting these lands to an irreversible environmental experiment. 

e Francisco DaCosta stated that most of the “Communications” items are general 
in nature. He stated climate change will drastically change Hetch Hetchy and that 
the SFPUC needs to prepare documentaries on the fires and glaciers. 

e Peter Drekmeier, Tuolumne River Trust, addressed item 5g and asked what is 
being done about making San Jose and Santa Clara permanent customers, and 
to their request for an additional 6.5 mgd. He asked who will pay for that water. 

e David Pilpel stated he would follow up with staff regarding item 5d. Regarding 
item 5e, he stated the approval block should include approval date. Regarding 
item 5f, he stated that the staff contact information includes an email but should 
also include a staff phone number. 


6. Report of the General Manager (GM) 


a) 





outlined com 


State of California’s Disadvantaged Communities Green Tariff and Community Solar 
Initiatives 

Kiara Hermann, Utility Analysis, presented the item, indicating (1) the Disadvantaged 
Community Green Tariff and Community Solar Green Tariff programs were created 
by the California PUC (CPUC) to increase adoption of renewable energy in the 
state’s Disadvantaged Communities (DACs); (2) both programs provide participating 
CleanPowerSF (CPSF) customers in DACs with 100% renewable energy at a 20% 
discount; (3) CPSF is using solicitation in September to purchase renewable from 
new projects to support the program; and (4) the Community Solar Green Tariff 
requires solar developers to partner with a local, community-based sponsor to 
ensure the solar project location is aligned with community preferences and help 
enroll customers in the program. 


Jackie Randazzo, Public Relations Officer, indicated staff have created a culturally 
competent, multilingual marketing and education and outreach (ME&O) Plan for both 
programs. For each program, the Plan will consist of two phases (1) awareness 
building; and (2) program enrollment. The Plan will primarily target low-income 
customers in San Francisco DACs. 


Ms. Randazzo noted that partnering with community-based organizations (CBOs) is 
a critical component of the ME&O Plan and CBOs will primarily assist with enrolling 
customers into both programs. She stated staff are working on a formal solicitation 
with the Contract Administration Bureau to identify CBOs and compensate them for 
this and similar work. 


She reviewed near-term ME&O activities, indicating the DAC Green Tariff and 
Community Solar Programs are running on different schedules and therefore, have 
different ME&O timing. She reviewed activity timelines for each program and 
munity solar sponsor outreach. 
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Ms. Randazzo responded to a question from Commissioner Ajami as to whether 
there is any sense if community members are interested and if any pre-launch 
surveys or information gathering was conducted, indicating that no surveys were 
conducted. She stated the goal is to provide 100% renewable energy to all San 
Franciscans and noted that outreach has begun in advance of planned webinars. 


President Maxwell stated it would be good to know where people currently stand to 
determine how successful outreach efforts are. Ms. Randazzo indicated that a 
consultant will be utilized to develop culturally competent materials, message 
testing, and researching barriers to participation. She stated she will ask that pre- 
and-post surveys are included. 


Public Comments 

e Francisco DaCosta stated that in 2002 the Bayview was first to put solar on 58 
homes and that it took six more years for SFPUC to deal with solar. He 
discussed outreach. 

e Ali Altaha stated that outreach is a four-letter word for him due to his bad 
experience with outreach. He stated it is a fancy word for gatekeeper meant to 
exclude the minority. He asked that the Commission investigate the fake 
outreach being done on construction contracts. 


Update on SFPUC Operations During COVID-19 Emergency 
Michael Carlin, Acting GM, stated that due to 50% of the SFPUC workforce - the 


field crews who currently work on-site, combined with the 50% of the workforce who 
work remotely, there has been no disruption of core services throughout the 
pandemic. He thanked everyone for their work. He discussed growing concerns by 
the City with the Delta variant. He stated that all employees are required to mask 
while indoors. He indicated that employees are required to report their vaccination 
status by August 12" and that currently 90% of employees have reported their status 
with 100% reporting expected soon. He stated City employees will be required to be 
vaccinated within 10 weeks of the FDA’s approval of the vaccine. He noted as a 
condition of hiring, future City employees will be required to show proof of 
vaccination. He indicated mobile pop-up vaccination sites have been made available 
at SFPUC sites. 


Acting GM Carlin stated that the City’s Department of Human Resources is planning 
to require employees to report to work at least two days per week beginning in 
September and that the Telecommute Policy is being revised. Scheduling of return- 
to-work will begin in a phased approach, which he briefly discussed. 


Mr. Carlin responded to a question from Vice President (VP) Moran as to what 
extent there are retention issues and challenges related to on-site work restrictions 
or the requirement that those working out-of-state must return, stating that some key 
personnel have resigned. He indicated that others do not want to come back to the 
office due to possible exposure due to the proximity to others. He noted that staff 
schedules will be accommodated as best as possible. Brief discussion ensued on 
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vaccination reporting requirements. 

Public Comments 

e Francisco DaCosta discussed President Biden’s speech regarding the bipartisan 
Infrastructure bill. He stated the SFPUC has failed regarding community benefits. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


7. New Commission Business 
None. 


8. Consent Calendar: 


a) Approve Amendment No. 1 to Agreement No. CS-1098, Bay Area Regional 
Qualified Water Efficient Landscaper (QWEL) Training Program, with the Solano 
County Water Agency, Alameda County Water District, Bay Area Water Supply 
and Conservation Agency, City of Napa, Contra Costa Water District, East Bay 
Municipal Utility District, Santa Clara Valley Water District, Sonoma County Water 
Agency, and Zone 7 Water Agency regarding QWEL training program 
administration; and authorize the General Manager to execute this amendment, 
increasing the contract duration by one year, for a total agreement duration of 
three years, with no change to the agreement amount. (Resolution 21-0125) 


b) Approve the plans and specifications, and award Contract No. WD-2880R, 
Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, in 
the amount of $1,328,039, with a duration of 360 consecutive calendar days to 


the responsible bidder submitting the lowest responsive bid, Galleria Inc., DBA 
Trico Construction. (Resolution 21-0126) 





c) Accept work performed by JMB Construction, Inc. for Contract No. WW-674R, 
Geary Boulevard Sewer and Water Improvements; approve Modification No. 2 
final) decreasing the contract amount by $494,459, for a total contract amount of 
$16,486,907, and increasing the contract duration by 55 consecutive calendar 
days, for a total contract duration of 750 consecutive calendar days; and 
authorize final payment to the contractor. (Resolution 21-0128) 


d) Approve the plans and specifications, and award Contract No. WW-713, As- 
Needed Main Sewer Replacement No. 9 in the amount of $7,127,740, and with a 
duration of 365 consecutive calendar days to the responsible bidder submitting 
the lowest responsive bid, D’Arcy & Harty Construction, Inc., to perform as- 
needed manhole-to-manhole seqment main sewer replacements on short notice 
in locations to be determined throughout San Francisco. (Resolution 21-0127) 


Public Comments 
e David Pilpel spoke to (1) items 8b and 8d, stating the staff reports indicate 
“subject to CEQA review” and questioned if it was a Planning Department or 
SFPUC determination and asked how that is documented; (2) Item 8b — asked 
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if there was an overall space plan for the Southeast Facility and other staff in 
the area; and (3) item 8c — expressed hope that the item highlights coordination 
between departments on public works projects. 

e Ali Altaha spoke to item 8b and stated this is the location of Mr. Harlan Kelly’s 
$60,000 table. He requested that item 8c be removed from the Consent 
Calendar to discuss. 


On Motion to approve Consent Calendar items 8a, 8b, and 8d: 
Ayes: Maxwell, Moran, Harrington and Ajami 


Item 8c: Mr. Alan Johanson, Acting AGM Infrastructure, stated that the decision 
was made to have this project led by the SFPUC due to its familiarity with 
underground utilities and that it was advertised and managed by SFPUC staff and 
is coming in within the 10% cost and schedule contingency. 


Public Comments (8c) 

e Ali Altaha discussed similarities between the Geary Boulevard Project and the 
Van Ness BRT Project. He stated the Van Ness BRT project displays 
corruption and racism within the SFPUC. He discussed the Civil Grand Jury’s 
Van Ness BRT report. 


On Motion to approve Consent Calendar item 8c: 
Ayes: Maxwell, Moran, Harrington and Ajami 


Approve Amendment No. 3 to Agreement No. PRO.0101, Tunnel Engineering 
Services for the Folsom Area Stormwater Improvement Project with McMillen Jacobs 
Associates/Stantec, Joint Venture; and authorize the General Manager to execute 
Amendment No. 3, extending the agreement duration by 19 months, for a total 
agreement duration of 55 months, with no change to the agreement amount. 
(Resolution 21-0129) 

Derek Adams, Project Manager, began with review of the project’s background 
(upstream components — 12,500 linear feet) and status, indicating that planning is 
complete, the design phase is in progress, environmental clearing is pending, and 
right-of-way acquisition is on-going. He reviewed Folsom Project contracts (1) Initial 
Pipe Contract $7,300,000, (2) Sewer Pipe Contract $67,200,000, (3) Large Pipe 
Contract $19,000,000, and (4) Tunnel/Shaft Contract $97,000,000. He reviewed the 
design and construction schedule, total project cost estimate ($290,977,475), and 
design challenges. Mr. Adams reviewed reasons for the requested extension and 
discussed next steps. 


Commissioner Ajami expressed frustration with the situation with Caltrans, the pile 
foundations, and that the issues weren’t discussed earlier. Mr. Adams addressed the 
situation and the options that had been discussed. He stated that he was not aware of 
due diligence efforts related to the project as that was before his work on the project 
began. Mr. Paul Louie added that he also started on the project after the planning 
process and discussed the “as-builts” that were received from Caltrans and the 
discrepancies in what was received by the various parties. 
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Commissioner Ajami stated that there is a need for due diligence, to dig deeper, and 
identify areas that may be of concern. 


At the request of President Maxwell, Mr. Adams summarized the timeline and work to 
be performed, and discussed steps being taken to make sure that these issues don’t 
happen again. Commissioner Harrington informed Mr. Adams that he should not 
overcommit until the Commission blesses the project. President Maxwell indicated the 
Commission should receive as much information as possible regarding the project. 
Commissioner Ajami noted that missteps are opportunities for process planning and 
recommended the creation of a check box. 


Public Comments 

e Ali Altaha discussed City property being sold for one dollar. He stated the PM can't 
be blamed for something that occurred before he started. He discussed Caltrans 
recordkeeping processes and requirements. 

e Francisco DaCosta discussed conduits that were dug under a force main in 2002 
and stated the Marin Street large force main was compromised taking 20 years to 
fix. He stated someone from Caltrans and a structural engineer should have 
attended the Commission meeting. 

e David Pilpel stated the presentation was not posted on the website. He asked if 
nearby public buildings or public rights-of-way were considered. He stated the City 
should have design immunity on such projects. He questioned if this item is related 
to the settlement agreement listed on the last agenda and asked for a copy of the 
settlement agreement. He asked that a completion date be included on the 
resolution. 


On Motion to approve Item 9: 
Ayes: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary read the Closed Session items and re-announced that item 
14 would not be heard. 


Public comment on matters to be addressed during Closed Session 

e Francisco Da Costa stated that the Commission will do whatever they want in 
Closed Session and that the public wants to know what happens. 

e Bill Martin, Sierra Club, San Francisco Bay Chapter Water Committee, discussed 
item 13 and expressed opposition to the SFPUC’s continuing legal battles stating 
they are counterproductive. He asked that the SFPUC withdraw from lawsuit and 
negotiate, not litigate. He stated (1) the SFPUC will lose as there is no basis for the 
suit or support for the position, (2) the State is bigger with more resources and 
power, (3) there will be a better deal by negotiating, and (4) the SFPUC is on the 
wrong side of history and on opposite side of values of customers. 

e Barry Nelson, Golden State Salmon Association, addressed item 13 and stated that 
during Closed Session the Commission is likely to hear about the proposal from the 
State agencies and other water users to the Voluntary Agreement. He urged the 
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who are not litigants to the lawsuit and it is not appropriate to discuss during Closed 
Session, (2) what they know of the package is completely unacceptable; and (3) he 
discussed the “refill agreement”. 

e Peter Drekmeier, Tuolumne River Trust, addressed item 13 and stated that that 
there is agreement that the Bay Delta is in an ecological crisis and is dying. He 
stated San Francisco is in a better place to contribute to solutions over any other 
water agency due to the flexibility of water storage. He said the Voluntary 
Agreement should not be discussed in Closed Session. 

e Ali Altaha addressed item 12 and stated it is sad to see Mr. Herrera suing on items 
that can be negotiated. He said the City establishment is a paper tiger. He 
indicated the City is racist. He stated bringing in Mr. Herrera as GM sends a bad 
message and that the process should be followed. 


11. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On Motion to assert the attorney-client privilege regarding the matters listed as 
Conference with Legal Counsel: 


Ayes: Maxwell, Moran, Harrington and Ajami 
The Commission entered Closed Session at 3:33 PM. 


Present in Closed Session: All Items: Commissioners Maxwell, Moran, Harrington, and 
Ajami; Donna Hood, Commission Secretary, Lee Sayao, SFPUC IT; Item 12: Robert 
Coelho, Assistant County Counsel, Office of the County Counsel, County of Santa 
Clara; Item 13: Michael Carlin, Acting General Manager, Steve Ritchie, Assistant 
General Manager, Water Enterprise, Eric Sandler, CFO, and Assistant General 
Manager, Business Services, Francesca Gessner, Deputy City Attomey, Nicholas 
Whipps, Deputy City Attorney, Tyrone Jue, Chief of Staff, General Manager’s Office. 





12. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 


position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5/(f) and 54957.6, and San 


Francisco Administrative Code Section 67.8(a)(5). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 





SFPUC MINUTES — AUGUST 10, 2021 


13: 


14. 





Hours 

Benefits 

Working conditions 
Other 


Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 


San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 
Energy Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017; Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; and California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019. 


The Commission exited Closed Session at 5:40 PM. 


15. Announcement following Closed Session 
President Maxwell stated there was no reportable action. 


16. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Harrington and Ajami 


President Maxell adjourned the meeting at 5:40 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0125 


WHEREAS, On September 4, 2019, pursuant to his delegated authority under Resolution 
No. 09-0017, the General Manager executed Agreement No. CS-1098 with the Solano County 
Water Agency (SCWA), Alameda County Water District, Bay Area Water Supply and 
Conservation Agency, City of Napa, Contra Costa Water District, East Bay Municipal Utility 
District, Santa Clara Valley Water District, Sonoma County Water Agency, and Zone 7 Water 
Agency for program administration of the Bay Area Regional Qualified Water Efficient 
Landscaper Training Program; and 


WHEREAS, The original agreement duration was two years, with the San Francisco 
Public Utilities Commission (SFPUC) to contribute an amount not-to-exceed $31,100 and a total 
agreement amount of $318,200; and 


WHEREAS, The Bay Area Regional Qualified Water Efficient Landscaper (QWEL) 
Training Program is an EPA WaterSense labeled professional certification and training program 
in irrigation system audits applied throughout California and other states; and 


WHEREAS, QWEL training provides an approach to reducing landscape water demand 
by providing graduates with knowledge in sustainable landscaping principles, best management 
practices, water budgeting and management, irrigation system audits, irrigation system 
components, and a background in local water supply, and the SCWA agreed to serve as the 
administrator of the regional program and to hire a contractor licensed as a QWEL Professional 
Certifying Organization able to provide QWEL instructors and training; and 


WHEREAS, Joining the regional QWEL program provides the SFPUC a cost-effective 
means to provide valuable training and certification to landscapers and customers in its service 
area, while also helping to expand the expertise and benefit across the Bay Area; and 


WHEREAS, Amendment No. | is being requested to extend the agreement duration by 
one year, for a total agreement duration of 3 years, with no change to the agreement amount in 
order to make up for delays caused by the COVID-19 pandemic and allow more time to hold 
trainings; and 


WHEREAS, Funds for this agreement are available from the SFPUC’s Water 
Conservation operating budget, as well as anticipate Proposition 1 grant funding from the State: 
now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Agreement 
No. CS-1098, Bay Area Regional Qualified Water Efficient Landscaper Training Program to 
administer the Bay Area Regional Qualified Professional Landscaper Training Program; and be 
it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1, increasing the agreement duration by one year for a total agreement 
duration of three-years, and no change to the agreement amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting August 10, 2021. 


pllorna Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0126 


WHEREAS, San Francisco Public Utilities Commission Water Enterprise, Local Buildings 
and Grounds Program-funded, Contract No. WD-2880R, Warehouse Office Suite Renovation, 
1990 Newcomb Avenue, San Francisco, was advertised on May 12, 2021; and 


WHEREAS, The Engineer’s Estimate is $1,400,000 for this construction contract work to 
renovate an existing warehouse office suite at its Newcomb Avenue corporation yard to construct 
additional administrative work stations, offices, a conference/training room, and vehicle parking 
facilities; and 


WHEREAS, The contract duration is 360 consecutive calendar days; and 
WHEREAS, Three (3) bids were received and opened publicly on May 27, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Galleria Inc., DBA Trico 
Construction as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 20% for this contract, and the contractor committed to a LBE participation of 
20.46% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within two (2) weeks of the date of the Commission award; failure of the bidder 
to obtain compliance certification from CMD may result in award of the contract to the responsible 
bidder submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, Funds are available from Project No. 10032373, Newcomb Yard 
Improvements; and 


WHEREAS, The proposed action does not constitute a “project” under California 
Environmental Quality Act (CEQA) Guidelines Section 15378(b)(4) because the proposed work 
activities would not result in a potentially significant physical impact on the environment, and 
CEQA review is therefore not required; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Water Enterprise, Local Building and Grounds Program-funded Contract No. WD-2880R, 
Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, in the amount of 
$1,328,039 and for a duration of 360 consecutive calendar days, to the responsible bidder 
submitting the lowest responsive bid, Galleria Inc., DBA Trico Construction. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of August 10, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0127 


WHEREAS, Wastewater Enterprise, Renewal and Replacement Program-funded, Contract 
No. WW-713, As-Needed Main Sewer Replacement No. 9, was advertised on May 6, 2021; and 


WHEREAS, The Engineer’s Estimate is $7,800,000 for this construction contract work to 
perform as-needed manhole-to-manhole segment main sewer replacements on short notice in 
locations to be determined throughout San Francisco; and 


WHEREAS, The contract duration is 365 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on June 3, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of D’Arcy & Harty Construction, 
Inc., as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 14% for this contract, and the contractor committed to a LBE participation of 
15.15% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10036509, As-Needed Main Sewer 
Replacement No. 9; and 


WHEREAS, The approval of as-needed contracts do not fall within the definition of a 
“project” under California Environmental Quality Act (CEQA) Guidelines Section 15378(b)(4) 
because the contract creates a government funding mechanism that does not involve any 
commitment to any specific project which may result in a potentially significant impact on the 
environment; and 


WHEREAS, No task order will be issued for construction under this contract until 
proposed project(s) have been reviewed and determined whether environmental review under the 
CEQA is required, and if so, the appropriate CEQA document is prepared and the SFPUC has 
reviewed and considered the CEQA document prior to project approval; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and awards 
Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. WW-713, As- 
Needed Main Sewer Replacement No. 9, in the amount of $7,127,740, for a duration of 365 


consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, D’Arcy 
& Harty Construction, Inc... 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 10, 2021. 


flonan Mbsod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0128 


WHEREAS, On August 28, 2018, per Resolution No. 18-0144, this Commission approved 
the award of Wastewater Enterprise (WWE), Sewer System Improvement Program (SSIP) and 
Water Enterprises, Local Conveyance/Distribution System Program-funded Contract No. WW- 
674R, Geary Boulevard Sewer and Water Improvements, to JMB Construction, Inc.; and 


WHEREAS, The construction contract Notice-To-Proceed date was set for January 7, 
2019; and 


WHEREAS, The original contract amount was for $16,246,547 and the original contract 
duration was 695 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification No. | increased the contract amount by $734,819 to add 
essential water main replacement work for a total contract amount of $16,981,366, with no change 
to the contract duration; and 


WHEREAS, Modification No. 2 (Final) is being requested to decrease the contract amount 
by $494,459, and increase the contract duration by 55 consecutive calendar days, for adjustments 
of contract quantities to match actual quantities completed, and for additional time needed to 
complete all contract work, for a total contract amount of $16,486,907 and a total contract duration 
of 750 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 
18% for this contract by achieving a final LBE participation of 28.31%; and 


WHEREAS, Funds are available from WWE SSIP Project No. CWWSIPCSSRO6, and 
Water Enterprise Project No. CUW280PR88; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by JMB Construction, 
Inc. for WWE-SSIP and Water Enterprise-funded Contract No. WW-674R, Geary Boulevard 
Sewer and Water Improvements, approves Modification No. 2 (Final), decreasing the contract 
amount by $494,459 for a total contract amount of $16,486,907, and increasing the contract 
duration by 55 consecutive calendar days for a total contract duration of 750 consecutive calendar 
days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 10, 2021. 


Nennr Mood, 


Secretary, Public Utilities Commission 



































wees) WEE), rho Oi Cosenits att 
trivnde Verges, Raa ae 
Sarre erro: : 
Sm EY HarG AE eat irpestl 
Re! Ae ndetad'y H!58ertil-setgetl poked Tae uae) ne 
us ah at Soa no") HOV ot censemyonaegs 5 ig ye pty ite 


A ee eee a PET NOEL 


ger 


‘sired Hegre nd) Lon [e2 OR SE208 coe r 


eninpa shod yithalvinrnbA uaslanayr'l : 


pnt to nel toc oineruerly Vox ATE VEN MR LAME Oat 9.0097 Ss ee 
in ewe yusoms £38 


- 


bis, at CIN $OC7 wrt mute Maeliey oy Leeestand 1 nolestibon 2 Le 
suftmite til Ay a" oral Hie hyewttiy fata ¢ wil Avo sr eroicranieran eanre 
bee a 


iene mines a> ere’) a heen eatod vi (aarl for alan iboht 2a 
ainercruile tol 2 cab Wee Ov : uy. 22 ed noteush Poutings alt sano pee 
nt baleen einly lonocdbe we hen dyalniion eittaly lratag (amen te air 
mined: arames (ate? 2 fae COR te fe FOS PRT twat aad dae Tartine a 

hae wy leer Sere wie? Lay 


a 
wie all tad tornieeyod a? goal enol remained oft BALA fal 


iy Ganedupn oc evince Fs asin reniteul) ty.c. Godel, a iw 
tee 1T 9S Vo unliogitiag TAS lent «allies wot remaining at 


a 

ft TAa Mid Mf fy ? vi 4 bolt, ! ‘Tey TH wv un “a adalinvs vin: ehawd nna atl oy 7 : 
iow sant neleet! Jaeatt ! ASSrNAS Cd ro) Ot Posgin'l oe A ons 

2 _. 


ac quero §' ORL vd bent q] die ere, rn louise ded aert caysior ae 
tnt etwt weet? JT WM ot tegen obi pee ww 
Inbrrsy O08) Dros wb ‘Hardly F GY weir an itd recut P 
tiriiis al galdemocd iolW "SNA ety Ann See loho) wut e 
Tere SEPA ee hla vet pct Ss Pa aie Saat hi rol eyab satinestecs R 
Jorn oft Ot lastergeg lant an 
"7 


ail 


i er 


2FNS Te ats ett terrae ~~ a ori 


S Pi — 


7 ee ee —s ere = 
arene.) eer tT) en 


rs 
. 





ee 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0129 


WHEREAS, On September 25, 2018, pursuant to Resolution No. 18-0154, this 
Commission awarded Agreement No. PRO.0101, Tunnel Engineering Services for the Folsom 
Area Stormwater Improvement Project, to provide specialized and technical tunnel engineering 
services for the Folsom Area Stormwater Improvement Project, and authorized the General 
Manager of the San Francisco Public Utilities Commission (SFPUC) to execute a professional 
services agreement in the amount of $5,700,000 and with a term of 18 months, with McMillen 
Jacobs Associates/Stantec, Joint Venture (JV); and 


WHEREAS, During the initial design process, the design team discovered previously 
unknown existing underground foundations that supported the Caltrans US-101 freeway within 
the tunnel alignment;:and 


WHEREAS, On May 19, 2020, pursuant to the authority delegated to the General 
Manager by Resolution No. 09-0017, the General Manager issued Amendment No. 1, extending 
the agreement by four months, to allow the design team to explore and clarify the possible 
alternatives moving forward, begin evaluating the risks associated with those alternatives, and 
start preparing a more thorough second amendment to resolve the conflict with the foundations, 
for a total agreement duration of 22 months, with no change to the agreement amount; and 


WHEREAS, On August 25, 2020 by Resolution No. 20-0188, this Commission approved 
Amendment No. 2, increasing the agreement amount by $4,000,000, and extending the 
agreement duration by 14 months, to account for unforeseen challenges in the proposed Project 
design, to evaluate two design alternatives based on their technical merits and expected risks, and 
allow McMillen Jacobs Associates/Stantec, JV, to continue with the tunnel design for the 
proposed Project, increasing the total not-to-exceed agreement amount to $9,700,000 for a total 
agreement duration of 36 months; and 


WHEREAS, Amendment No. 3 is being requested to extend the term of the agreement by 
19 months, to account for delays in obtaining the right-of-way agreements that are needed for the 
proposed Project, for a total agreement duration of 55 months, with no change to the agreement 
amount; and 


WHEREAS, CMD established an 8% Local Business Enterprise (LBE) subconsultant 
participation requirement for this agreement, and McMillen Jacobs Associates/Stantec JV 
committed to LBE subconsultant participation of 8.6% with their proposal, and this remains 
unchanged; and 


WHEREAS, Funds for Agreement No. PRO.0101, Tunnel Engineering Services for the 
Folsom Area Stormwater Improvement Project are available from SSIP-Funded Capital Project 
CWWSIPFCDB 14 - Folsom Area Stormwater Improvement Project; now, therefore, be it 


RESOLVED, That this Commission approves Amendment No. 3 to Wastewater 
Enterprise, Sewer System Improvement Program-funded Agreement No. PRO.O101, Tunnel 
Engineering Services for the Folsom Area Stormwater Improvement Project, with McMillen 
Jacobs Associates and Stantec, JV, to continue to provide specialized and technical services; 
and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 


execute Amendment No. 3 to extend the agreement duration by 19 months, for a total 
agreement duration of 55, months with no change to the agreement amount. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 10, 20217. 


lloran Mood 


Secretary, Public Utilities Commission 


San Francisco 
/ Water P r 


Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Thursday, August 19, 2021 
1:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 799 8908 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: 6% a8 = (8) / Ayuda gratuita con el idioma / 
BecnaTHad MOMOLb MepeBogunkos / Tro gitip Thong dich Mién phi / Assistance linguistique 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.orgd/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1 


Call to Order 


2. Roll Call 


3. Public comment on matter to be addressed during Closed Session 


The Commission will go into Closed Session to discuss the following item: 


CLOSED SESSION 


4. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 


Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5) and Section 67.10(e)(1). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 
e Hours 
e Benefits 
e Working conditions 
e Other 


Following Closed Session, the Commission will reconvene in Open Session 


5: 


6. 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13' Floor 
San Francisco, CA 94102 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES 


COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING MINUTES 
Thursday, August 19, 2021 
1:00 P.M. 
(Approved August 24, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N-29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence 
of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 
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CIAL MEETING MINUTES — AUGUST 19, 2021 


1. Call to Order 
President Maxwell called the meeting to order at 1:01 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


3. Public comment on matter to be addressed during Closed Session 
No public comment. 


The Commission entered Closed Session at 1:05 PM. 


Present in Closed Session: Commissioners Maxwell, Moran, Paulson, Harrington 
and Ajami; Robert Coelho, Assistant County Counsel, Office of the County Counsel, 
County of Santa Clara; Donna Hood, Commission Secretary; Lee Sayao, SFPUC IT 


4. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Section 67.8(a)(5) and Section 67.10(e)(1). 


Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


The Commission exited Closed Session at 2:33 PM. 


5. Announcement following Closed Session 
President Maxwell announced there was not reportable action. 


6. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


President Maxwell adjourned the meeting at 2:34 PM 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, August 24, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 355 9001 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 


other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689: by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sigov.orq/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at hitp:/Awww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. Call to Order 
2. Roll Call 
3. Approval of the Minutes 
a) August 10, 2021 Regular Meeting 
b) August 19, 2021 Special Meeting f 
4. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 
5. Communications (discussion only) 
a) Advance Calendar 
b) Correspondence Log 
c) Contract Advertisement Report 
d) Regional Groundwater Storage and Recovery - Well Corrosion Protection 
e) Water System Improvement Program Status of Construction Change Orders 
f) Water Supply Conditions Update 
6. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 
7. Report of the General Manager (discussion only) 
a) Water Enterprise Capital Improvement Program Quarterly Report 
b) Water System Improvement Program Quarterly Report 
c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
8. Status of Water Supply, Hydropower Generation, and Tuolumne River Flows 
(discussion only) (Ritchie) 
9. New Commission Business (discussion only) 
REGULAR CALENDAR 
10. Accept work performed by Mitchell Engineering for Contract No. WD-2719, 8-Inch 
Ductile Iron Pipe and 12-Inch Earthquake Resistant Ductile Iron Pipe Water Main 
Installation on 22nd Street from Fair Oaks Street to Hampshire Street, for a total 
210130 contract amount of $3,891,080 and with a total contract duration of 676 consecutive 
calendar days (approximately one year and 10 months); and authorize final payment to 
the contractor. (Johanson) 
11. Authorize the General Manager to execute Amendment No. 3 to the Multi-Party 
Cost Share Agreement with Contra Costa Water District, Alameda County Flood 
Control and Water Conservation District, Zone 7, Alameda County Water District, East 
210132 Bay Municipal Utility District, Grassland Water District, San Luis & Delta-Mendota 


Water Authority, and Valley Water for planning of the potential expansion of the Los 


le 
21013} 


tS), 


210133 


14. 


0134 


sy 


Vaqueros Reservoir, extending the agreement duration by up to one year, until 
December 31, 2022, for a total duration of 44 months (three years and eight months), 
and increasing the total agreement amount by up to $6,279,848 to be divided equally 
among the project partners, with the SFPUC’s additional financial contribution not-to- 
exceed $897,121 for a total SFPUC contribution not to exceed $2,264,911. 

(Ritchie) 


Authorize the General Manager to execute the Los Vaqueros Reservoir Expansion 
Joint Exercise of Powers Agreement with Contra Costa Water District, Alameda 
County Flood Control and Water Conservation District Zone 7, Alameda County Water 
District , East Bay Municipal Utility District, Grassland Water District, San Luis & Delta- 
Mendota Water Authority, and Valley Water creating a new Joint Powers Authority to 
govern the design, construction, future operation, and administration of the Los 
Vaqueros Reservoir Expansion Project; and designate and appoint the General 
Manager to serve on the Board of Directors of the Joint Powers Authority on behalf of 
the San Francisco Public Utilities Commission, and the Assistant General Manager for 
Water as the alternate Director. (Ritchie) 


Approve the responses of the San Francisco Public Utilities Commission to the 
relevant findings and recommendations of the June 29, 2021 Civil Grand Jury Report 
entitled, “A Fluid Concern: San Francisco Must Improve Fuel Resilience”; and 
authorize and direct the Commission President to submit the responses to the Civil 
Grand Jury no later than August 28, 2021. (Carlin) 


Approve the responses of the San Francisco Public Utilities Commission to the 
relevant findings and recommendations of the June 28, 2021 Civil Grand Jury Report 
entitled, “Van Ness Avenue: What Lies Beneath”; and authorize and direct the 
Commission President to submit the responses to the Civil Grand Jury no later than 
August 27, 2021. (Carlin) 


Approve the Water Supply Assessment for the proposed 490 Brannan Project 
located at the corner of 4th and Brannan Streets (Lot 025 in Assessor's Block 3776), 
pursuant to the State of California Water Code Section 10910 et seq., California 


2] 0 | 35€nvironmental Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 
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We 


18. 


151155: (Ritchie) 
Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and§ 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 


Francisco Administrative Code Sections 67.8(a)(5) and Section 67.10(e)(1). 
Conference with Labor Negotiator, Unrepresented Employee 


City Negotiator 
Commission President Sophie Maxwell 


Unrepresented Employee 
General Manager, San Francisco Public Utilities Commission 


Anticipated issues under negotiation: 
e Wages 

Hours 

Benefits 

Working conditions 

Other 


19. Conference with Legal Counsel - Pursuant to California Government Code Section 
54956.9 (d) (1) and San Francisco Administrative Code Section 67.10 (d) (1) 
(action item) (Sheinfield) 


210136 Existing Litigation 
David Alfaro, et al. v. City and County of San Francisco 
San Francisco Superior Court No. CGC-15-547492 
Date Filed: August 20, 2015 


Proposed Settlement of Action as To Diminution in Value Claims of 12 Plaintiffs; 
Attorney’s Fees and Interest Remain In Litigation arising out of December 2014 
stormwater flooding: (1) Baikonur 1701 LLC ($410,000), (2) 2170 Folson LLC 
($525,000), (3) Angela Sinicropi and Marin Takigawa ($288,1800), (4) Chris Hickey 
($1,150,000), (5) Monte Stott ($188,300), (6) Francis and Julio Osorio ($225,000), (7) 
John and Janice Gumas ($225,000), (8) Kwon Shing Import Export, Inc. ($440,000), (9) 
Hans Art dba Hans Art Automotive ($500,000), (10) Malcom Davis ($215,000), (11) 
Malcom Davis ($470,000), (12) San Francisco Motorcycle Club ($310,000) 


20. Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) (Gessner) 


Existing Litigation 

San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Following Closed Session, the Commission will reconvene in Open Session 
21. Announcement following Closed Session. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 


to San Francisco Administrative Code Section 67.12(a) 


23. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, August 24, 2021 


1:30 P.M. 
(Approved August 14, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N-29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence 
of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


3. Approval of the Minutes 
a) August 10, 2021 Reqular Meeting 
b) August 19, 2021 Special Meeting 


Commissioner Paulson lost connection at 1:33 PM. 
No public comment. 


On Motion to approve the Minutes of August 10, 2021 
Ayes: Maxwell, Moran, Harrington and Ajami 


On Motion to approve the Minutes of August 19, 2021 
Ayes: Maxwell, Moran, Harrington and Ajami 


4. General Public Comment 
e Eileen Boken mentioned a letter she sent to the Commission regarding desal. She 
noted public comment made at the last meeting regarding making San Jose and 
Santa Clara permanent customers, to which she expressed opposition. She stated 
water should be given to the salmon, not to big tech. 


Commissioner Paulson regained connection at 1:37 PM. 


e David Pilpel expressed best wishes to Jill Thompson, former Commission Secretary, 
and to all former Commission Secretaries. 

e Francisco DaCosta stated the Commission must represent the people. He stated 
that he is helping people in Afghanistan. 

e Ali Altaha stated that contractors cannot be blamed for SFPUC’s misdeeds. He 
discussed an article regarding the cost of San Francisco's trash cans and of the 
Central Subway. He discussed a SFPUC contract that he bid on and the costs for 
equipment. 

e Alita Dupree advocated for continued conversation and work on CleanPowerSF. She 
indicated her home is all electric and expressed support for the forming of a 
Municipal Utility District. 


5. Communications 
a) Advance Calendar 
b) Correspondence Log 
) Contract Advertisement Report 
d) Regional Groundwater Storage and Recovery - Well Corrosion Protection 
) Water System Improvement Program Status of Construction Change Orders 
f) Water Supply Conditions Update 
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Public Comments 
e David Pilpel stated he had no comments on Communications but noted difficulty 
with downloading attachments for items 7a and 7b. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, discussed BAWSCA’s drought message “Use Water 
Wisely!”. She stated that a request for a percentage reduction in use isn't a helpful 
message to customers during a voluntary situation. She stated BAWSCA reminds 
customers to use every drop wisely and informs them that every drop saved is stored. 
She stated that customers are reminded that summertime offers the best opportunity to 
easily reduce water use. She reviewed BAWSCA’s overall regional drought messaging 
coordination including the focus of BAWSCA’s current drought support efforts, 
coordination on drought messaging, and BAWSCA responding to expanded requests 
for public outreach. 


CEO Sandkulla indicated that BAWSCA’s homepage has been modified to reflect 
current drought conditions and will direct visitors to the drought page that contains links 
to programs and rebates, indoor and outdoor water savings tips, and additional drought 
information. She stated there is also a “find rebates” interactive map with links to agency 
websites and rebate information and briefly discussed how the map works. 


She reviewed other regional drought response efforts including (1) the use of electronic 
billboards to promote drought messaging, (2) discussions with San Mateo County and 
C/CAG regarding expanded rebate opportunities, (3) BASWCA’s participation in 
regional town halls focused on the drought, (4) BAWSCA’s development of a catalog of 
drought outreach materials, (4) rebate programs, (5) free on-line landscape classes and 
garden tours, and (6) other new programs, including irrigation hardware rebates. 


CEO Sandkulla concluded by noting that BAWSCA agencies achieved 26.5% 
cumulative savings during the last drought (June 2015 through February 2016). 


President Maxwell thanked CEO Sandkulla for her presentation and BAWSCA for their 
good work. Commissioner Ajami concurred and noted the usefulness of the interactive 
map. 


Public Comments 
e David Pilpel thanked CEO Sandkulla for her presentation and expressed appreciation 
for BAWSCA’s work. 


Commission Secretary Hood responded to Mr. Pilpel’s comments regarding his difficulty 
in accessing linked agenda items and stated that SFPUC IT staff are working to fix the 
issue. 


7. Report of the General Manager 


a) Water Enterprise Capital Improvement Program (WECIP) Quarterly Report 
Katie Miller, Director, Water Capital Programs, presented the WECIP quarterly 


report noting that as of June 2021, 25% of projects are completed. She reviewed the 
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WECIP cost summary expenditures to date: Regional WECIP $112M, Local WECIP 
$600M, and overall WECIP $712M. She reviewed Regional WECIP projects (total 
current approved budget for active regional projects by phase). Director Miller 
provided a status update for the following projects: Sunol Valley Water Treatment 
Plant Ozone, Sunol Long Term Improvements, Harry Tracy Water Treatment Plant 
Capital Improvements, Southern Skyline Boulevard Ridge Trail Extension, and East 
Bay Regional Park District Water System. 


She continued with a review of Local WECIP projects (total current approved budget 
for active regional projects by phase) and provided a status update for the following 
projects: College Hill Reservoir Outlet, New CDD Headquarters, Local Water 
Conveyance/Distribution System — Water Main Replacement, and Emergency 
Firefighting Water System Pipelines. 


Public Comments 
e David Pilpel noted continued difficulty with accessing agenda items via the links. 
He suggested recessing the meeting until the issue is resolved. 


b) Water System Improvement Program (WSIP) Quarterly Report 
Director Miller presented the WSIP quarterly report stating that as of June 2021, 
99% of projects are completed. She reviewed the WSIP cost summary noting 
$951.4M has been expended to date; the current approved budget is $1,047.5M; the 
current forecasted cost is $1,050.3M; and the project has a cost variance of ($2.8M). 
Director Miller provided a status update for the following projects: Alameda Creek 
Recapture Project, Regional Groundwater Storage and Recovery, Calaveras Dam 
Replacement Project, Sunol Valley Regional Closeout Project, and Peninsula 
Regional Closeout Project. 


Public Comments 

e Ali Altaha stated the presentation does not provide information on overruns, who 
is involved, or on the LBE’s. 

e David Pilpel stated he continued to have difficulty with accessing agenda items 
via the links. He thanked Ms. Miller for her work. He suggested recessing or 
continuing the meeting until the issue is resolved or he would consider filing a 
Sunshine complaint. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


Status of Water Supply, Hydropower Generation, and Tuolumne River Flows 

Steve Ritchie, Assistant General Manager (AGM) Water, began with a review of (1) 
California Drought Monitor (as of August 12, 2021), (2) Selected California reservoir 
levels, (3) Reservoir storage levels (as of August 16, 2021), (4) Water Bank in Don 
Pedro and Upcountry Reservoir Storage 2012-15 vs. 2020 to present, and (5) Total 
Deliveries. 





AGM Ritchie discussed the Governor's July 8, 2021 Drought Executive Order which (1) 
expanded the emergency to include San Mateo and Santa Clara Counties along with 
other Bay Area Counties (not San Francisco), (2) asked all Californians to voluntary 
reduce water use by 15% from their 2020 levels, and (3) directed State Water Board to 
track and report monthly on the State’s progress toward achieving a 15% reduction in 
statewide urban water reuse as compared to 2020. The SFPUC notified Wholesale 
customers, City departments, and other City customers that a 15% voluntary reduction 
from 2020 levels was being requested. The SPUC also waived the minimum purchasing 
requirements from FY 21-22. 


AGM Ritchie reviewed Regional Water System’s water use reductions for the periods of 
January 1 through June 30 and July 1 through August 15. 


Mr. Ritchie discussed the expanded Leak Alert Program, which is based on the 
Automated Water Meter System. The expanded Program now includes commercial, 
industrial, and multi-family properties of more than three dwelling units. In the last fiscal 
year the program saved SFPUC customers an estimated 47 million gallons of water. 
AGM Ritchie reviewed weekly water waste reported via 311. 


He discussed additional drought response actions including pursuing water transfers, 
completing the Westside Recycle Water Project, continuing efforts on groundwater 
projects, and constructing the Alameda Creek Recapture Project. 


AGM Ritchie discussed (1) Instream Flow Releases Summer 2021, (2) Hydropower 
generation at Kirkwood, Holm, and Moccasin Powerhouses, (3) Instream flow releases 
below Don Pedro, and (4) Curtailment Regulation and Orders. At the request of 
President Maxwell, AGM Ritchie clarified requirements of the Curtailment Regulations 
and Orders. He responded to questions from Commissioner Harrington regarding 
instream flow requirements and from Commissioner Ajami regarding releases and water 
bank. Mr. Ritchie continued with a brief review of Water Bank in Don Pedro and 
Upcountry Reservoir Storage 2012-15 vs. 2020 to present, plus water year 1977. He 
concluded with a review of actions to be taken going forward and what steps will be 
taken if the fall remains dry. Discussion ensued. 


Public Comments 

e Nicole Sandkulla, BAWSCA CEO, thanked AGM Ritchie for his presentation. She 
stated BAWSCA has copies of the Curtailment Order and that they look forward 
discussions regarding the impact of the Order on water supplies for BAWSCA 
member agencies and actions that may need to be taken. 

e Peter Drekmeier, Tuolumne River Trust, discussed water supply and storage. 

e David Pilpel stated that he was able to access the agenda items. He discussed the 
current supply conditions and the need to manage resources. 


The Commission Secretary thanked the public for their patience and understanding 
while the issue with accessing the agenda links was resolved. She indicated that she 
was informed that the Cloud “broke” and there was also a temporary service interruption 
from the SFPUC’s provider of Citrix and ShareFile. President Maxwell thanked the 
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public for their patience and for bringing the issue to the Commission’s attention. 


New Commission Busines 

President Maxwell requested that SFPUC Legal Counsel work with the General 
Manger and staff to develop language to bring to the Commission formally authorizing 
the Social Impact Partnership Program and professional services and construction and 
power contracts over $25M, with any delivery method. 


No public comment. 


Accept work performed by Mitchell Engineering for Contract No. WD-2719, 8-Inch 
Ductile Iron Pipe and 12-inch Earthquake Resistant Ductile Iron Pipe Water Main 
Installation on 22nd Street from Fair Oaks Street to Hampshire Street, for a total 
contract amount of $3,891,080 and with a total contract duration of 676 consecutive 


calendar days; and authorize final payment to the contractor. (Resolution 21-0130) 
Mr. Ryan Freeborn introduced the item and requested approval. 





Public Comments 
e Ali Altaha discussed the Contract Monitoring Division and LBE participation. He 
stated there was disarray of planning. 


On Motion to approve Item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission Secretary called item 12 out of order. 


Authorize the General Manager to execute the Los Vaqueros Reservoir Expansion 
Joint Exercise of Powers Agreement with Contra Costa Water District, Alameda 
County Flood Control and Water Conservation District Zone 7, Alameda County Water 
District, East Bay Municipal Utility District, Grassland Water District, San Luis & Delta- 
Mendota Water Authority, and Valley Water creating a new Joint Powers Authority to 
govern the design, construction, future operation, and administration of the Los 
Vaqueros Reservoir Expansion Project; and designate and appoint the General 
Manager to serve on the Board of Directors of the Joint Powers Authority (JPA) on 
behalf of the San Francisco Public Utilities Commission, and the Assistant General 
Manager for Water as the alternate Director. (Resolution 21-0131) 

Manisha Kothari, Project Manager, stated the Los Vaqueros Expansion (LVE) and 
Conveyance Project is an expansion of the Contra Costa Water District’s existing 
reservoir for regional water supply and for the construction and expansion of 
conveyance facilities to and from storage. She reviewed the project location, relative 
size of storage for the SFPUC (storage in volume in thousand-acre feet), and project 
partners (Contra Costa Water District, East Bay Municipal Utility District, Alameda 
County Water Districts, Zone 7 Water Agency, Valley Water, SFPUC, San Luis & Delta 
Mendota Water Agency, and Grassland Water District). 





Ms. Kothari reviewed (1) JPA formation and agreements (Service Agreement, Faculty 





of Water Resources and US Bureau of Reclamation, and Design and Construction 
Agreement); (2) Grants and partner funding, with a total SFPUC share of $91M. The 
total project costs will also include ongoing operations and maintenance; (3) Other 
SFPUC interests — conveyance and water supply; and (4) Project schedule. 


She provided a summary of considerations of the SFPUC and concluded with a review 
of recommended Commission actions. 


At the request of Commissioner Ajami, Ms. Kothari indicated that the current capacity 
of Los Vaqueros Reservoir is 160,000-acre feet, with 113,000-acre feet of storage. 
She discussed the various options for the source of the water for the expansion. 
Discussion ensued. 


Commissioner Harrington noted another issue being delt with is that of San Jose and 
Santa Clara wanting to become permanent customers, with additional water, and he 
questioned if this project deals with that issue. Ms. Kothari indicated that it is possible 
but at this point it has been looked at as a dry-year project. Vice President Moran 
indicated that it will be useful to have discussions about interruptible customers and 
what it would mean to the system to make them permanent. 


In response to a question from Commissioner Ajami, Ms. Kothari indicated that the 
cost of the pipeline is included in the capital cost. 


Public Comments 

e Nicole Sandkulla expressed support for the item and stated that she looks forward to 
continuing planning studies, development of alternative water supplies, and to 
discussions on making San Jose and Santa Clara permanent customers. 

e David Pilpel expressed appreciation for the discussion and questioned if planning 
should start for a new intertie with the Southbay aqueduct, either through the Hetch 
Hetchy aqueduct or directly to the San Antonio Reservoir, or if preliminary work 
should be conducted. He questioned if the JPA would continue after the expansion. 
He asked that regular project status reports be provided. 


On Motion to approve Item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


11. Authorize the General Manager to execute Amendment No. 3 to the Multi-Party Cost 
Share Agreement with Contra Costa Water District, Alameda County Flood Control 
and Water Conservation District, Zone 7, Alameda County Water District, East Bay 
Municipal Utility District, Grassland Water District, San Luis & Delta-Mendota Water 
Authority, and Valley Water for planning of the potential expansion of the Los 
Vaqueros Reservoir, extending the agreement duration by up to one_year, until 
December 31, 2022, for a total duration of 44 months, and increasing the total 
agreement amount by up to $6,279,848 to be divided equally among the project 
partners, with the SFPUC’s additional financial contribution not-to-exceed $897,121 for 
a total SFPUC contribution not-to-exceed $2,264,911. (Resolution 21-0132) 


AGM Ritchie introduced the item and requested approval. 
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Public Comments 

e David Pilpel stated additional language could have been included in the CEQA 
section to reference Contra Costa Water District’s environmental work. He stated that 
on page eight of the contract the word “General” needs to be added before “Manager” 
to read “Acting General Manager’. 


On Motion to approve Item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


13. Approve the responses of the San Francisco Public Utilities Commission to the 
relevant findings and recommendations of the June 29, 2021 Civil Grand Jury (CGJ) 
Report entitled, “A Fluid Concern: San Francisco Must Improve Fuel Resilience”; and 
authorize and direct the Commission President to submit the responses to the Civil 


Grand Jury no later than August 28, 2021. (Resolution 21-0133) 
John Scarpulla reviewed the Report’s Executive summary which stated that the City’s 


essential services depend on a reliable fuel supply and that fuel shortages after a 
disaster could cause failures of City services. The report noted that the City should 
invest in a systematic program to address program preparedness. Mr. Scarpulla 
reviewed what key elements of the program should include. He indicated that the 
Mayor's Office, Department of Emergency Management (DEM), City Administrator and 
the SFPUC collaborated on the report responses. 


Mr. Scarpulla presented the following Civil Grand Jury recommendations and SFPUC 
responses as required: 


Recommendation #3: The agency sponsor of a City Agency Fuel Working Group 
(FWG) should select members with strong experience in supply chain logistics and 
emergency management. DEM, the Office of Contract Administration, the City 
Administrator's Office, and other City departments who are significant users of fuel, 
including the SFPUC, San Francisco Municipal Transportation Agency (SFMTA), and 
Public Works (PW) should dedicate staff time each month through 2024, or until the 
subsequent recommendations in this report are implemented. 


Response to Recommendation #3: Pre-COVID, the FWG met monthly. Members 
included the emergency managers from DPW, SFMTA, SFPUC, City Administrator’s 
Office, DEM, San Francisco Fire Department, and subject matter experts from the San 
Francisco Airport, Central Shops and DPW. Port staff will be included once the group 
relaunches its regular meetings in the next 90 days. 


Recommendation #9: In the 2023 Capital Plan, the City should commit to building an 
additional fueling station with five-10 thousand gallon storage capacity for both 
gasoline and diesel fuels in the space to be freed-up at the Southeast Treatment Plant 
(SEP) when the digester replacement work is done, or to identify an alternate site for 
an additional fueling station if the (SEP) is not available. 


Response to Recommendation #9: The City Administrator's Office, Office of Resilience 
and Capital Planning, DEM, and SFPUC will need to complete analysis of the City’s 
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fuel needs and identify potential fuel storage project scopes, costs and target dates to 
understand if there are locations in San Francisco that are viable for such a storage 
project. This analysis should include looking at the fuel needs and potential fuel 
storage locations for City infrastructure located outside of San Francisco, such as the 
Hetch Hetchy Regional Water System. Regarding the potential use of the SEP for fuel 
storage, the SFPUC is completing a SEP Campus Plan to determine how to best 
utilize space at SFP. Any analysis of using SEP for fuel storage will need to be 
completed in the context of the SFP Campus Plan and must include an analysis 
around future SFPUC Wastewater and Recycled Water plans for SEP, the safety of 
storing large amounts of fuel in the same footprint as a wastewater treatment plant, 
and ensure consistency and compliance with the SFPUC’s Racial Justice Resolution 
and Environmental Justice Policies regarding land use equity objectives. 


Commissioner Harrington thanked Mr. Scarpulla for the work. 


Public Comments 

e Francisco Da Costa asked that the Commissioners pay close attention to the report. 
He discussed the City’s Command structure. He stated the Southeast Plant should 
not be used for storage. 

e David Pilpel stated the Board of Supervisors invites members of the Civil Grand Jury 
to present their reports and suggested that the Commission do the same. He 
discussed the proposed response’s mention of a Southeast Campus Plan and asked 
for a copy of the overall Southeast Space Plan. He stated the responses to the report 
seem thoughtful. 


On Motion to approve Item 13: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


14. Approve the responses of the San Francisco Public Utilities Commission to the 
relevant findings and recommendations of the June 28, 2021 Civil Grand Jury Report 
entitled, “Van Ness Avenue: What Lies Beneath”; and authorize and direct the 
Commission President to submit the responses to the Civil Grand Jury no later than 
August 27, 2021. (Resolution 21-0134) 

Alan Johanson, Acting AGM Infrastructure, provided background information on the 
project and reviewed the executive summary which indicated the Van Ness Project 
and the delays incurred illustrate organizational shortcoming the City faces in 
delivering major public works projects, and in particular, planning and design 
processes failed to capture the scope of the project adequately; contracting processes 
failed to instill accountability; and ongoing project management failed to remediate 
problems efficiently and effectively. He indicated that the Mayor's Office, SFMTA, PW, 
and SFPUC collaborated on the report responses. 





Mr. Johanson reviewed the high-level City response and presented the following Civil 
Grand Jury recommendations and SFPUC responses as required: 


Recommendation #1: By June 2022, the City should adopt a policy that all capital 
project feasibility plans include an itemized assessment of risks to project timelines 
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and costs, which must be accompanied with specific procedures that will be 
undertaken to mitigate those risks early in the project. 


Response to Recommendation #1: This has been implemented for all SFPUC major 
capital projects and projects of technical complexity. 


Recommendation #2: By June 2022, the City should adopt a policy that all capital 
project sponsors publish, before proceeding to the construction phase, an itemized 
assessment of de-risking activities performed. 


Response to Recommendation #2: The SFPUC believes that such information may 
allow bidders to take advantage of the bid process. 


Recommendation #3: By June 2022, the Board of Supervisors and SFPUC should 
review and update policies and regulations to ensure that detailed as-built 
documentation of both private and public utilities is filled after all underground projects 
(whether undertaken by SFPUC, another City agency, or a private enterprise), with 
sufficient resolution and precision to allow accurate design of any future work. 


Response to Recommendation #3: SFPUC’s standard project procedure requires the 
maintenance of detailed as-built documentaries on our recent capital projects. 
However, SFPUC does not maintain as-built documentations on facilities/projects 
undertaken/owned by other city departments; nor does SFPUC have access fo all as- 
built documentations on facilities/projected undertaken/owned by private enterprises/ 
utilities. Furthermore, utilities are hesitant to release as-built information due to safety 
and security concerns, post 9/11. 


Recommendation #4: The Board of Supervisors should direct all City departments to 
adopt a policy that all projects that involve underground work in the City’s main 
corridors include, as part of the design process, the use of exploratory potholing, or 
another equivalent industry best-practice to identify unknown underground 
obstructions adhering to ClI/ASCE39-02 (“Standard Guidance for the Collection and 
Depiction of Existing Surface Utility Data”) Quality Level A. This policy should take 
effect for all contracts signed after January 1, 2022, and the work should be required to 
be performed before final construction terms or processes are agreed to. 


Response to Recommendation #4: The SFPUC thinks that one policy for all projects is 
impractical. Each department must make a determination on a project-by-project basis 
based on the risk assessment. Currently, all major City projects that involve 
underground work in main corridors do incorporate potholing, or other equivalent 
appropriate industry practices to identify unknown underground obstructions. SFPC is 
also working closely with private utilities during design phase of our major projects to 
account for their utilities, whether active, deactivated, or abandoned. 


Recommendation #5: By June 2022, and before entering into future CM/CG 
relationships, the Board of Supervisors should direct all City departments to adopt, 
publish, and enforce all future contracts industry-standard best practices for 





SFPUC MINUTES — AUGUST 24, 202 


management of CW/CG projects. 


Response to Recommendation #5: The SFPUC is actively implementing best practices 
on CM/CG contracts. 


Commissioner Harrington stated that he has often been critical of Civil Grand Jury 
Reports but indicated this one was well written and is important. He stated that the 
SFPUC’s responses seem to be negative and that there was partial or full 
disagreement with all the findings. He specifically discussed recommendations 4, 3, 
and 2 and suggested a different way of responding to these findings. Acting AGM 
Johanson generally agreed with Commissioner Harrington, except for the response to 
recommendation 2. Discussion ensued and included questions as to whether the 
response could be delayed. Deputy City Attorney Gessner indicate there is a statutory 
deadline for response and to the format in which responses must be provided. Mr. 
Scarpulla noted the four options available for recommendation response 
(Implementation) and suggested that “requires further analysis” be used for 
Recommendations 2 and 3 and that “has been implemented” be used for 
Recommendation 4. Discussion ensued on the need for better timing and coordination 
of responses. 


Public Comments 

e Francisco DaCosta stated that the Civil Grand Jury became involved because many 
businesses on Van Ness went under. He stated a needs assessment needs to be 
conducted. 

e Ali Altaha stated it is a dark day in the history of San Francisco. He discussed Lance 
Jackson and the company he worked for. He discussed utility relocation and stated 
there is discrimination. 

e David Pilpel indicated there are lessons to be learned with major street projects 
across various agencies. He stated the SFMTA toned down their responses and 
added language in their cover letter. He noted issues include agency coordination. 
He suggested changing of the resolved clause to incorporate discussions. He stated 
copies of the responses should be sent to the Board of Supervisors and Controller. 


The following amendments as underlined, to Recommendations 2, and 3 and 4 were 
provided: 





Recommendation 2 
Recommendation Response #2 (Implementation): Requires further analysis. 


Response to Recommendation #2: Speaking for the Agency and not the City as a 
whole, the SEPUC believes that additional analysis is required on this 
recommendation to determine how to best access and disclose of derisking activities. 


Recommendation 3 
Recommendation Response #3 (implementation): Requires further analysis. 


Response to Recommendation #3: Speaking for the Agency and not the Board of 
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io: 


16. 


WE: 


Supervisors, the SFPUC’s standard project procedure requires the maintenance of 
detailed as-built digital documentations on our recent capital projects. However, further 
analysis is required regarding the implementation of this recommendation for digital 
as-builts across all underground projects for public and private utilities, such as 
considering a digital repository. 


Recommendation 4 
Recommendation Response #4 (Implementation): Has been implemented. 


Response to Recommendation #4: Speaking for the Agency, and not the Board of 
Supervisors, the SFPUC utilizes best practices on capital projects regarding the use of 
exploratory potholing. Utility best practices dictate that small capital projects on small 
streets do not require potholing. 


On Motion to approve Item 14 as amended: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Approve the Water Supply Assessment (WSA) for the proposed 490 Brannan Project 
located at the corner of 4th and Brannan Streets (Lot 025 in Assessor's Block 3776), 
pursuant to the State of California Water Code Section 10910 et seq., California 


Environmental Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 
15155. (Resolution 21-0135) 


AGM Ritchie stated that the item is necessary so the Planning Department can 
continue the CEQA process for the 490 Brannan Project. He stated the Urban Water 
Management Plan 2020 is now included in WSAs. 


Public Comments 

e Peter Drekmeier, Tuolumne River Trust, discussed previous WSAs and stated that 
issues of concern, including as better planning with the Planning Commission, have 
not been addressed and he encouraged a joint meeting. He discussed job/housing 
imbalance. He sated staff have not responded to the National Marine Fisheries 
Service Peer Review. 


Commissioner Ajami discussed a Santa Monica program requiring the retrofit of 
buildings to have a zero-water footprint and questioned if a similar program would be 
useful. She asked if a detailed analysis has been conducted to know how much demand 
reduction has been achieved through on-site reuse projects. AGM Ritchie noted San 
Francisco’s “Net-Zero Ordinance’ and stated that it can be investigated. He stated that 
the Water Resources Annual Report would indicate data from the On-Site Ordinance. 
Commissioner Ajami suggested including BAWSCA and Wholesale Customers in 
conversations for such programs. 


Public comment on matters to be addressed during Closed Session 
None. 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 
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On Motion to assert the attorney-client privilege regarding the matters listed as 
Conference with Legal Counsel 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 5:46 PM. 


Present in Closed Session: All Items: Commissioners Maxwell, Moran, Paulson, 
Harrington and Ajami; Donna Hood, Commission Secretary; Lee Sayao, SFPUC IT; 
Item 18: Robert Coelho, Assistant County Counsel, Office of the County Counsel, 
County of Santa Clara; Item 19: Francesca Gessner, Deputy City Attorney, Rick 
Sheinfield, Deputy City Attorney, Michael Carlin, Acting General Manager, Eric Sandler, 
CFO; Item 20: Michael Carlin, Francesca Gessner, Nicholas Whipps, Deputy City 
Attorney, Steve Ritchie, AGM Water Enterprise, Eric Sandler, CFO. 


18. Pursuant to Government Code Section 54957(b) and San Francisco Administrative 
Code Section 67.10(b), to consider public employee appointment/hiring for the 
position of General Manager of the San Francisco Public Utilities Commission; and 
Pursuant to Government Code Sections 54954.5(f) and 54957.6, and San 
Francisco Administrative Code Sections 67.8(a)(5) and Section 67.10(e)(1). 


Conference with Labor Negotiator, Unrepresented Employee 
City Negotiator, Commission President Sophie Maxwell 


Unrepresented Employee, General Manager, San Francisco Public Utilities 
Commission 


Anticipated issues under negotiation: Wages, Hours, Benefits, Working conditions, 
Other 


19. Conference with Legal Counsel - Pursuant to California Government Code Section 
54956.9 (d) (1) and San Francisco Administrative Code Section 67.10 (d) (1 
Existing Litigation 
David Alfaro, et al. v. City and County of San Francisco 
San Francisco Superior Court No. CGC-15-547492 
Date Filed: August 20, 2015 
Proposed Settlement of Action as To Diminution in Value Claims of 12 Plaintiffs: 
Attorney’s Fees and Interest Remain In Litigation arising out of December 2014 
stormwater flooding: (1) Baikonur 1701 LLC ($410,000), (2) 2170 Folson LLC 


($525,000), (3) Angela Sinicropi and Marin Takiqawa ($288 ,1800), (4) Chris Hickey 
1,150,000), (5) Monte Stott ($188,300), (6) Francis and Julio Osorio ($225,000), (7 


John and Janice Gumas ($225,000), (8) Kwon Shing Import Export, Inc. ($440,000), (9 
Hans Art dba Hans Art Automotive ($500,000), (10) Malcom Davis ($215,000), (11 
Malcom Davis ($470,000), (12) San Francisco Motorcycle Club ($310,000 

(Resolution 21-0136) 


20. Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 
San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 
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Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


The Commission exited Closed Session at 6:36 PM. 


21. Announcement following Closed Session 
President Maxwell announced that the Commission recommends the Board of 
Supervisors settle item 19 and that no other reportable action was taken. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 
On Motion not to disclose the discussion during Closed Session: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


23. Adjournment 
President Maxwell adjourned the meeting at 6:37 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0130 


WHEREAS, Contractor Mitchell Engineering has completed its work for Water Enterprise 
Local Conveyance/Distribution System Program-funded Contract No. WD-2719, 8-Inch Ductile 
Iron Pipe (DIP) and 12-Inch Earthquake Resistant Ductile Iron Pipe (ERDIP) Water Main 
Installation on 22nd Street from Fair Oaks Street to Hampshire Street; and 


WHEREAS, On April 19, 2019, by Resolution No. 19-0067, this Commission awarded 
Contract No. WD-2719, 8-Inch Ductile Iron Pipe (DIP) and 12-Inch Earthquake Resistant Ductile 
Iron Pipe (ERDIP) Water. Main ‘Installation on 22nd Street from Fair Oaks Street to Hampshire 
Street, in the amount of $3,834,874, to the qualified and responsible bidder, submitting the lowest 
responsive bid, Mitchell Engineering; and 


WHEREAS, The construction contract Notice To Proceed date was set for June 17, 2019, 
with an original contract duration of 615 consecutive calendar days, and the contractor completed 
the work in 676 consecutive calendar days on April 22, 2021; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increases or decreases in contract amount or duration in excess of 10% of the original contract 
amount or duration be approved by the Commission; and 


WHEREAS, Modification Nos. 1 through 6 (Final) increased the contract amount by 
$56,206 and increased the contract duration by 61 consecutive calendar days (both within the 
original 10% contingencies) to implement the following: incorporate deeper and larger excavation 
shoring, perform asbestos abatement at existing transmission water main connections, conduct 
SFMTA overhead wire de-pole training for contractor staff, reduce paving and curb ramp 
quantities to accommodate shared responsibility with other planned work by SFPW and another 
private utility, obtain a permit and additional Railroad Protective Liability Insurance for 
performing work within BART right-of-way, offhaul and dispose of non-suitable excavated 
materials, purchase additional steel materials for fabrication of connection pieces to accommodate 
the existing condition of water transmission mains, conduct a survey and exploratory excavations 
at College Hill Reservoir, restore cistern brick ring specialty paving, and adjust final quantities to 
reflect actual work performed, for a total contract amount of $3,891,080, and a total contract 
duration of 676 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subcontracting goal of 20% for this contract, the contractor committed to a LBE 
participation of 23.36% with its bid submittal, and the contractor achieved a final LBE 
participation of 13.67%; and 


WHEREAS, For the reasons stated in the CMD’s closeout memo dated May 27, 2021 on 
file with the Commission Secretary, the CMD concurs with closeout of this contract; and 


WHEREAS, Funds are available from Project No. CUW280PR38 (10015164), WD-2719, 
8-Inch DIP and 12-Inch ERDIP Water Main Installation on 22nd Street from Fair Oaks Street to 
Hampshire Street; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Mitchell 
Engineering for Water Enterprise Local Conveyance/Distribution System Program-funded 
Contract No. WD-2719, 8-Inch Ductile Iron Pipe (DIP) and 12-Inch Earthquake Resistant Ductile 
Iron Pipe (ERDIP) Water Main Installation on 22nd Street from Fair Oaks Street to Hampshire 
Street, for a total contract amount of $3,891,080 and a total contract duration of 676 consecutive 
calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 24, 2021. 


pllonnn Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0131 


WHEREAS, Contra Costa Water District, Alameda County Flood Control and Water 
Conservation District Zone 7, Alameda County Water District, East Bay Municipal Utilities 
District, Grassland Water District, San Luis & Delta-Mendota Water Authority, San Francisco 
Public Utilities Commission and Valley Water (individually “Member” and collectively 
“Members) have negotiated the Los Vaqueros Reservoir Joint Exercise of Powers Agreement 
(“Agreement”), a copy of which was presented to the Commission at its August 24, 2021 public 
meeting and is on file with the Commission Secretary; and 


WHEREAS, Each Member is a public agency authorized and empowered to contract for 
the joint exercise of powers under Articles 1 through 4, Chapter 5, Division 7, Title 1 
(commencing with Section 6500) of the Government Code of the State of California; and 


WHEREAS, The SFPUC has authority to enter into Joint Powers Agreements with other 
public entities pursuant to City Charter Section 8B.121; and 


WHEREAS, The Members desire to use any and every power common to them for the 
purpose of designing, constructing, operating, repairing and maintaining the Los Vaqueros 
Reservoir Expansion Project (“Project”), or taking such other actions that will make the use of 
the Project more efficient or effective in providing the Members and their respective ratepayers a 
more reliable and affordable water supply; and 


WHEREAS, The Members desire, by means of this Agreement, to establish a new public 
agency or Joint Powers Authority (“JPA”) that is separate and apart from each of the Members 
for the design, construction, operation, and administration of the Project, and for related 
purposes; and 


WHEREAS, Each Member is required to designate a representative to serve on the JPA 
Board of Directors and an alternate within 30 days of the execution of the Agreement; and 


WHEREAS, Execution of this Agreement only establishes a governance structure 
and does not commit the City of San Francisco to the Project. The Agreement does not 
constitute a “project”.under California Environmental Quality Act Guidelines Section 
15378(b)(5); anid : 


WHEREAS, The Joint Powers Agreement establishes the formation and 
governance of the JPA but does not commit the parties to funding Project capital and 
operating costs, which shall be governed by separate Service Agreements between the 
Authority and each Member that have not yet been negotiated; and 


WHEREAS, The SFPUC continues to evaluate how the Project will be operated to 
inform its future decisions regarding volume of storage, water supply, conveyance and point of 
delivery before entering into a future Service Agreement that, if approved by this Commission, 
would commit the SFPUC to financial participation in Project capital and operating costs, and 
approval of the JPA does not commit the SFPUC to enter into a future Service Agreement with 
the Authority; and 


WHEREAS, There is no cost associated with execution of the Agreement, because any 
financial commitments supporting JPA operations will be governed by an Interim Funding 
Agreement that would provide an interim source of funding for Project development costs, 
including the initial expenses related to the formation of the Authority, prior to the time where 
the Authority is in a position to provide services to the Members under the terms of the proposed 
future Service Agreements, which are not before the Commission and are not being approved at 
this time; now, therefore be it 


RESOLVED, That this Commission hereby authorizes the General Manager to execute a 
Joint Powers Agreement in substantially the same form as the agreement on file with the 
Commission Secretary to establish a JPA comprised of directors appointed by Contra Costa 
Water District, Alameda County Flood Control and Water Conservation District Zone 7, 
Alameda County Water District, East Bay Municipal Utility District, Grassland Water District, 
San Luis & Delta-Mendota Water Authority, San Francisco Public Utilities Commission and 
Valley Water; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into amendments or other modifications to the Joint Powers Agreement that the General 
Manager, in consultation with the City Attorney, determines are in the best interest of the City, 
do not materially decrease the City's benefits, do not materially increase the City's obligations or 
liabilities, do not authorize any activities without pursuing all required regulatory and 
environmental review and approvals, and are necessary or advisable to complete the transactions 
which the Joint Powers Agreement contemplates and effectuate the purpose and intent of this 
resolution; and be it 


FURTHER RESOLVED, That this Commission hereby designates and appoints the 
General Manager as the SFPUC representative on the Joint Powers Authority Board of Directors 
for the Los Vaqueros Reservoir Expansion Project and the Assistant General Manager for Water 
to serve as the Alternate on the Board. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 24, 2021. 


ploran Metod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0132 


WHEREAS, The San Francisco Public Utilities Commission’s (SFPUC’s) mission is to 
provide its customers with high quality, efficient, and reliable water, power, and sewer services in 
a manner that is inclusive of environmental and community interests, and that sustains the 
resources entrusted to its care; and 


WHEREAS, Contra Costa Water District (CC WD) is planning the second phase of the Los 
Vaqueros Reservoir Expansion Project (Project), which would increase the reservoir’s storage 
capacity from 160,000 to 275,000 acre-feet of water and include the construction of a pipeline 
between CCWD’s Transfer Pump Station and the California Department of Water Resources’ 
South Bay Aqueduct at Bethany Reservoir (the Transfer-Bethany Pipeline), to serve customers of 
other water agencies in the region; and 

WHEREAS, The Project has the potential to provide additional water storage and dry year 
supply reliability for the SFPUC’s retail and wholesale water customers; and 


WHEREAS, On December 13, 2016, by Resolution No. 16-0258, this Commission 
approved the SFPUC’s participation in planning for the Project through entering into a cost share 
agreement with CCWD in an amount not to exceed $100,000 to support CCWD’s efforts to secure 
additional funding from the California Water Commission for the Project; and 


WHEREAS, On March 26, 2019, by Resolution No. 19-0060, this Commission approved 
the SFPUC’s participation in the Multi-Party Cost Share Agreement with CCWD, Alameda 
County Flood Control and Water Conservation District, Zone 7, Alameda County Water District, 
BAWSCA, the City of Brentwood, East Bay Municipal Utility District, Grassland Water District, 
San Luis & Delta-Mendota Water Authority, and Santa Clara Valley Water District, (collectively, 
Parties”), for continued Project planning, which included a financial contribution by the SFPUC 
of up to $354,129 and a duration of 16 months, and included within its scope of planning activities 
completion of environmental review, a financial evaluation of the Project, development of a 
governance structure for agencies who decide to participate in the Project, consultations for Project 
permitting, and advancing the design of the Project; and 


WHEREAS, On June 22, 2020, by Resolution No. 20-0124, this Commission approved 
Amendment No. | to the Multi-Party Cost Share Agreement for continued Project planning, which 
extended the agreement duration by six (6) months, to December 31, 2020, with no additional 
financial contribution by the SFPUC or the other Parties; and 


WHEREAS, On November 10, 2020, through Resolution No. 20-0228, this Commission 
approved Amendment No. 2 to the Agreement, which extended the term of the Agreement by 12 
months, to December 31, 2021, and increased the Agreement amount by a total of up to 
$6,081,967, divided equally among the Project partners, with a maximum contribution by the 
SFPUC not-to-exceed $1,013,661 under Amendment No. 2, for a total not-to-exceed amount of 
$1,467,790 for the SFPUC; and 


WHEREAS, The South Bay Aqueduct (SBA), which is owned and operated by the 
California Department of Water Resources (DWR), is currently identified as the primary 
conveyance facility for potentially delivering supplies from the Project to the SFPUC’s service 
area, and the results of an SBA Contractor-led modeling effort in August 2020 concluded that 
there is potential capacity in the SBA that could be used to deliver Project water to the SFPUC 
through future agreements with DWR and the SBA Contractors; and 


WHEREAS, The SFPUC desires to continue to evaluate the feasibility of conveyance and 
water supply associated with the Project to inform the SFPUC’s future decision on whether or not 
to continue to participate in the development of the Project; and 


WHEREAS, The Parties desire to enter into Amendment No. 3 to the Agreement, 
increasing the agreement amount by a total of $6,279,848, divided equally among all parties, with 
SFPUC’s contribution not to exceed $897,121 under Amendment No. 3; and 


WHEREAS, Additional activities are proposed to be funded by this Amendment No.3 in 
addition to the purposes originally provided for in the Agreement as detailed in the supplemental 
scope of work, including permits, approvals, certifications and agreements to obtain grant funding 
from the California Water Commission; further design and construction agreements for Project 
facilities; acquisition of water rights under change petitions filed with the State Water Resources 
Control Board for CC WD, Bureau of Reclamation, DWR and Local Agency participants’ water 
rights; the drafting of a Service Agreement that will define Local Agency funding participation in 
the Project; initial administration of the Los Vaqueros Reservoir Joint Powers Authority; 
development of a Backstop Water Service Agreement between CCWD and EBMUD); and risk 
management support; and 


WHEREAS, In addition to the existing roles and responsibilities described in the 
Agreement, the SFPUC agrees to work cooperatively with CCWD to secure a source of water 
supply for SFPUC that could be diverted, stored, and conveyed by the Project; and 


WHEREAS, This Amendment No. 3 does not constitute a “project” under California 
Environmental Quality Act Guidelines Section 15378 because there would be no physical change 
in the environment; now, therefore be it 


RESOLVED, That this Commission hereby authorizes the General Manager to execute 
Amendment No. 3 to the April 30, 2019 Multi-Party Cost Share Agreement with Contra Costa 
Water District, Zone 7 Water Agency, Alameda County Water District, East Bay Municipal Utility 
District, Grassland Water District, San Luis & Delta-Mendota Water Authority, and Santa Clara 
Valley Water District for the planning of the potential expansion of Los Vaqueros Reservoir, 
extending the Agreement by 12 months for a total duration of 44 months, ending on December 31, 
2022, and increasing SFPUC’s contribution by an amount not-to-exceed $897,121 for a total not- 
to-exceed SFPUC contribution of $2,264,911 under the Agreement. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of August 24, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0133 


WHEREAS, On June 29, 2021, the 2020-2021 Civil Grand Jury released a report 
entitled, “A Fluid Concern: San Francisco Must Improve Fuel Resilience,” a copy of which is on 
file with the Commission Secretary; and 


WHEREAS, The Civil Grand Jury requires responses from the San Francisco Public 
Utilities Commission to the report’s Findings numbers 11 and 20, and Recommendations 
numbers 3 and 9; and 


WHEREAS, California Penal Code §933(c) requires the Commission’s response be 
submitted to the Presiding Judge no later than August 28, 2021; and 


WHEREAS, At its public meeting held on August 24, 2021, this Commission reviewed 
the attached written responses to the above stated findings and recommendations in the Civil 
Grand Jury Report; now, therefore be it 


RESOLVED, That this Commission hereby approves the responses attached hereto to the 
relevant findings and recommendations of the June 29, 2021, Civil Grand Jury Report entitled, 
“A Fluid Concern: San Francisco Must Improve Fuel Resilience,” and authorizes and directs the 
Commission President to submit the responses to the Presiding Judge of the Civil Grand Jury by 
August 28, 2021, as required by California Penal Code §933(c). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 24, 2021. 


llorn Mood 


Secretary, Public Utilities Commission 


— 


wine nit 
i _@)Gmphe thervenge: 
umiyeags tel he 
s out (ie aire if ti AA a 1O5 2 











































art “bot — Mean 
; ‘Et attr 6 pcs < ae | 
‘ : its ; } ( Ls ~<yth? ; Ll a eee +" | 
ki j CR eae rs rei pie : - ms eae oe ear ” én e< 


Dp 

>: +] ai . ‘ ey ofl & A a rey a. as 
nonst 6 bveasis: Ant bocnred ten) ners ih ‘yene ec sant i 0. PCTAE 

a eh Hoku a, yee \  ponesi liao st lay svorqin| aut oats ue Aes 79 omni Rie ’ - 

y wi 7) : ie 4 a a oe ; mn 

DidvAy coargney tmnt ot inet nena Nees Daag drcthe taco lik 


anniek bas Oo how 1) eodenin egniba 2 hqa ali ex or 
a : Hi ‘ 4 ' 7 Hy wie wera! byes 


4A) HON iH é © bajeeietiind: y Sty vs jane ‘a Waitt ‘Sbo* : iets ine SHEE" Zee a ? 
bia = [SOE a argu ‘mnt ts ua wiragbul anitbinny' rt GE 


. on Be 


baw ier agiaeigwin, 2, ttdbs cog hE, dads nen Aooel SRGSED | cia Sl ied 
Wynd ty yh ener iolrrerertin Sere by i 2 euibar ion: sere sas(d, Woette [eat Ae 


vr dpe slpnvowitorgds eae a F cnabetasans 
wit Ube Latin ene Ad avroniqe plored mete eteD aint sh PE eit ae 
atid Aiiielh ‘uit phat ey COPS eo gaak ot Yo: fil abrartito re i ie 
pent! hee terete Lie surat lout overt ont oem at 4 
drislh oa tive} arti Yo oiyhurt wba oft.o} 2eanogen oY shade ‘ate 
+ (SE ubs: pais tit wives 7 col buen JF 
[a4 eos me | | 


7 ? 7 dé <a 5 ore’ ae 


ast) aus arid ve Hsigo be cow fRouloesT onlopEdl Bas tert 
TR WS eu peviaate Wen se 


? 


4 nes  & TMH ea ew 


oO. CoN 





& 
rot an NS UuVvaty be Cena 4 oma 
— we ate -—— a oe > 35" eo (Peary ere rte < oar’ t. “4 s 


a 


inet Cot ot. 2 ay they - : 
“ as Wade + “ran, ng Cig 7. 
su @e Gal ioe an La ¥ ae ; 
vs 10 94 ORE 
o +, eipetads phtldprig u soak S875, 
+) qe her ithey Aeneas - ; 


AMZ. waist writ - WOU oi "IP IIG, 


Pee (hac 
Seta). Pabeg 


3xa,_ asuodsay Sulpul4 


(aausesig /ae13V) 
asuodsay sulpul4 


*S1U} JO} Sujuue|d payeljziul 

[TZ0z ‘8z isn3ny] yOu sey 3Ng OSOZ Aq sala}eq 
UOISSILULUOD} UZIM S10}eJOUaSd dny9eq |e9!}149 AWS 
SOIN|IN WGNd} —- 8e|da 0} paau Ajay! ||!M AIUD AY, 


“Qdual|ISII Jan} JOY ajqenjea 
[TZ0z ‘8z jsn3nvy] AJaa 4Ng sjule4sjsuOd d1Yde1s0a3 
uOISsSIWWOD| 0} anp ased AJdA ade AjID BY} UUM 
SOIN|IIN DIqNd|SaAsasa janj puedxa 0} saiziunyoddo 


ang asuodsay] 


[99 Aq pausissy 
jyuapuodsay 


SNOILVONIWWOD3Y GNV SONIGNIJ OL SASNOdS3Y GNV ‘SNOILVONIWWO93Y ‘SONIGNIS AUN GNVUYD TIAID TZ-0202 


[TZ0z ‘6z euns] 
2DuUaI|ISOY 

jan4 aAoudwy 

JSN|AJ ODSIDUeI4 UeS 
‘UJ8IUOD PIN|4 V 


[TZ0z ‘6z aunr] 
90UaI|ISOY 

jan4 aAoudw} 

YSN ODSIDUeI4 UES 
:UJ99DUOD PIN|4 V 


[a3eq uoNed1\qGNnd] 
ajUL Woday 





C40 C OBEd 


*sani~al[qo Ayinba 

asn pue| Suipsesas saidijOg adI3sNf¢ jeyU@WUOIIAUA PUe UO!IN|OSaYy 
aolysnf jelosey S,Nd4S 24} YUM aduel|dwod pue Aduaysisuod 

ainsua pue ‘juejd JUaWea1} JaJEMaISEM e Se }ULId}OO} aWes JU 

Ul [aN} JO SJUNOWe ase] Suls03s Jo Ajajes 9uUy ‘4S 104 suejd wayem 
pajoAday pue sa}eMayseM DNd4S 94NIN} punoue sisAjeue apnjoul 
ysnw pue ‘uejg sndwes gJS 24} JO 3X9} U0) 9} Ul paj}eajdwod aq 

0} PIaU |/IM adeIO}S Jan} 10} g¥S Buisn jo sisAjeue Auy “439s }e aoeds 
9U} 9Z1/13N JS9q 0} MOY BUIWJa}ap O} Ue|g SNdwey qJS e Suljajdwos 
SI INdAS BU} ‘AdesO}s Jans 10} (44S) JUe|d JUaW}eaI) JSeaYyINOS 

94} JO ASN je1}U9}0d ay} Bulpsesay ‘wayshs Jaze jeuoiIsay Ayd}aH 
Y9}9H BY} Se YONs ‘ods|IDUeI4 URS JO BPIS}NO pa}ed0| ainjoNsysesju! 
AyD 40} SUO1}ZE90] BBeIO}s jan} je13Ua}0d pue spa—au jan} 

94} 3 BUINOO] apnjou! pynous sisAjeue siyy ‘yefoid a8esoys e yons 
JO} a/GeIA ase Je} ODSIDUeI4 URS Ul SUO!}EIO] B1e B49U} 4] PUeJsuapUN 
0} Sa}ep ja31e} pue ‘s}sod ‘Sadods Jafosd aeso}js janj jeiyzuaj}od 
Ajiquap! pue spaau jan} s AyD 943 JO sisAjeue 3}0|dWoOd 0} paau 

JIM (DAdAS) UOISs!WIWOD $A!}1]19Q DI1qNd OdsIDUeI4 eS pue ‘(\3Q) 
Juawaseuey Aduasiawy Jo JuaWedag ‘(q)YO) suluuejd jeyide 
pue adual|isay 40 3910 “(INGY) 22440 SsozesysiulupYy AjID SUL 


‘sAep 06 }X9U AU} U! SSUIJaaW JejNsaJ 
S$} SayouNejas dnos3 ay} aduUO papnydul aq |jIM JyeIs WOd “MdG 
pue sdous |e4}UazD ‘O4S Wold Suadxa JaqjzeW y~alqns pue G44S ‘WIG 


‘OVD ‘INdAS ‘VLINAS ‘MdQ ‘wo. ssaseuew AdUasJaWwa 3y} papnisul 
siaquay ‘AjyyUuOW yaw (NMJ) Anosyd BulysOM |aN4 9} ‘plAoD-a1d 


1X9] asuodsay uoNepuaWwWworIay 


SNOILVON3SINWO93Y GNV SONIGNIS OL SASNOdS3Y GNV ‘SNOILVONIWWOD3Y ‘SONIGNIS AYN GNVYD MAID TZ-0202 


sisAjeue 
Jayyny sauinbay 


pa}uawe|duw! 


(uolzejUdWa|dw}) 
asuodsay 
uolepuawwosey 


agoual|ISOY |aN4 PAQIAW] ISN] ODS!IDUeI4 UES :UJBDUOD PIN|4 V 


‘ajqeyieae jou si yuejd yseayynos 

24} $1 UOI}EYs Suljany |eUO!yppe 

ue JOJ AUIS aJeUJaYe Ue AjIZUApP! 0} JO 
‘QUOD S| JOM JUaWAaDe| da Jajsasip 
94} UBYM Jue] JUBW}ea1| JSeaUINOS 
94} 3e dn paaij aq 0} adeds au 

Ul Sjanj jasaip pue auljosed y}OG JO} 
Ayoeded adesojs uojjes puesnou) ua} 
-9Al} YIM UO!}E}S Suljanj |euo!ppe 
ue SUIpjing 0} JiWWOD pjnoys 

AyD ay} ‘uel jeyWdeD €EZOZ 94} U| 

84} |19UN JO “yZ0Z Jequiadeq 

ysnoiy} yyUOW Yea aww} jye}s 
a}e3Ipap pinoys Mdq pue ‘VLWSS 
‘Nd4S Suipnyjou! ‘janj Jo suasn 
JUeDIJIUSIS B1e OUM S}UdWedap 

AyD 49430 Pue ‘BdIJJO S,JOJeI}S|UIWpY 
AD 9} ‘UO!Ze4JSIUIWpYy ye41}UOZD Jo 
IIIHO IY} ‘UaWaseUe| AQUadIaW A 
Jo JUaWyeda|ag ou] ‘JUsWaseUeW 
Aduasiawa pue soijsidoj uleyo Ajddns 
Ul BDUaIJadXa BuOI}s YIM SJaquiaW 
yajas pjnoys dnoiyg Buljjion 

jan4 au} JO sosuods Aduage aul 


[Tzoz ‘8z ysnsny] 
UOISSILULUOZ 


Sal}9N I11GNd 


[Tzoz ‘8z snsny] 
UOISSILULUOZ 


sala a1qNd 


ang asuodsay] 


[99 Aq paudissy 
quapuodsay 


UOIePUBWIWOIZY 


[TZ0z ‘6z auny] 
a2ual|Isay 

jan4 aAosdwy 

YSN OIS|IDUeI4 UeS 
:UJ99U0D PIN|4 


[TZOz ‘6z auny] 
a0ual|isay 


jan4 aAoidw| 
[v4 404] | IsNW ODs!IDUeI4 UeS 
:UJ@DU0ZD PINn|4 Vv 


[#4 40}]] [23eq UoNed1\qnd] 
a|u1 Woday 





PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0134 


WHEREAS, On June 28, 2021, the 2020-2021 Civil Grand Jury released a report 
entitled, “Van Ness Avenue: What Lies Beneath,” a copy of which is on file with the 
Commission Secretary; and 


WHEREAS, The Civil Grand Jury requires responses from both the San Francisco Public 
Utilities Commission (SFPUC) General Manager and this Commission to the report’s Findings 
numbers 1, 2, 3, 4, 6, 8, 9, and 11, and Recommendations numbers 1, 2, 3, 4, and 5; and 


WHEREAS, California Penal Code §933(c) requires the Commission’s response be 
submitted to the Presiding Judge no later than August 27, 2021; and 


WHEREAS, At its August 24, 2021 public meeting, this Commission reviewed the 
attached responses of both the General Manager and the Commission to the above stated findings 
and recommendations in the Civil Grand Jury Report; now, therefore be it 


RESOLVED, That this Commission hereby approves the responses attached hereto, as 
amended by motion of the Commission at its August 24, 2021 meeting, to the relevant findings 
and recommendations of the June 28, 2021, Civil Grand Jury Report entitled, “Van Ness 
Avenue: What Lies Beneath,” and authorizes and directs the Commission President to submit the 
amended responses to the Presiding Judge of the Civil Grand Jury by August 27, 2021, as 
required by California Penal Code §933(c). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 24, 2021. 


Porn Mted- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0135 


WHEREAS, Under the California Environmental Quality Act (CEQA) and State of 
California Water Code (Section 10910(g)(1)), the San Francisco Public Utilities Commission 
(SFPUC) is required to prepare and approve a Water Supply Assessment (WSA) for the 
cumulative water demands presented by the proposed 490 Brannan Project, which would result 
in construction of a 12-story, 185-foot-tall mixed-use building with 21’-0” floor-to-floor ground 
level and mezzanine ART PDR, ground level retail sales and service, and 269,296 sf of tenant 
office space at 490 Brannan Street in San Francisco (Block 3776, Lot 025); and 


WHEREAS, A WSA is an informational document that assesses the adequacy of water 
supplies to serve a proposed project and is required to be prepared as part of the CEQA 
environmental review process; and 


WHEREAS, The proposed 490 Brannan Project is required to comply with the City’s 
Non-potable Water Ordinance, Article 12C of the San Francisco Health Code, and as a result, the 
proposed Project would offset its potable water use through the use of alternate water sources; 
and 


WHEREAS, The water demand associated with the proposed 490 Brannan Project is 
encompassed within the 2020 Urban Water Manament Plan water demand projections; and 


WHEREAS, Approval of a WSA as an informational document is not considered an 
approval action as defined in Section 15378 of the CEQA Guidelines; and 


WHEREAS, A WSA must be approved at a public meeting by the governing body of the 
public water supplier that would serve the proposed project; and 


WHEREAS, On December 12, 2018, the State Water Resources Control Board adopted 
an amendment to the Water Quality Control Plan for the San Francisco Bay/Sacramento-San 
Joaquin Delta Estuary (i.e., Bay-Delta Plan Amendment), which, if implemented in the future, 
would affect the Regional Water System supply and the SFPUC’s ability to meet the projected 
demands of existing and future retail customers, including the proposed project; and 


WHEREAS, Multiple lawsuits are pending challenging the Bay-Delta Plan Amendment, 
and the City is a party to one of those suits; and 


WHEREAS, In accordance with the State Water Resources Control Board’s instruction, 
on March 1, 2019, the SFPUC, in partnership with other key stakeholders, submitted a proposed 
“voluntary agreement” for the Tuolumne River (March Ist Proposed Voluntary Agreement) for 
the State’s consideration as a substitute or replacement of the Bay-Delta Plan Amendment; and 


WHEREAS, On March 26, 2019 by Resolution No. 19-0057, this Commission endorsed 
the SFPUC’s continued participation in the voluntary agreement negotiation process and stated 
its intent that the terms of any final voluntary agreement would improve the health of the 
fisheries and maintain the reliability of its water supply including maintenance of its level of 
service (LOS) goal of no more than 20% system-wide rationing; and 
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We 


WHEREAS, Because implementation of the Bay-Delta Plan Amendment or an 
alternative Voluntary Agreement is uncertain at this time, the SFPUC staff prepared the attached 
WSA for the proposed 490 Brannan Project, analyzing water supply and demand under three 
scenarios: (1) No implementation of the Bay-Delta Plan Amendment or the March Ist Proposed 
Voluntary Agreement (“Scenario 1”), (2) Implementation of the March Ist Proposed Voluntary 
Agreement (“Scenario 2”), and (3) Implementation of the Bay-Delta Plan Amendment 
(“Scenario 3”); and 


WHEREAS, The WSA concludes that the SFPUC’s total projected water supplies 
through 2045 will (1) meet the demands of the proposed project in normal years under all three 
scenarios, (2) meet the demands of the proposed project in dry years without rationing beyond 
the SFPUC’s LOS goal of 20% system-wide rationing under Scenario 1, (3) meet the demands of 
the proposed project in dry years but require rationing closer to the LOS goal under Scenario 2, 
and (4) not reliably meet the demands of the proposed project without rationing at a level greater 
than that required to achieve the LOS goal under Scenario 3; now, therefore, be it 


RESOLVED, This Commission approves the attached Water Supply Assessment for the 
proposed 490 Brannan Project pursuant to the State of California Water Code Section 10910(g). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 24, 2021. 


(Wor Mood 


Secretary, Public Utilities Commission 
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S a N Fra N CG SCO San Francisco, CA 94102 
T 415.554.3155 

Water F 415.554.3161 
Services of the San Francisco Public Utilities Commission TTY 415.554.3488 


August 10, 2021 


TO: Commissioner Sophie Maxwell, President 
Commissioner Anson Moran, Vice President 
Commissioner Tim Paulson 
Commissioner Ed Harrington 


Commissioner Newsha Ajami 
se 
THROUGH: Michael Carlin., Acting General Manager 


Staven 2. filehee 


FROM: Steven R. Ritchie, Assistant General Manager, Water 
RE: Water Supply Assessment for the 490 Brannan Street Project 
1.0 Summary 


1.1. Introduction 


Under the Water Supply Assessment law (Sections 10910 through 10915 of the 
California Water Code), urban water suppliers like the San Francisco Public Utilities 
Commission (SFPUC) must furnish a Water Supply Assessment (WSA) to the city or 
county that has jurisdiction to approve the environmental documentation for certain 
qualifying projects (as defined in Water Code Section 10912 (a)) subject to the 
California Environmental Quality Act (CEQA). The WSA process typically relies on 
information contained in a water supplier's Urban Water Management Plan (UWMP), 
and involves answering specific questions related to the estimated water demand of 
the proposed project. This memo serves as the WSA for the proposed 490 Brannan 
Street Project (“proposed project’), for use in the support of a Community Plan 
Evaluation to be filed by the San Francisco Planning Department (case no. 2020- 
005610ENV, San Francisco Planning Department). 


1.1.1 2020 Urban Water Management Plan London N. Breed 


Mayor 
The SFPUC’s most current UWMP is the UWMP update for 2020, which the 


Commission adopted in June 2021 (Resolution No. 21-0100). The water demand feted 


projections in the UWMP incorporated housing unit growth projections from the coe 
Housing Element 2022 Update objective, and employment growth projections from the Anson Moran 
2017 Land Use Allocation (LUA 2017); both projections were provided by the San Vice President 
Francisco Planning Department. The water demand projections are presented in five- Tan Pauleon 
year increments through 2045, meeting Water Code requirements. Growth associated Commissioner 


with the proposed project was encompassed within these projections, and water 
demand associated with the proposed project was encompassed within the 2020 
UWMP water demand projections. In other words, the proposed project has already 


been already accounted for in SFPUC’s water supply planning. Newsha Ajami 
Commissioner 


Ed Harrington 
Commissioner 


Michael Carlin 
Acting 
General Manager 


OUR MISSION: To provide our customers with high-quality, efficient and reliable water, power and sewer 
services in a manner that values environmental and community interests and sustains the resources entrusted 
to our care. 
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The WSA for a qualifying project within the SFPUC’s retail service area! may use 
information from the UWMP. Therefore, the 2020 UWMP is incorporated via 
references throughout this WSA shown in bold, italicized text. The UWMP may be 
accessed at www.sfpuc.org/uwmp. 


As described in detail in Section 7.3.1 of the UWMP, in December 2018, the State 
Water Resources Control Board (SWRCB) adopted amendments to the Water Quality 
Control Plan for the San Francisco Bay/Sacramento-San Joaquin Delta Estuary (Bay- 
Delta Plan Amendment). The City, along with multiple other water agencies, filed suit in 
early 2019 challenging the validity of the Bay-Delta Plan Amendment. That lawsuit, 
which is consolidated with the other legal challenges, is currently pending in 
Sacramento Superior Court. In January 2021, the SWRCB moved to implement the 
Bay-Delta Plan Amendment on the Tuolumne River by issuing a water quality 
certification under Section 401 of the Clean Water Act in the Federal Energy 
Regulatory Commission (FERC)’s licensing proceedings for the hydropower projects 
associated with the New Don Pedro and La Grange dams. The City and other water 
users on the Tuolumne River have filed pending legal and administrative challenges to 
these SWRCB actions. FERC has not yet reissued a license for the Don Pedro 
Hydropower Project, and the legal challenges to the water quality certification are 
pending and remain unresolved. 


In recognition of the obstacles to implementation of the Bay-Delta Plan Amendment, 
the SWRCB Resolution No. 2018-0059 adopting the Bay-Delta Plan Amendment 
directed staff to help complete a “Delta watershed-wide agreement, including potential 
flow measures for the Tuolumne River” by March 1, 2019, and to incorporate such 
agreements as an “alternative” for a future amendment to the Bay-Delta Plan to be 
presented to the SWRCB “as early as possible after December 1, 2019.” In accordance 
with the SWRCB’s instruction, on March 1, 2019, the SFPUC, in partnership with other 
key stakeholders, submitted a proposed project description for the Tuolumne River that 
could be the basis for a voluntary substitute agreement with the SWRCB (“March 1st 
Proposed Voluntary Agreement’). Since 2019, SFPUC has participated in negotiations 
with the State and other stakeholders regarding the Proposed Voluntary Agreement. 
As of the date of the issuance of this Water Supply Assessment, those negotiations 
remain ongoing. 


Implementation of the Bay-Delta Plan Amendment is uncertain given these ongoing 
litigation and regulatory proceedings; these are further described in Section 7.3.1 of 
the UWMP. Given the current uncertainty regarding the extent and timing of the 
implementation of the Bay-Delta Plan Amendment, this WSA analyzes water supply 
and demand through 2045 under three scenarios: (1) No implementation of the Bay- 
Delta Plan Amendment or the March 1st Proposed Voluntary Agreement (“Scenario 
1”), (2) Implementation of the March 1st Proposed Voluntary Agreement (“Scenario 
2”), and (3) Implementation of the Bay-Delta Plan Amendment (“Scenario 3”). 


1.1.2. Basis for Requiring a WSA for the Proposed Project 


The proposed project has not been the subject of a previous WSA, nor has it been part 
of a larger project for which a WSA was completed. However, water supply for the 
Central SoMa Plan, of which the proposed project is part, was analyzed in the 
Environmental Impact Report for the Central SoMa Plan. The water supply analysis 
determined that development under the area plan would not require expansion of the 
city’s water supply system and would not adversely affect the city’s water supply. This 
determination was based on the water supply and demand projections contained in the 
2010 UWMP and a 2013 Water Availability Study prepared by the SFPUC to update 
demand projections for San Francisco. The information and projections in these 
documents have since been superseded by those in the 2020 UWMP. Thus, this WSA 
for the proposed project is based on the latest available information and projections. 


1 SFPUC’s “retail service area” refers to water customers inside the City and County of San 
Francisco, as well as select areas outside of the City. 
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The proposed project qualifies for preparation of a WSA under Water Code Section 
10912(a) because it is a mixed-use development that includes more than 250,000 
square feet for tenant office space. The proposed project is characterized further in 
Section 1.2. 


1.2 Proposed Project Description 


The proposal is to demolish the existing 6,048 square foot (sf) commercial building (a 
Central SoMa Key Development Site) and construct a 12-story, 185-foot-tall mixed-use 
building with 21’-0” floor-to-floor ground level and mezzanine ART PDR, ground level 
retail sales and service, office space in the base (up to 81 feet) and on the upper floors. 
The proposed new building would include 269,296 sf of tenant office space. At the 
ground floor, mezzanine, and basement, 3,272 sf of retail sales and service, 12,506 sf 
of art-focused PDR, 5,391 sf of Child Care, 6 loading stalls, and 24 below-grade 
vehicular parking stalls would be provided including 6 EV stalls, 4 carpool/vanpool 
stalls, 13 compact, and 1 ADA stall. Additionally, 60 Class | bike parking stalls, 26 
Class || bike parking stalls, 4 showers and 24 lockers are provided. The project will be 
constructed in a single phase by 2025. 


For additional details on the proposed project, see Attachment B. 


2.0 Water Supply 


This section reviews San Francisco’s existing and planned water supplies. 


2.1 Regional Water System 


See Section 3.1 of the UWMP for descriptions of the RWS, Section 6.1 of the UWMP 
for water rights held by City and County of San Francisco, and Section 7.1 of the 
UWMP for the SFPUC Water System Improvement Program (WSIP). 

2.2 Existing Retail Supplies 


Retail water supplies from the RWS are described in Section 6.1 of the UWMP. 


Local groundwater supplies, including the Westside Groundwater Basin, are described 
in Section 6.2.1 of the UWMP. 


Local recycled water supplies, including the Harding Park Recycled Water Project and 
Pacifica Recycled Water Project, are described in Section 6.2.1 of the UWMP. 
2.3 Planned Retail Water Supply Sources 


The San Francisco Groundwater Supply Project is described in Section 6.2.2 of the 
UWMP. 


The Westside and Treasure Island Recycled Water Projects are described in Section 
6.2.2 of the UWMP. 
2.4 Summary of Current and Future Retail Water Supplies 


A breakdown of water supply sources for meeting SFPUC retail water demand through 
2045 in normal years is provided in Section 6.2.5 of the UWMP. For dry years, see the 
next section. 


2.5 Dry-Year Water Supplies 


A description of dry-year supplies developed under WSIP is provided in Section 7.2 of 
the UWMP. 
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2.6 Additional Water Supplies 


The SFPUC is increasing and accelerating its efforts to acquire additional water 
supplies and explore other projects that would increase overall water supply resilience 
through the Alternate Water Supply Program. A description of the Alternative Water 
Supply Program and the supplies being studied is provided in Section 7.4 of the 
UWMP. 


3.0 Water Demand 


This section reviews the projected retail water demands and the demand associated 
with the proposed project. 


3.1 Projected Retail Water Demand 


The projected retail water demand through 2045 is provided in Section 4.1 of the 
UWMP. This section also describes the methodology used for demand projections and 
the factors considered. 


3.2 Proposed Project Water Demand 


The project sponsor's consultants provided a memo describing the methods and 
assumptions used to estimate the water demand of the proposed project, along with 
the resulting demand (Attachment B). 


Because the proposed project must comply with San Francisco's Non-potable Water 
Ordinance (Article 12C of the San Francisco Health Code), estimates for both potable 
and non-potable demands were submitted as part of the WSA request. The Non- 
potable Water Ordinance requires new commercial, mixed-use, and multi-family 
residential development projects with 250,000 square feet or more of gross floor area 
to install and operate an onsite non-potable water system. Such projects must meet 
their toilet and urinal flushing and irrigation demands through the collection, treatment, 
and use of available graywater, rainwater, and foundation drainage. While not required, 
projects may use treated blackwater or stormwater if desired. Furthermore, projects 
may choose to apply non-potable water to other non-potable water uses, such as 
cooling tower blowdown and industrial processes, but are not required to do so under 
the ordinance. As indicated in the water demand memo provided on behalf of the 
project sponsor in Attachment B, the proposed project would meet the requirements of 
the Non-potable Water Ordinance by using graywater and rainwater to meet toilet and 
urinal flushing and irrigation. 


Both potable and non-potable demands for the project were estimated using the 
SFPUC’s Non-potable Water Calculator. The SFPUC reviewed the memo to ensure 
that the methodology is appropriate for the types of proposed water uses, the 
assumptions are valid and thoroughly documented along with verifiable data sources, 
and a professional standard of care was used. The SFPUC concluded that the demand 
estimates provided on behalf of the project sponsor are reasonable. Water demand 
associated with the proposed project over the 20-year planning horizon is shown in the 
following Table 2. 


The non-potable demand estimates in Table 2 are based on building uses anticipated 
at the time the WSA was requested, i.e., during the planning and environmental review 
stage of the proposed project. It is understood that these estimates will likely change as 
the proposed project’s design progresses, and information submitted for the WSA 
request is not part of the proposed project’s compliance with the Non-potable Water 
Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. However, the intent of 
providing a breakdown of potable and non-potable demand estimates in this WSA is to 
demonstrate that the proposed project will incorporate water reuse per City 
requirements and the proposed project's sustainability goals, if any. As noted earlier, 
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the total demand of the proposed project, regardless of non-potable use, is already 
encompassed in the 2020 UWMP water demand projections. Furthermore, total 
demand represents the most conservative estimate and accounts for back-up potable 
supplies that must be provided by the SFPUC in the event that non-potable supplies 
serving the proposed project are unavailable. 


Table 1: Water Demand Based on Project Phasing (mgd) 












2025-2030 «2035 «= «2040 «= 2045 
Potable Demand 0.002 | 0.002 | 0.002 | 0.002 


mgd = million gallons per day 








Notes: 
Total demand conservatively assumes that all demands are met with potable supplies. For the 
estimated portion of demands that could be met with non-potable supplies, refer to Table 2 and 
Attachment B. 














Table 2: Potential Potable Water Savings for Proposed Project 















| 2025 203020352040 2045 


Total Demand (mgd) 0.005 0.005 0.005 0.005 0.005 


Non-potable Supply (mgd) 0.001 0.001 0.001 
Potential Potable Water 

Savings as Percentage of 

Total Demand 20% 20% 20% 


mgd = million gallons per day 











Notes: 
For additional information about non-potable supplies, refer to Attachment B. 








The San Francisco Planning Department has determined that the proposed project is 
encompassed within the housing projections described in the Housing Element 2022 
Update and the employment projections from LUA 2017 as indicated in the letter from 
the Planning Department to the SFPUC (Attachment A). Therefore, the demand of the 
proposed project is also encompassed within the San Francisco retail water demands 
that are presented in Section 4.1 of the UWMP, which considers retail water demand 
based on the housing and employment projections provided by the Planning 
Department. The following Table 3 shows the demand of the proposed project relative 
to total retail demand. 
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Table 3: Proposed Project Demand Relative to Total Retail Demand 


203520402045 


Total Retail Demand (mgd)' 


Total Demand of Proposed 
Project (mgd) 











Total Demand of Proposed 
Project as Percentage of 
Total Retail Demand? 0.007% | 0.007% | 0.007% | 0.006% | 0.006% 


Notes: 

1. Retail water demands per Table 4-1 of the UWMP. ‘ 

2. The proposed project is accounted for in the housing and employment projections provided by 
the Planning Department; therefore, total demands associated with the proposed project are 
accounted for in the 2020 UWMP retail water demand projections. 











4.0 Conclusion 


4.1 Comparison of Projected Supply and Demand 


For all scenarios presented here, local supplies (i.e., supplies not from the RWS) 
correspond to those in Table 6-5 of the UWMP. Procedures for determining RWS 
supply availability per the SFPUC’s Water Shortage Allocation Plan (WSAP) are 
described in Section 8.2.4 of the UWMP. 


As explained previously in Section 3.2, water demands associated with the proposed 
project are already captured in the retail demand projections presented in the UWMP. 
The proposed project is expected to represent up to 0.007% of the total retail water 
demand. Total retail demands correspond to those in Table 4-1 of the UWMP, and 
reflect both passive and active conservation, onsite water reuse savings, and water 
loss. 


4.1.1. Scenario 1: No Implementation of the Bay-Delta Plan Amendment or the 
Voluntary Agreement 


Table 4 below is adapted from Section 8.4 of the UWMP (Table 8-6) and compares 
the SFPUC’s retail water supplies and demands through 2045 during normal year, 
single dry-, and multiple dry-year periods under Scenario 1. 


As shown in Table 4, under Scenario 1 without implementation of the Bay-Delta Plan 
Amendment, existing and planned supplies would meet all projected RWS demands in 
all years except in the 4" and 5" years of a multi-year drought at 2045 projected levels 
of demand; the projected shortfall in those years is 4 mgd, or 5.3% of demand.. To 
manage a small shortfall such as this, the SFPUC may prohibit certain discretionary 
outdoor water uses and/or call for voluntary water use reduction by its retail customers 
pursuant to its Water Shortage Contingency Plan (Appendix K of the UWMP). The 
required level of water use reduction is well below the SFPUC’s RWS LOS goal of 
limiting water use reduction to no more than 20% on a system-wide basis (i.e., an 
average throughout the RWS) in drought years. This goal was adopted in 2008 by the 
Commission (Resolution No. 08-0200). 


4.1.2 Scenario 2: Implementation of the Voluntary Agreement 


The March 1, 2019 Proposed Voluntary Agreement has yet to be accepted by SWRCB 
as an alternative to the Bay-Delta Plan Amendment and thus the shortages that would 
occur with its implementation are not known with certainty. However, given that the 
objectives of the Voluntary Agreement are to provide fishery improvements while 
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protecting water supply through flow and non-flow measures, the RWS supply 
shortfalls under the Voluntary Agreement would be less than those under the Bay-Delta 
Plan Amendment, and therefore would require water use reductions of a lesser degree 
than that which would occur under Scenario 3. The degree of water use reduction 
would also more closely align with the SFPUC’s RWS LOS goal of limiting water use 
reduction to no more than 20% on a system-wide basis in drought years. 


4.1.3 Scenario 3: Implementation of the Bay-Delta Plan Amendment 


Table 5 below provides projected supplies and demands under Scenario 3. The RWS 
is projected to experience significant shortfalls in single dry and multiple dry years 
through 2045, regardless of whether the proposed project is constructed. These 
significant shortfalls are a result of implementation of the Bay-Delta Plan Amendment 
and not attributed to the incremental retail demand associated with the proposed 
project. Shortfalls would range from about 11 to 29 mgd, corresponding to water use 
reduction in the retail service area ranging from 14-35%, over the next 20 years. 
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Table 4: Projected Supply and Demand Comparison Under Scenario 1 
(No Implementation of the Bay-Delta Plan Amendment or the Voluntary Agreement) (mgd) 


























af: Multiple Dry Years” 
eG gigi ae Year DryYear'  Year1 Year2 Year3 Year 4 Year 5 
0.0 0.0 


Normal Single 









RTS TE Lee AmOr ss Tos tap a 


Total Retail Supply’ 74.5 74.5 74.5 74.5 


Total Retail Demand? 77.4 77.4 77.4 77.4 77.4 77.4 77.4 
Total Retail Supply’ 77.4 77.4 77.4 77.4 77.4 77.4 77.4 
Sorte | LOU NOLO PNG SO ON NCTA) RANG. ONE a OT Ca 


Total Retail Supply* 80.6 80.6 80.6 80.6 80.6 80.6 80.6 
Shortfall 0.0 0.0 0.0 0.0 0.0 4.0 4.0 
Notes: 


1. During all single dry years, no RWS system-wide shortages are in effect. 

2. During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. During those years, a 10% 
system-wide shortage is in effect. 

3. Total retail demands correspond to those in Table 4-1 of the UWMP 

4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the UWMP. Local 
supplies are assumed to be used before RWS supplies to meet retail demand. 

5. As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during droughts. If, during a 
declared water shortage, retail demands on the Regional Water System are lower than the retail allocation in a dry year, retail demands on the 

RWS will be reduced by 5%. This provision is in effect in years 4 and 5 of a multi-dry year sequence at 2045 levels of demand. 
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Table 5: Projected Supply and Demand Comparison Under Scenario 3 
(Implementation of the Bay-Delta Plan Amendment) (mgd) 








ones Multiple Dry Years? 
Normal Dry ees ee pom : 
le Year' Year 1 Year2 #$Year3 Year4 ; 










Total Retail Supply’ 70.7 59.5 59.5 |i no1 oMele os 51.5 51.5 
Shortfall as % of Demand 
Total Retail Demand? 72.4 72.4 72.4 72.4 
Total Retail Supply* 72.4 61.4 61.4 
Total Retail Demand? 74.5 
Total Retail Supply 63.8 51.4 
[Maa Serr aT es | 


60.1 5251 o2n 





















































2040 











Total Retail Supply* 80.6 60.1 60.1 
Shortfall -20.5 -20.5 -20.5 -28.5 -28.5 


0.0 
Shortfall as % of Demand 25.4% | -25.4% 25.4% | -35.4% | -35.4% 


Notes: During a single dry year, system-wide shortages of 30 — 40% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the Water Shortage Allocation Plan (WSAP). 

2. During multiple dry years, system-wide shortages of 30 — 55% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the WSAP. 

3. Total retail demands correspond to those in Table 4-1 of the UWMP. 

4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the 

UWMP. Local supplies are assumed to be used before RWS supplies to meet retail demand. 
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4.2 Potential for Shortages in SFPUC Service Area 


The inflow to SFPUC reservoirs can vary greatly from year to year, based on the 
hydrology of the region. When inflows are low during dry years, the potential exists for 
water supply shortages in the SFPUC service area. The occurrence of shortages 
depends on the magnitude and duration of dry conditions, and also on the system 
demand for water supply. 

e Inan evaluation of historical hydrology (1920 — 2017) combined with 2020 system 
demand, the potential for water supply shortages due to dry hydrology is low. 

e When projected system demand in 2045 (an increase over 2020 demand) is 
evaluated along with historical hydrology, the potential for shortage increases but 
remains relatively low. 

e When large increases in instream flow requirements (such as those associated 
with the Bay-Delta Plan update) are included in either of the above evaluations, 
the potential for water shortages in the SFPUC system increases markedly. The 
instream flow requirements are analogous to an increase in demand in this 
evaluation. 


4.3 Water Use Reduction Implications to the Proposed Project 


While the levels of water use reduction described above apply to the retail service area 
as a whole (i.e., 0-5% under Scenario 1, 14-35% under Scenario 3), the SFPUC may 
allocate different levels of water use reduction to individual retail customers based on 
customer type (e.g., dedicated irrigation, single family residential, multi-family 
residential, commercial, etc.) to achieve the required level of retail system-wide 
demand reduction. Allocation methods and processes that have been considered in the 
past and may be used in future droughts are described in the SFPUC’s 2020 Water 
Shortage Contingency Plan (Appendix K of the UWMP). The SFPUC’s 2020 Water 
Shortage Contingency Plan contains a provision that the SFPUC will establish a 
residential per capita water use floor, i.e. a minimum allocation for residential 
customers during declared water shortages. For both residential and commercial 
customers, the SFPUC may implement varying levels of water use reductions based on 
the baseline level of water use, e.g. require less reduction from customers that use less 
water to begin with. Under the 2020 Water Shortage Contingency Plan, the allocation 
method or combination of methods that would be applied during water shortages 
caused by drought would be subject to the discretion of the General Manager. 


In accordance with the Water Shortage Contingency Plan, the level of water use 
reduction that would be imposed on the proposed project would be determined at the 
time of a drought or other water shortage and cannot be established with certainty prior 
to the shortage event. However, newly-constructed buildings, such as the proposed 
project, have water-efficient fixtures and non-potable water systems that comply with 
the latest regulations. Thus, if these buildings can demonstrate below-average water 
use, they would likely be subject to a lower level of water use reduction than other retail 
customers that meet or exceed the average water use for the same customer class. 


4.4 Findings 


Regarding the availability of water supplies to serve the proposed project beginning in 
2025, the SFPUC finds, based on the entire record before it, as follows: 


e During normal years, the SFPUC’s total projected water supplies will meet the 
projected demands of its retail customers, including those of the proposed 
project, existing customers, and foreseeable future development under 
Scenario 1, Scenario 2, and Scenario 3. 


e During single dry years and multiple dry years under Scenario 1—No 
implementation of the Bay-Delta Plan Amendment or the March 1st Proposed 
Voluntary Agreement—the SFPUC can meet the projected demands of its 
retail customers, including those of the proposed project, existing customers, 
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and foreseeable future development without the need for water use reduction 
beyond the LOS goal of 20% system-wide water use reduction. 


e During single dry years and multiple dry years under Scenario 2— 
Implementation of the March 1st Proposed Voluntary Agreement—the SFPUC 
would still face a shortfall in single dry and multiple dry years, thus requiring 
water use reduction, but to a lesser degree and in closer alignment to the LOS 
goal of no more than 20% system-wide water use reduction compared to that 
which would occur under Scenario 3. 


e During single dry years and multiple dry years under Scenario 3— 
Implementation of the Bay-Delta Plan Amendment—the SFPUC cannot reliably 
meet the projected demands of its retail customers, including the proposed 
project, existing customers, and foreseeable future development, without water 
use reduction at a level greater than that required to achieve the LOS goal of a 
maximum of 20% system-wide average water use reduction starting as soon 
as 2022. The SFPUC estimates it would impose up to 35% water use 
reductions across the retail service area. 


e The SFPUC’s 2020 Water Shortage Contingency Plan contains a provision 
that the SFPUC will establish a residential per capita water use floor, i.e. a 
minimum allocation for residential customers during declared water shortages. 
For both residential and commercial customers, the SFPUC may implement 
varying levels of water use reductions based on the baseline level of water 
use, e.g. require less reduction from customers that use less water to begin 
with. For the proposed project specifically, these policies may result in lower 
levels of mandatory water use reduction as a result of the installation of water- 
efficient plumbing fixtures and non-potable water systems associated with new 
construction. 


e Under Scenario 3, the relatively small volume of water demand generated by 
the proposed project itself would not exacerbate the projected shortfalls 
resulting from implementation of the Bay-Delta Plan Amendment. Regardless 
of whether the proposed project is constructed, with implementation of the Bay- 
Delta Plan Amendment, the SFPUC’s existing and planned water supplies will 
not meet the water demands of its retail service area in dry years without 
significant demand reductions. 


Approval of this WSA by the Commission is not equivalent to approval of the 
development project for which the WSA is prepared. A WSA is an informational 
document required to be prepared for use in the City’s environmental review of a 
project under CEQA. It assesses the adequacy of water supplies to serve the proposed 
project and cumulative demand. 


Furthermore, this WSA is not a “will serve” letter and does not verify the adequacy of 
existing distribution system capacity to serve the proposed project. A “will serve” letter 
and/or hydraulic analysis must be requested separately from the SFPUC City 
Distribution Division to verify hydraulic capacity. 


While this WSA contains information provided by or on behalf of the project sponsor 
regarding the proposed project’s plans for onsite water reuse and demand estimates 
using the SFPUC’s Non-potable Water Calculator, any information submitted to the 
SFPUC for preparation of this WSA does not fulfill the requirements of the Non-potable 
Water Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. 


If there are any questions or concerns, please contact Steve Ritchie at (415) 934-5736 


or SRitchie@sfwater.org. 
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Attachment A — 


Communications from San Francisco Planning Department 


49 South Van Ness Avenue, Suite 1400 


San Francisco San Francisco, CA 94103 





October 27, 2020 


Michael P. Carlin 

Deputy General Manager, SFPUC 
525 Golden Gate Street 

San Francisco, CA 94102 


Re: Projections of growth for San Francisco 2020-2040 


Dear Michael: 


| am forwarding you information regarding the Department's current growth projections for households and jobs 
as requested by Paula Kehoe, Manager, Water Resources Planning, SFPUC. 


Citywide Land Use Allocation 


Table 1 shows the Planning Department’s housing and job growth projections for the years 2020-2045. Housing 
growth is based on the Housing Element 2022 Update and job growth is based on the current citywide Land Use 
Allocation (LUA) 2017. 


Table 1: Development Projections 


Housing Units 399,313 425,118 450,923 476,728 502,533 528,338 
Jobs 785,530 823,505 840,270 862,315 872,510 894,255 


The Planning Department is currently updating the city’s General Plan Housing Element (Housing Element 2022 
Update). The housing element update is required to be adopted by the city and submitted to the state 
Department of Housing and Community Development by January 2023. One of the primary goals of the Housing 
Element 2022 Update is to improve housing affordability by increasing the rate of housing production compared 
with the past several decades. The housing unit figure for 2020 is based on the Planning Department's 2019 
Housing Inventory report, which indicates that the city had a total of 399,313 housing units as of January 1, 2020, 
and the successive year projections are based on the Housing Element 2022 Update objective of producing an 
average of 5,000 housing units per year with adjustments for certain large development plans. 


The Planning Department routinely updates its LUA when ABAG/MTC updates their regional projections, typically 
every four years as part of the Plan Bay Area adoption process. The most recent Plan Bay Area was adopted in 
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July 2017 and had a time horizon of 2040. Since the 2017 Plan Bay Area projections only extend through 2040, for 
the purposes of this projection series for the UWMP, we have projected the additional five-year period through 
2045 using the average annual job growth rate (+4,350 jobs/year) projected for the 2020-2040 period. The 
regional agencies are currently in the midst of the planning process for Plan Bay Area 2050, including producing 
and refining the county and jurisdiction-level housing, household, and job projections through 2050, scheduled 
for adoption in summer 2021. Following adoption of Plan Bay Area 2050, the department will produce a new LUA 
that extends to the year 2050, a process that typically takes a few months to complete. 


The department uses the LUA for a variety of purposes, including analyzing impacts of plans and projects 
undergoing the environmental review process, and the LUA is provided to many agencies analyzing future 
infrastructure and operational needs. We continue to use the current LUA until ABAG/MTC finalizes a new set of 
projections series that extends the projections horizon, though the department occasionally adjusts the LUA at a 
sub-city geographic level in the intervening years in the case of adoption of previously unforeseen major new 
plans, projects or zoning changes that might change the distribution of projected growth within the city. 


In preparing the LUA, the department's method uses the best information available to allocate the growth to 
location. That information includes proposed and entitled projects (the "pipeline"), expected area plan 
development based on proposed and approved area plans, and parcels with the greatest likelinood of new 
development based on existing conditions, zoning, and existing policies. Typically, the LUA allocates household 
and job growth earlier in the time series to development in the pipeline, with later years assigned to other areas. 
Note that the LUA assumes that large master plan development agreement projects intended to be built in 
phases over time (e.g. Treasure Island, Parkmerced, Pier 70), will be built in increments over the period of their 
entitlement (which varies from approximately ten to thirty years depending on the project). It is also the case 
that the LUA allocates projections for some households and jobs to existing development to account for 
economic and demographic changes (e.g. assigning jobs to existing office space due to economic changes in 
unemployment levels and worker densities, assigning households to existing housing due to changes in vacancy 
rates). 


Housing Typology Composition of Projected Growth (Single Family vs Multi-Family) 





In addition to the request for the current LUA, it is our understanding that SFPUC would like to understand the 
proportion of new housing construction that is projected to take the form of single-family houses’ versus units in 
in multi-family structures, since water consumption per household is substantially less in multi-family structures 
than for single-family detached houses. The Planning Department recommends that the SFPUC assume for the 
purposes of modelling citywide projected housing development in San Francisco that the number of single- 
family detached houses will not increase from existing stock and that all future net housing growth will take the 
form of multi-family structures. 


' For the purposes of this discussion, “single family home” means a detached house consisting of a single housing unit, typically on its own assessor’s lot. 
Attached townhouses are not included in this definition. 


San Francisco 


While the majority (62%) of San Francisco's residential land is currently zoned for single-family housing, 
approximately 30% of the existing housing stock (in terms of units) is comprised of single-family houses’ and 
there is little to no vacant land in San Francisco zoned for single-family houses. Nearly all new housing built in 
San Francisco is in the form of units in multi-family buildings, ranging from duplexes and attached townhouses 
up through mid-rise and high-rise buildings, with the vast majority of units produced each year in larger 
structures with more than 20 units. As published in our 2019 Housing Inventory document’, of the net housing 
growth from 2010-2019 less than 1% was in the form of single-family buildings. 


San Francisco Housing Stock by Building Type, 2010-2019 





Building Type | Single Family | 2to4 Units | 5 to 9 Units 10 to 19 Units | 20 + Units 


2010 ACS& 123,951 79,774 37,088 37,656 93,496 372,535 
Net Added — — 2£R -37> DART 
011-2019 235 B78 368 677 24620 26,778 


TOTAL 124,186 80,652 37,456 38,333 118,116 399,313 


Of the total units authorized for construction each year from 2015-2019, the annual percentage of units that were 
single-family houses averaged less than 1%, with the percentage in 2018 and 2019 being less than 0.6%, as 
shown in the table below. However, an even more significant trend is addition to or conversion of single 
household properties to convert them into multi-family properties, ranging from the additions of accessory 
dwelling units to existing houses to the replacement of existing houses with multi-family structures. An average 
of 14 single family homes were demolished annually 2015-2019, and 270 accessory dwelling units were added to 
structures in San Francisco in 2019, many of which were added to previously single-family structures. As a result, 
the net addition of single-family houses to city over the past several years has likely been negligible or effectively 
zero. Moreover, given the scarcity and cost of land in San Francisco and city, regional and state goals to maximize 
housing production in urbanized areas that are served by transit and have access to jobs and other urban 
opportunities, the few single family houses that are likely to be built in the foreseeable future would be 
incorporated as a small component of the relatively few large master developments’ in the city. 


Units and Projects Authorized for Construction by DBI by Building Type, 2015-2019 
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2 142 68 127 2,606 2,982 276 

2016 52 151 105 192 3,559 4,059 386 

201? 45 32 oa 25¢ 6,248 6,731 331 
31 219 33 393 5,361 6,097 

2019 17 1a3 137 72 2,535 2,944 556 

TOTAL 216 738 436 1,043 21,270 23,703 1,737 


2 Housing Needs and Trends Report, Table 1. San Francisco Planning Department, 2018, 

3 Housing Inventory 2019 is available at https://sfplanning.org/resource/housing-inventory-2019. 

4 For instance, there are 12 single family houses included in the approved 273-unit redevelopment of the former CPMC hospital site at 3700 California 
Street. 


San Francisco 


If you or your staff has any questions, please contact me at Joshua.Switzky@sfgov.org or Scott Edmondson, by 
telephone (1-628.652.7432 ) or email (Scott.Edmondson@sfgov.org). 


Sincerely, 


Jess 


Joshua Switzky 
Land Use & Community Planning Program Manager 
Citywide Division 


ae 

Paula Kehoe, SFPUC 

Sarah Trilio, SFPUC 

Scott Edmondson, Planning 
Chris Kern, Planning 


San Francisco 
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490 Brannan Street Project Demand Memo 


San Francisco 


DATE: August 9, 2021 

TO: Sarah Triolo, SFPUC 

FROM: David Young, Environmental Planning 

(ale, Jeanie Poling, Environmental Planning 

RE: 490 Brannan Street Project Water Supply Assessment Request 


(Planning Department Case No. 2020-005610ENV) 


The purpose of this memorandum is to request that the San Francisco Public Utilities 
Commission (SFPUC) prepare a Water Supply Assessment (WSA) for the proposed SF Gateway 
project, in compliance with CEQA Guidelines Section 15155 and Sections 10910 through 10915 
of the California Water Code. 


The proposed project has not been the subject of a previous WSA, nor has it been part of a larger 
project for which a WSA was completed. However, water supply for the Central SoMa Plan, of 
which the proposed project is part, was analyzed in the Environmental Impact Report for the 
Central SoMa Plan. 


The proposal is to demolish the existing 6,048 square foot (sf) commercial building (a Central 
SoMa Key Development Site) and construct a 12-story, 185-foot-tall mixed-use building with 21’- 
0” floor-to-floor ground level and mezzanine ART PDR, ground level retail sales and service, 
office space in the base (up to 81 feet) and on the upper floors. The proposed new building 
would include 269,296 sf of tenant office space. At the ground floor, mezzanine, and basement, 
3,272 sf of retail sales and service, 12,506 sf of art-focused PDR, 5,391 sf of child-care, 6 loading 
stalls, and 24 below-grade vehicular parking stalls would be provided including 6 EV stalls, 4 
carpool/vanpool stalls, 13 compact, and 1 ADA stall. Additionally, 60 Class | bike parking stalls, 
26 Class II bike parking stalls, 4 showers and 24 lockers. 


The proposal would also provide 5,602 sf of public open space as Privately Owned Public Open 
Space (POPOS), plus 2,250 sf as childcare outdoor space. Mostly as open-to-sky, this POPOS + 
childcare outdoor spaces would be provided within the 30’-wide mid-block alley between 
Brannan Street and Freelon Street along the north side of the lot with pedestrian-only access. 
Various setbacks and sidewalk widenings would be provided per Planning requirements to 
accommodate the expected high pedestrian traffic from the newly constructed MUNI station at 
the corner of 4th Street and Brannan Street. 


A summary of the project description, average daily water demands, and supporting tables 
prepared by the project sponsor’s consultant (based on the SFPUC Non-Potable Water 
Calculator Version 8.0), are attached. 


Should you have questions or need additional information from the Planning Department or 
the project sponsor, please contact me at (628) 652 - 7494 or david.|.young@sfgov.org. 
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MEMORANDUM 


DATE: July 23, 2021 
TO: David Young, San Francisco Planning Department 
FROM: Clarke Miller, Strada Investment Group 
REGARDING: 490 Brannan St. Project: Water Supply Assessment Analysis 
PLANNING CASE NO.: 2020-005610ENV 
A. Introduction 


It has been determined that the proposed project at 490 Brannan Street meets the CEQA Guidelines 
Section 15155(a)(1)(C) threshold for projects that consist of commercial office building employing more 
than 1,000 persons or having more than 250,000 square feet of floor space. Under CEQA Guidelines 
Section 15155(b), a water assessment must be developed from the water supplier (SFPUC). This 
memorandum provides the necessary information for preparation of a Water Supply Assessment by the 
Planning Department and the SFPUC. 


B. Project Description 


The proposal is to demolish the existing 6,048 square foot (sf) commercial building (a Central SoMa Key 
Development Site) and construct a 12-story, 185-foot-tall mixed-use building with 21’-0” floor-to-floor 
ground level and mezzanine ART PDR, ground level retail sales and service, office space in the base (up to 
81 feet) and on the upper floors. The proposed new building would include 269,296 sf of tenant office 
space. At the ground floor, mezzanine, and basement, 3,272 sf of retail sales and service, 12,506 sf of art- 
focused PDR, 5,391 sf of Child Care, 6 loading stalls, and 24 below-grade vehicular parking stalls would be 
provided including 6 EV stalls, 4 carpool/vanpool stalls, 13 compact, and 1 ADA stall. Additionally, 60 Class 
| bike parking stalls, 26 Class II bike parking stalls, 4 showers and 24 lockers are provided. 


The proposal also provides 5,602 sf of public open space as Privately Owned Public Open Space (POPOS), 
plus 2,250 sf as Child Care Outdoor space. Mostly as Open-to-Sky, this POPOS + Child Care Outdoor space 
is provided within the 30’-wide Mid-Block Alley between Brannan Street and Freelon Street along the 
north side of the lot with pedestrian-only access. Various setbacks and sidewalk widenings are provided 
per Planning requirements to accommodate the expected high pedestrian traffic from the newly 
constructed MUNI station at the corner of 4" Street and Brannan Street. 


The basic information of the proposed project is included in Table 1. 


Table 1. Proposed Project Basic Information 


Project Address 490 Brannan Street 
Project Block/Lot(s) 















Planning Department Case Number 2020-005610ENV 
ENV Case Manager Jeanie Poling 
Estimated Construction Dates Approx. Fall 2022 — Fall 2024 


Current Land Use(s) Retail (vacant Wells Fargo branch, vacant Starbucks) 
















Parking Lot 
Office 









Proposed Land Use(s) 
Production, Distribution, and Repair 
Child Care 


e Retail 


Site Size (sf) 


Note: Square footages above do not include allowable deductions under S.F. 
Planning Code for gross floor area. 








The following diagram shows details of the proposed project’s site plan. 


= 


564 4TH STREET 555 4TH STREET 


FREELON ST (35' ROW) 
+5 -0° 


27-8" 
oan 1 LOADING 
Ca —F 


22-0 GARAGE 





570 4TH STREET 


578 4TH STREET 
A 




















584 4TH STREET 


4TH ST (82.5 ROW) 


























500 BRANNAN 
STREET 








TTY LINE, TYP 











601 4TH a 475 BRANNAN STREET 


Information regarding the constructed gross areas by land use for the proposed project is included in Table 2. 


Table 2. Proposed Project Constructed Gross Areas by Land Use 
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Notes: Table does not include allowable deductions under the S.F. Planning Code for gross floor area. 













The details of the proposed project are included in Table 3. 


Table 3. Proposed Project Details 


[Details —=~=“‘*éC*™;™!™_~*iiC Proposed Project 
Central SoMa Mixed-Used Office (CMUO) 
Height/Bulk District 20 Scone kdile alata cued pecan 

























Total Height of Buildings 185 feet (200 feet) 
Number of Stories 12 stories + ground floor mezzanine 
Total Constructed Gross Floor Area (gsf) 307,758 gsf 


Open Space (sf) e Private: 9,825 sf 
e POPOS: 5,602 sf 
e Childcare: 2,250 sf 
e Totaly17,677 st 


Off-Street Parking Spaces 24 vehicle parking spaces 
Off Street Loading Spaces rie 7 SARL Ae ea 


















Class | Bicycle Spaces 60 bicycle parking spaces 
Class II Bicycle Spaces 26 bicycle parking spaces 


Notes: The building height provided in parentheses includes the proposed height of the building, including 
the top of the elevator and mechanical appurtenances. 


Existing Water Usage 


The existing, 6,048 sf building on the project site is vacant. It was formerly occupied by a Wells Fargo branch 
and a Starbucks retail outlet. No prior water demand data was provided by the prior occupants. There is no 
available source or use of recycled water at the project site. 


Proposed Water Usage 


The water assessment study for the proposed project was conducted using the SFPUC Water Calculator Version 
8. A complete accounting of all proposed water uses, with water volumes listed in units of million gallons per 
day based on output calculated by the SFPUC Water Calculator, whose printable output is attached, is included 
in Table 4. 


Table 4. Proposed Project Water Usage 









Type of Use 





Project Annual Water 


Demand (MGD) 
[LS aa 
Showerheads, Lavatory Faucets, Kitchen Faucets, Dishwashers, Baths, 0.002 
Washing Machines, Low Flow Sprayer — Restaurants, Etc. 


clones tc Ue Ped Muaioase eas (Ltt | 
[el ee co EY 


Notes: MGD = million gallons per day 









These calculations have been developed using the SFPUC’s Non-Potable Water Calculator (Version 8). These 
calculations are based on the following assumptions: 


e The irrigation demand is calculated using values in the SFPUC Water Calculator for landscape factors 
and evaporation rates during the year as they relate to the amount of rainfall received on the 
landscape areas. 

e The landscape will provide for a verdant streetscape using native or regionally adapted plants that 
mitigate irrigation demand and serve to provide habitat and an inviting pedestrian environment. High 
albedo hardscape materials will be used within the streetscape, POPOS, and upper level terraces to 
mitigate the heat island effect. Regional and sustainably sourced materials will be prioritized 
throughout the project. Stormwater will be treated on site using bio-filtration planters. The detailed 
planting plan has not yet been developed. For the purposes of this analysis, the SFPUC's averages for 
landscape factors and evaporation rates for the planting areas are used. 

e The project would utilize an air-based HVAC system and therefore have no cooling tower. 


Based on the assumptions provided in the SFPUC’s Non-Potable Water Calculator (Version 8), the proposed 
project would result in approximately 1,532 full-time equivalent employees and 575 transients at the project 
site across all proposed land uses. 


PROJECT DEMAND 


TABLE 5. WATER DEMAND (MGD) BASED ON WATER YEAR TYPE 


These calculations have been developed using the SFPUC’s Non-Potable Water Calculator (Version 8) 
which has been submitted with this memo. 
Fal PO PT 
Project (MGD) Single Dry Second of Two Dry Years 
SPotable Demand rig |-0:002 sees aN Aeneas |N/A era 
Snontpotable’Demandax [0.005 === === Se -N/Aeae |*N) 


Notes: MGD = million gallons per day 
Note: the project’s demand is not anticipated to be affected materially by potential dry year conditions, 
in part because the selected landscaping will use native or regionally adapted plants that mitigate 
irrigation demand. 
















Since the Water Supply Assessment analyzes projected water supply and demand through 2040 in five- 
year intervals, the results of the estimated potable demand, non-potable demand, and on-site non- 
potable supply are provided below in Table 6. The first column does not include water demands for the 
proposed project, as construction is not expected to be completed until late 2024. However, upon 
completion of construction of the proposed project, water demand is expected to be static every five 
years thereafter. Lastly, since the project will be constructed in a single phase with first full year of 
operation in 2025, demand is not anticipated to change materially once the building is constructed. 


TABLE 6. PROJECT NON-POTABLE DEMAND AND PROJECT NON-POTABLE SUPPLY (2024 — 2040 IN MGD) 


Project Potable 
Demand 


Project Non-Potable 


Demand 





Notes: MGD = million gallons per day 
Overall Site Water Management Approach 


The proposed project must comply with all Stormwater Management Requirements (SMRs) regulated by the 
SFPUC, which require new and redevelopment projects to manage stormwater runoff using green 
infrastructure (Gl) where feasible. Gl is astormwater management strategy that takes advantage of sustainable 
processes, such as infiltration and rainwater harvesting to manage stormwater runoff at its source. 


As the project site is within the Combined Sewer System (CSS) area with an existing imperviousness of greater 
than 50%, the SMR requires a stormwater runoff rate and volume by 25% relative to pre-development 
conditions for the 2-year, 24-hour design storm. Additionally, the SMR requires project applicants to assess the 
feasibility of meeting this requirement using rainwater harvesting before looking to other stormwater 
management/GI approaches such as bioretention planters, permeable pavement, or green roofs. 


The most feasible GI technologies for the proposed project are rainwater harvesting, green roofs, and flow- 
through bioretention planters. Due to the relatively high imperviousness assumed for the proposed project, 
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the reduced performance of lined flow-through bioretention planters, and the SFPUC’s technology priorities, 
rainwater harvesting is the best approach for achieving compliance effectively. The inclusion of additional Gl 
elements, such as green roofs and/or under drained pervious hardscape that does not accept runoff from 


adjacent impervious surface, will decrease the total rainwater cistern volume required by reducing the amount 
of stormwater runoff produced. 


The proposed project also meets the criteria to comply with the City’s Non-potable Water Ordinance (NPO), 
which requires that new developments with greater than 250,000 gsf implement an onsite water reuse system 
to meet non-potable water demand. Additionally, the proposed project is subject to the Recycled Water 
Ordinance (RWO) which requires that qualifying project (e.g., have a gsf of 40,000 sf or greater) located in the 
designated recycled water use areas to provide building dual-plumbing for the following uses: irrigation, 
flushing toilets and urinals, and cooling. 


The NPO requires that qualifying projects capture rainwater (defined as runoff from building roofs and other 
above-ground surfaces, distinct from stormwater which in this context refers to runoff from at- or below-grade 
surfaces) graywater (wastewater from showers, bathroom sinks, and laundry), and foundation drainage 
(nuisance subsurface water collected to maintain a buildings structural integrity or to dewater below grade 
floors that would typically be discharged into the sewer system) and use these alternate water sources to meet 
the following non-potable demands: toilet/urinal flushing and irrigation. To the maximum extent practicable, 
the proposed project must either meet 100% of these required non-potable demands or utilize 100% of the 
available rainwater, graywater, and foundation drainage. Other non-potable demands, such as cooling tower 
makeup water or clothes washers, are not required but may be met by the water reuse system at the proposed 
project’s discretion. 


As the proposed project is subject to the requirements of the SMR, NPO, and RWO, and the Water Efficient 
Irrigation Ordinance there is a clear direction to reduce water consumption by pursuing a non-potable water 
reuse strategy that prioritizes the collection of graywater to meet the NPO and supplemental use of rainwater 
to meet the SMR. 


A water balance analysis of potential alternative sources and projected non-potable demands was based on: 


e Building constructed gross square footage (GSF) 

e Occupancy load factors per the SFPUC Non-potable Water Calculator 
e Building fixture flowrates 

e Pervious and irrigated openspace areas 


The proposed project’s water demands have the potential to be partially offset with reclaimed non-potable 
water including NPO mandatory offset demands such as flushing fixtures as well as outdoor irrigation. 


After determining the proposed building’s annual non-potable water demands, the SFPUC water balance 
revealed the magnitude of graywater available for collection from the development at 490 Brannan Street 
(Office, PDR, Child Care, and Retail building). The office, PDR, Child Care, and Retail sink and shower water can 
be treated as sources of graywater for meeting non-potable demands. Although the proposed project’s 
graywater collection contributes a moderate offset of the non-potable demands, rainwater collection also 
contributes to compliance with NPO requirements as the annual collected rainfall helps offset the residual non- 
potable water demands but also contributes to meeting the SMR. The proposed project would meet the Non- 
Potable Water Ordinance through its graywater system. The graywater treatment system located in the 
proposed building at 490 Brannan Street is being designed to treat the proposed building’s graywater supply 
from sinks and showers for non-potable water reuse and supply the building as well. 


In conclusion, the proposed project will satisfy the requirements of the SMR, NPO, RWO, and WEIO as 
described above and summarized below: 


Stormwater Management Requirement (SMR) 


rainwater harvesting is the primary means of compliance of the SMR 
the project also proposes green roofs and flow-through bioretention planters 


broadly, our approach prioritizes the collection of graywater to meet the NPO and supplemental use 
of rainwater to meet the SMR 


Non-Potable Ordinance (NPO) 


the proposed project would meet the NPO through its graywater system 

the graywater storage and treatment system would be in the basement of 490 Brannan Street ina 
location that is accessible for regular operation and maintenance 

the system would treat harvested rainwater and the building’s graywater supply from sinks and 
showers for non-potable water reuse 

once treated, the non-potable water would supply toilet and urinal flushing as well as outdoor 
irrigation demands 

the project would utilize an air-based HVAC system and therefore have no cooling tower 


Recycled Water Ordinance (RWO) 


the proposed project would provide building dual-plumbing (i.e., purple pipe) for flushing toilets and 
urinals as well as to service outdoor irrigation demands 


Water Efficient Irrigation Ordinance (WEIO) 


the proposed project would design, install, and maintain efficient irrigation systems which utilize low 
water-use plantings 

the landscape would provide for a verdant streetscape using native or regionally adapted plants that 
mitigate irrigation demand and serve to provide habitat and an inviting pedestrian environment 

high albedo hardscape materials will be used within the streetscape, POPOS, and upper level terraces 
to mitigate the heat island effect 





NON-POTABLE WATER CALCULATOR 
Project Summary Sheet 490 Brannan 


Project Contact: Clarke Miller 


415-572-7640 
cmiller@stradasf.com 


Total Gross Square Footage: 307,800 





Estimated Building Permit Issuance Date: 9/1/2022 


1. Demands and Supplies Summary 


Building Type: MIPS 
Total Building Size (GSF): 307,800 
Total Lot Size (ft’): 36,000 


Number of Residential Units: 


Assessor's Block & Lot No. / APN: Impervious Surface Above Grade (ft): 28,230 


Date of Completion: Impervious Surface Below Grade (ft’): 4,580 
Irrigated Landscaped Area (ft”): 3,190 





3. Summary of Non-Potable Demands and Supplies for the Project 


Non-Potable Supply Estimates Non-Potable Demand Estimates 
Onsite Alternate Water Sources Annual Supply (gpy) Project Non-Potable Demands 











Annual Demand (gpy) 


Rainwater: 168,298 Toilets/Urinals: 1,138,475 
Stormwater: 27,304 Irrigation: 29,853 


Graywater: Loundry:| San OR eeetny| 

Blackwater: ‘incl 5 GW) 
Foundation Drainage 
Other Indoor Supplies: 
TOTAL: 514,792 


Other Demands: 
TOTAL: 


1,168,328 
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Services of the San Francisco Public Utilities Cormmission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, September 14, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 287 0622 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions; boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


ji 
311 Free Lanquage Assistance: $28 & (#8))/ Ayuda gratuita con el idioma / 
BecniaTHad HOMOIlb TepeBogunkos / Tro gitp Thong dich Mien phi / Assistance linguistique 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
SF. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

3. Approval of the Minutes of August 24, 2021 


4. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


5. Communications (discussion only) 
) Advance Calendar 
) Correspondence Log 
) Contract Advertisement Report 
) Alternative Water Supply Planning Quarterly Report 
) Annual Water System Improvement Program Report 
Declaration of Emergency: Tree Removal, Slope Repair, and Debris Removal at 
Stern Grove 
g) San Francisco Public Utilities Commission Citizens’ Advisory Committee Resolutions 
i. Resolution Supporting the SFPUC’s Southern Skyline Boulevard Ridge Trail 
Extension Project 
il. Resolution in Support of a Resilient Water Supply 
ill. Resolution Supporting SB 612 Electrical Corporations and other Load-Serving 
Entities: Allocation of Legacy Resources 
iv. Resolution Supporting the transition of CleanPowerSF Residential Customers 
to Time-of-Use Rates 
h) Sewer Inspection and Replacement Program Update 
i) Water Supply Conditions Update 


6. Report of the General Manager (discussion only) 

a) Tuolumne River Diversion Curtailment Orders 

b) Hetch Hetchy Capital Improvement Programs Quarterly Report 

c) Quarterly Budget Status Report 

d) Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects 
Update (1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast Community 
Center 

e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


7. New Commission Business (discussion only) 
CONSENT CALENDAR 
8. All matters listed hereunder constitute a Consent Calendar are considered routine by 
the San Francisco Public Utilities Commission and will be acted upon by a single vote 


of the Commission. There will be no separate discussion of these items unless a 
member of the Commission or the public so requests, in which event the matter will be 


a a aaa eae ala 


removed from the Calendar and considered as a separate item. 


a) Approve the plans and specifications, and award Contract No. WD-2718, 8-Inch 
Ductile Iron Pipe and 24-Inch Earthquake Resistant Ductile Iron Pipe Water Main 
Installation on Prospect, Fair and Coso Avenues and Coleridge Street, in the 
amount of $8,090,530, and with a duration of 690 consecutive calendar days 

| (approximately one year and 11 months), to the responsible bidder submitting the 
4 10137 lowest responsive bid, Cratus Inc., to install 4,200 feet of ductile iron water 
conveyance pipe, 3,300 feet of earthquake resistant ductile iron water conveyance 
pipe, ancillary water service pipe, 2,300 feet of sewer pipe, curb ramps, and 
pavement restoration. This action constitutes the Approval Action for the project 
for the purposes of CEQA, pursuant to Section 31 .04(h) of the San Francisco 
Administrative Code. (Johanson) 


b) Approve execution of an attestation of veracity for CleanPowerSF’s 2020 Power 
Source Disclosure (PSD) Reports and 2020 Power Content Label (PCL) and their 
submission to the California Energy Commission (CEC). CleanPowerSF is 
required by State law to annually disclose the sources of electricity generation 
used to serve its end-use electric customers through the preparation of PSD 
Reports, submitted to the CEC on June 1, 2021, and then provide that information 
to its customers through the PCL by October 1st. The 2020 PSD Report and PCL 
demonstrate that in 2020, CleanPowerSF’s Green product supply was 54.5% 

y) 10 138 Renewable Portfolio Standard (RPS) eligible renewable and its SuperGreen 
product supply was 100% RPS-eligible renewable. CleanPowerSF’s Green 
product has a greenhouse gas (GHG) emissions intensity of 40 pounds of carbon 
dioxide equivalent (CO2e) per megawatt-hour (MWh) of generation, and the 
SuperGreen product had a GHG emissions intensity of 0 pounds of CO2e/MWh. 
The PCL provides power mix information to CleanPowerSF’s customers, showing 
the sources and emissions intensity of CleanPowerSF’s electric generation and 
comparing it to the statewide resource mix. Under recently adopted CEC 
regulations, the SFPUC can attest to the veracity of the PSD Report and PCL for 
all retail products offered by CleanPowerSF. (Hale) 


c) Approve execution of an attestation of veracity for Hetch Hetchy Power's 2020 
Power Source Disclosure (PSD) Reports and 2020 Power Content Label (PCL) 
and its submission to the California Energy Commission (CEC). Hetch Hetchy 
Power is required by State law to annually disclose the sources of electricity 
generation used to serve its end-use electric customers through the preparation of 

PSD Reports, and then provide that information to its customers through the PCL. 
210 133 The 2020 PSD Report, submitted to the CEC on May 29, 2021, and PCL shows 
that the electricity sources used to serve Hetch Hetchy Power’s end-use electric 
customers were 100% greenhouse-gas (GHG) free with a GHG-emission intensity 
of 0 pounds per Megawatt/hour (Ib./MWh), significantly below the state-wide 
average. This attestation covers the SFPUC’s operations as a publicly-owned 
electric utility (Hetch Hetchy Power). (Hale) 


REGULAR CALENDAR 


9. Approve the addition of scope and an increase of $19,983,100 to the existing contract 
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contingency for Contract No. DB-126, Wastewater Enterprise Distributed Control 
System Upgrades with Emerson Process Management Power & Water Solutions, Inc; 
and authorize the General Manager to approve future modifications to the contract for 
a total contract not-to-exceed amount of up to $47,550,600, with no change to the 
contract duration. (Johanson) 


Authorize the General Manager to execute a Second Amendment to the Planning 
Coordinator Agreement between the City and County of San Francisco Public 
Utilities Commission and the California Independent System Operator Corporation 
(CAISO), so that CAISO can continue to provide the SFPUC with planning coordinator 
services as required by the North American Electric Reliability Corporation and 
regional reliability standards. This amendment will extend the agreement from 
November 11, 2021 to November 10, 2031, for a total duration of approximately 16 
years, and for a total cumulative amount not-to-exceed $500,000; subject to Board of 
Supervisors approval under Charter Section 9.118. (Ritchie) 


Approve the program rules for, and authorize the General Manager to implement, the 
Rain Barrel and Rain Cistern Rebate Program to provide qualifying SFPUC water 
service customers up to a $100 rebate for the purchase of a rain barrel (with a limit of 
two rain barrels per property), or a $350 rebate for the purchase of a single larger 
capacity cistern, to capture and use rainwater for outdoor irrigation. (Ritchie) 


Approve the program rules for, and authorize the General Manager to implement, the 
Laundry-to-Landscape Graywater Rebate Program to provide qualifying SFPUC 
residential water service customers with a single-family home or two-unit building up to 
a $100 rebate for the purchase of essential components of a graywater system that 
uses water from the clothes washer for outdoor, subsurface irrigation, commonly 
referred to as “laundry-to-landscape” system. (Ritchie) 


Approve the program rules and authorize the General Manager to implement a new 
Hot Water Recirculating Pump Rebate Program to provide qualifying SFPUC 
residential water service customers a rebate of up to $100 for the purchase of a hot 
water recirculating pump that reduces the wait time for hot water in residential 
properties. (Ritchie) 


Approve the terms and conditions of, and authorize the General Manager to execute, a 
four-year license between the San Francisco Public Utilities Commission and the San 
Francisco Zoological Society for the SFPUC to use approximately 32,000 square feet 
of Zoological Society property located near the intersection of Armory Drive and Herbst 
Road, in San Francisco, California, for construction staging for the SFPUC Westside 
Pump Station Reliability Improvements Project, with a $25,000 monthly use fee for a 
total cost to the SFPUC of $1,200,000. (Johanson) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


Conference with Legal Counsel — Pursuant to California Government Code Section 


18. 


a9: 


20) 


Zils 


54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) (Whipps) 


Existing Litigation 

San Joaquin Tributaries Authority v. California State Water Resources Control Board 
Filed on September 2, 2021; Fresno County Superior Court 

Note: A case number has not yet been assigned by the court 


Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) (Whipps) 


Existing Litigation 
San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 


Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 

Following Closed Session, the Commission will reconvene in Open Session 


Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment 


San Francisco 
Water 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, September 14, 2021 


1:30 P.M. 
(Approved September 28, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive Order 
N-29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence 
of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


2. Roll Call 


Present: Maxwell, Moran, Harrington, and Ajami 
Commissioner Paulson joined the meeting at 1:34 PM. 


3. Approval of the Minutes of August 24, 2021 
No public comment. 


On motion to approve the Minutes of August 24, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


4. General Public Comment 

e Francisco DaCosta discussed his participation in SFPUC meetings for the 
past 35 years. He said that the pandemic has the SFPUC hiding issues. He 
discussed the agenda and stated there was deception. 

e Eileen Boken discussed the Commission’s September 17, 2021 workshop 
and ask that San Diego presenters include information on the Carlsbad Desal 
facility. She discussed an article written by Peter Coyote. 

e David Pilpel discussed the SFGTV broadcast schedule for the Special 
Meeting (workshop) and other city meetings taking place at the same time. He 
asked about the status of the GM Search. 


5. Communications 
a) Advance Calendar 
b) Correspondence Log 
c) Contract Advertisement Report 
d) Alternative Water Supply Planning Quarterly Report 
e) Annual Water System Improvement Program Report 
f) Declaration of Emergency: Tree Removal, Slope Repair, and Debris Removal at 
Stern Grove 
g) San Francisco Public Utilities Commission Citizens’ Advisory Committee (CAC) 
Resolutions 
i. Resolution Supporting the SFPUC’s Southern Skyline Boulevard Ridge Trail 
Extension Project 
ii. Resolution in Support of a Resilient Water Supply 
ii. Resolution Supporting SB 612 Electrical Corporations and other Load-Serving 
Entities: Allocation of Legacy Resources 
iv. Resolution Supporting the transition of CleanPowerSF Residential Customers 
to Time-of-Use Rates 
h) Sewer Inspection and Replacement Program Update 


i) Water Supply Conditions Update 
President Maxwell thanked the Citizens’ Advisory Committee for hard work and 


commitment to the SFPUC and to San Francisco. 
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Public Comment 

e Nicole Sandkulla spoke to item 5g as a member of the CAC Water 
Subcommittee, indicating each resolution represents a commitment by the CAC 
to engage in the important matters under the SFPUC’s purview and to provide 
recommendations. She discussed item 5g-ii and stated that the Committee 
wanted to call it to the Commission’s attention for discussion at the September 
17 workshop. 

e Francisco DaCosta stated item 5 has many documents, that there is no 
discussion, and that it is deceptive. He addressed item 5f — stating the 
Declaration of Emergency has a general title, and item 5h — and asked if there is 
a permit for for nine minimum controls. 

e David Pilpel spoke to: (1) 5f Declaration of Emergency - and thanked staff for 
adding the signature date; (2) 5g - noting that one of the CAC resolutions is 
dated in May 2021; (3) Resolution for item 5g-iii, stating that the CAC should not 
be communicating their position with the state legislature as they do not have the 
authority to do so; and (4) 5h — indicating the information should be in the form of 
a memo. 


6. Report of the General Manager 
a) Tuolumne River Diversion Curtailment Orders 
Steve Ritchie, Assistant General Manager (AGM) Water, began with a brief review of 
current reservoir storage stating Hetchy storage is at approximately 71% and total 
system storage is at 68.5%. He stated that other reservoirs in the state are in worse 
shape. He displayed the California Drought Monitor that shows continued drought 
throughout California. 


AGM Ritchie discussed Curtailment Regulations and Orders: (1) June 15, 2021 the 
State Water Board (Board) issued notices of water unavailability to all post-1914 
appropriative water right holders in the Delta Watershed; (2) July 23, 2021 the Board 
released draft Emergency Water Right Curtailment and Reporting Regulations and 
issued notices of water unavailability, which San Francisco received; (3) Board 
adopted the Emergency Regulations on August 3, 2021 and the State Office of 
Administrative Law approved the Regulations and filed them with the Secretary of 
State on August 19, 2021; and (4) August 20, 2021 San Francisco was issued 
Curtailment Orders for several points of diversion: Eleanor, Cherry, Lower Cherry 
Aqueduct, Hetch Hetchy, Early Intake, Scoggins Dam, and Canyon Ranch Creek. 
AGM Ritchie reviewed actions being taken in response to the Curtailment 
Regulations and Orders. 


Mr. Ritchie indicated Curtailment Order Certificates of Compliance must be filed by 
September 3, 2021 and that exceptions need to be requested by September 3, 
2021, with supporting information submitted by September 17, 2021. He stated that 
the SFPUC expects to make requests under specific categories for different 
situations: (1) Non-consumptive use: Moccasin Fish Hatchery, and (2) Human 
Health and Safety: Regional Water System (RWS) and small systems in early 2022, 
if still dry, and for the Camp Mather diversions. 
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AGM Ritchie indicated that the SFPUC filed Certificates of Completion on 
September 2, 2021 and will begin filing monthly reports accounting for Tuolumne 
releases from Cherry/Eleanor and diversions to Hetch Hetchy to demonstrate 
compliance. He noted if dry conditions persist, additional actions will likely be taken 
regarding reduction in available water supply in January, potential including 
declaring a water supply emergency. 


He reviewed RWS use reductions from 2020 (for the period July 1 through 
September 12), stating San Francisco customers have had an 8.1% reduction and 
Wholesale customers have had a 7.9% reduction, below the Governor's request for 
a 15% voluntary reduction. 


AGM Ritchie reviewed charts projecting acre-feet storage scenarios if water year 
2022 is like 1977, with demands at 200 MGD and at 180 MGD. He noted that water 
bank is out of San Francisco’s reach and he responded to a question from 
Commissioner Ajami as to why this is the case. Brief discussion ensued on water 
bank, and demand and conservation. 


Vice President (VP) Moran discussed impact of diversions during a drought. He 
noted the impact of the statewide order on the ability to draw water from the water 
bank. 


At the request of Commissioner Harrington, AGM Ritchie explained what 
“curtailment” means. He responded to a question from President Maxwell as to when 
the SFPUC would begin to discuss an emergency. 


Public Comment 

e Francisco DaCosta stated 16,000 salmon have died at their spawning site and 
noted the depletion of the salmon population. 

e Peter Drekmeier stated the presentation was misleading and that the scenario 
was unlikely. He discussed the reasons for curtailment. He stated the 
presentation is trying to justify another lawsuit. 


b) Hetch Hetchy Capital Improvement Programs (HCIP) Quarterly Report 
Katie Miller, Director, Water Capital Programs, began with a review of the HC/P 


program cost forecast summary. She provided a status update for the following 
projects: (1) O'Shaughnessy Dam Access and Drainage Improvements, (2) 
Mountain Tunnel Improvements, (3) Moccasin Penstock, (4) Moccasin Powerhouse 
and GSU Rehabilitation, (5) San Joaquin Pipeline Valve and Safety Entry 
Improvements, (6) San Joaquin Pipeline Tesla Valves Replacement, (7) Bridge 
Replacement, and (8) Warnerville Substation Rehabilitation. 


At the request of President Maxwell, Director Miller clarified the location of the bridge 
replacement. 


Director Miller respond to a question from Commissioner Ajami as to the reasons for 
the budget increase on the Power side and if the increase is related to PG&E issues 
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or the increased cost of work, and if any other cost increases are expected at the 
end of the project. 


No public comment. 


c) Quarterly Budget Status Report 
Laura Busch, Budget Director, began with a FY 2020-21 report summary, noting: (1) 
negative operating results projected for Water, Wastewater and CleanPowerSF are 
driven by lower than expected revenues and offset by reduced operation costs; (2) 
interest income is down due to lower interest rates; and Water debt refinancing 
provided debt service savings; (3) December 2020 salary increases are reflected in 
salary projections; (4) one-time project closeouts replenished the fund balance, and 
year-end financial results are projected to exceed-or-meet SFPUC-wide policy 
targets. 


She indicated one-time capital project reductions in Water, Wastewater and Hetch 
Hetchy Water and Power assisted with FY 2019-20 budget rebalancing efforts last 
spring. The following cuts were de-appropriated in the current year: $44.5M capital 
project (mostly Power), and $2.6M programmatic projects. 


Director Busch reviewed FY 2020-21 budget variances (sources and uses) for Water 
(net operating result -$0.4M), Wastewater (net operating result -$16.3M), Power (net 
operating result +$11.4M), and CleanPowerSF (net operating result -$9.6M). 


Barbara Hale, AGM Power, responded to a question from Commissioner Harrington 
as to the reasons behind the $3.3M or -48.8% CleanPowerSF savings from salaries 
and benefits. She indicated that throughout the Enterprise it has been a challenging 
year to hire, stating it is difficult to get applicants for positions and that pandemic- 
related issues make staffing challenging. She stated they are currently trying to fill 
15 vacancies with limited applicants. She noted the City’s hiring procedures make it 
challenging to hire in a timely fashion. Brief discussion ensued on hiring challenges. 


Ms. Busch concluded with a review of key financial ratios for Water, Wastewater, 
and Hetchy. 


No public comment. 


d) Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects 


Update (1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast Community 
Center 


Stephen Robinson, Wastewater Enterprise Capital Improvement Program (CIP) 
Director, provided a summary of construction updates for the Ocean Beach Climate 
Change Adaption, Force Main Rehabilitation at Embarcadero and Jackson Streets, 
and Oceanside Plant Digester Gas Utilization Project. Director Robinson reviewed 
project count by phase as of March and June 2021 and indicated that the project is 
45.7% complete. 
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Mr. Robinson reviewed the Sewer System Improvement Program (SSIP) cost 
summary; facilities and infrastructure status cost summary, capital program 
highlights; Southeast Plant (SEP) Biosolids Digester Facilities Project; SEP New 
Headworks Facilities Project; and Southeast Community Center 1550 Evans. 


Mr. Robinsons responded to a question from President Maxwell regarding the 
source of odors in the digesters and what is being done about odor control. 


No public comment. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


7. New Commission Business 
None. 


8. Consent Calendar 


a) Approve the plans and specifications, and award Contract No. WD-2718, 8-Inch 
Ductile Iron Pipe and 24-Inch Earthquake Resistant Ductile Iron Pipe Water Main 
Installation on Prospect, Fair and Coso Avenues and Coleridge Street, in the 
amount of $8,090,530, and with a duration of 690 consecutive calendar days, to 
the responsible bidder submitting the lowest responsive bid, Cratus Inc., to install 
4.200 feet of ductile iron water conveyance pipe, 3,300 feet of earthquake 
resistant ductile iron water conveyance pipe, ancillary water service pipe, 2,300 
feet of sewer pipe, curb ramps, and pavement restoration. This action constitutes 
the Approval Action for the project for the purposes of CEQA, pursuant to Section 
31.04(h) of the San Francisco Administrative Code. (Resolution 21-0137) 


b) Approve execution of an attestation of veracity for CleanPowerSF’s 2020 Power 
Source Disclosure (PSD) Reports and 2020 Power Content Label (PCL) and their 
submission to the California Energy Commission (CEC). CleanPowerSF is 
required by State law to annually disclose the sources of electricity generation 
used to serve its end-use electric customers through the preparation of PSD 
Reports, submitted to the CEC on June 1, 2021, and then provide that information 
to its customers through the PCL by October ist. The 2020 PSD Report and PCL 
demonstrate that in 2020, CleanPowerSF’s Green product supply was 54.5% 
Renewable Portfolio Standard (RPS) eligible renewable and its SuperGreen 
product supply was 100% RPS-eligible renewable. CleanPowerSF’s Green 
product has a greenhouse gas (GHG) emissions intensity of 40 pounds of carbon 
dioxide equivalent (CO2e) per megawatt-hour (MWh) of generation, and the 
SuperGreen product had a GHG emissions intensity of 0 pounds of CO2e/MWh. 
The PCL provides power mix information to CleanPowerSF’s customers, showing 
the sources and emissions intensity of CleanPowerSF’s electric generation and 
comparing it to the statewide resource mix. Under recently adopted CEC 
regulations, the SFPUC can attest to the veracity of the PSD Report and PCL for 
all retail products offered by CleanPowerSF. (Resolution 21-0138) 
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c) Approve execution of an attestation of veracity for Hetch Hetchy Power's 2020 
Power Source Disclosure (PSD) Reports and 2020 Power Content Label (PCL) 
and its submission to the California Energy Commission (CEC). Hetch Hetchy 
Power is required by State law to annually disclose the sources of electricity 
generation used to serve its end-use electric customers through the preparation of 
PSD Reports, and then provide that information to its customers through the PCL. 
The 2020 PSD Report, submitted to the CEC on May 29, 2021, and PCL shows 
that the electricity sources used to serve Hetch Hetchy Power’s end-use electric 
customers were 100% greenhouse-gas (GHG) free with a GHG-emission intensity 
of 0 pounds per Megawatt/hour (Ib./MWh), significantly below the state-wide 
average. This attestation covers the SFPUC’s operations as a publicly-owned 
electric utility (Hetch Hetchy Power). (Resolution 21-0139) 


Public Comment 


e David Pilpel spoke to item 8a and stated that on page one of the resolution, 
second to last Whereas clause, that there is an extra backslash. 


On motion to approve the Consent Calendar: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


9. Approve the addition of scope and an increase of $19,983,100 to the existing contract 
contingency for Contract No. DB-126, Wastewater Enterprise Distributed Control 
System Upgrades with Emerson Process Management Power & Water Solutions, Inc; 
and authorize the General Manager to approve future modifications to the contract for 
a total contract not-to-exceed amount of up to $47,550,600, with no change to the 


contract duration. (Resolution 21-0140) 

Maria Kristel Cruz, Project Manager, provided background on the Distributed Control 
System (DCS) Upgrades Project. She stated it is intended to replace the Wastewater 
Enterprise’s existing DCS which was installed in the 1990’s and will support new SS/P 
projects. She stated the contract is a progressive design-build and\ she discussed the 
scope of work, work completed to-date, and the request for an increase in contract cost 
contingency. 


Ms. Kristel Cruz responded to a concern from Commissioner Harrington regarding the 
increase in the contract amount since the original RFP was issued, and to his question 
as to whether there was mention in the initial RFP that the project would be completed 
in phases, which could have potentially increased the number of bidders. Brief 
discussion ensued. Commissioner Harrington noted the need to be clear regarding total 
project costs and phases in the agenda item summary. 


Public Comment 

e Ali Altaha stated the contract and the contract process needs to be looked into. He 
stated that RBG was a subcontractor on the original proposal. He discussed 
subcontractor Montez. 

e David Pilpel stated the staff report is vague as to scope changes and asked that 

future the staff reports reflects that. He stated it is unclear if Board of Supervisors 

approval is required under Charter Section 9.118. He asked if the resolution 
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contemplates delegating authority to the General Manager to negotiate future 
changes without returning to the Commission, up to the proposed $47M budget. 


On motion to approve Item 9: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


10. Authorize the General Manager to execute a Second Amendment to the Planning 


Coordinator Agreement between the City and County of San Francisco Public Utilities 
Commission and the California Independent System Operator Corporation (CAISO), 


so that CAISO can continue to provide the SFPUC with planning coordinator services 
as required by the North American Electric Reliability Corporation and regional 


reliability standards. This amendment will extend the agreement from November 11, 
2021 to November 10, 2031, for a total duration of approximately 16 years, and fora 


total cumulative amount not-to-exceed $500,000; subject to Board of Supervisors 
approval under Charter Section 9.118. (Resolution 21-0141) 

AGM Ritchie introduced the item and stated that it will extend the agreement with 
CAISO to provide planning coordinator services as required under Federal regulations. 


No public comment. 


On motion to approve Item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


11. Approve the program rules for, and authorize the General Manager to implement, the 
Rain Barrel and Rain Cistern Rebate Program to provide qualifying SFPUC water 


service customers up to a $100 rebate for the purchase of a rain barrel (with a limit of 
two rain barrels per property), or a $350 rebate for the purchase of a single larger 
capacity cistern, to capture and_use rainwater for outdoor irrigation. (Resolution 21- 
0142) 

AGM Ritchie introduced the item stating it is the first of three rebate programs on the 
agenda for Commission consideration. 


Commissioner Harrington expressed concern with a potential $80,000 expenditure for 
three rebate programs. He questioned the effectiveness of the programs with this 
budget and asked how it could be made more meaningful and allow for more 
participation. Julie Ortiz, Program Manager, noted these programs are just a few of 
many programs that work together as a suite. She stated that participation may be 
limited due to site conditions that must be met and indicated that as much information 
and educational materials as possible is provided. She noted that participation is 
estimated, and regular marketing is conducted to encourage program applicants. 
Commissioner Harrington questioned if participation would expand if the grant amount 
was increased or if the application process was made easier. Ms. Ortiz discussed 
participation rates in the various programs and stated that she does not think the 
incentive price is a factor in participation and stated that ways to improve the ease of 
application is continually reviewed. Commissioner Harrington asked that the team 
conduct outreach/survey with the public to determine what efforts would improve and 
encourage participation rates in these programs. 
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Ms. Ortiz responded to questions from Commissioner Ajami as to the cost for the Hot 
Water Recirculating Pumps and Laundry-to-Landscape programs, and whether 
advertisement or outreach is conducted when there is construction or remodeling, to 
encourage participation. Commissioner Ajami suggested participant tracking and the 

_ creation of maps to know where there is program participation and to assist with data 
gathering. 


Commissioner Paulson expressed his support for the program, assistance with outreach 
efforts, and he discussed his experience shopping for a cistern. 


VP Moran stated that as we think about these issues that market research needs to be 
conducted. 


President Maxwell concurred with comments made by the Commission. She stated that 
these programs get people thinking about conservation and savings but that there are 
many questions that need to be answered. In response to a follow-up question, Ms. 
Ortiz noted potential water savings through the various conservation programs and 
touched on any training programs offered. 


Ms. Ortiz responded to a question from Commissioner Ajami as to whether thought has 
been given to indoor graywater programs, noting that there has not, given challenges 
including the need for on-site treatment. 


Ms. Ortiz provided concluding comments on the benefits of the program and requested 
approval. 


Public Comment 

e David Pilpel expressed appreciation for the Water Conservation and Planning staff. 
He suggested an informational packet be made available detailing all the available 
rebate and conservation programs, and that they be provided at opportune times, 
such as during an inspection. He recommended coordination with the Wastewater 
planning team. He stated the last resolved clause in the resolution has odd 
formatting. He suggested capping the budget on all three programs. 


On motion to approve Item 11: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


The Commission Secretary called items 12 and 13 together. 


12. Approve the program rules for, and authorize the General Manager to implement, the 
Laundry-to-Landscape Graywater Rebate Program to provide qualifying SFPUC 
residential water service customers with a single-family home or two-unit building up to 
a $100 rebate for the purchase of essential components of a qraywater system that 
uses water from the clothes washer for outdoor, subsurface irrigation, commonly 
referred to as “laundry-to-landscape” system. (Resolution 21-0143) 


eo pprove the program rules and authorize the General Manager to implement a new 
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Hot Water Recirculating Pump Rebate Program to provide qualifyin SFPUC 


residential water service customers a rebate of up to $100 for the purchase of a hot 


water recirculating pump that reduces the wait time for hot water in residential 
properties. (Resolution 21-0144) 


Public Comment 

° David Pilpel suggested capping the budget amount. He indicated that the program 
rules are formatted differently than the others and recommended a consistent 
approach for all three programs. 


On motion to approve Item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


On motion to approve Item 13: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


14. Approve the terms and conditions of, and authorize the General Manager to execute, a 
four-year license between the San Francisco Public Utilities Commission and the San 
Francisco Zoological Society for the SFPUC to use approximately 32,000 square feet 
of Zoological Society property located near the intersection of Armory Drive and Herbst 
Road, in San Francisco, California, for construction staging for the SFPUC Westside 
Pump Station Reliability Improvements Project, with a $25,000 monthly use fee fora 


total cost to the SFPUC of $1,200,000. (Resolution 21-0145) 
Dina Brasil introduced the item stating the SFPUC will use Zoo property as a staging 


area for the Westside Pump Station Reliability Improvements Project. She discussed 
the need for the staging area and describe the surrounding area, stating that the Zoo 
property was the best option in the area for staging. She stated the location was 
previously used under a similar agreement for the Recycled Water Project. She 
reviewed the agreement conditions, noting the $25,000 monthly use fee for a duration of 
four years, and discussed the calculation of the use fee. Ms. Brasil responded to a 
question from Commissioner Ajami as to the calculation of lost parking cost. 


Commissioner Harrington thanked Ms. Brasil for the presentation. He stated the project 
will help the SFPUC as well as assist the Zoo with a steady revenue stream during the 
pandemic. 


Public Comment 

e David Pilpel stated the Recreation and Park Department owns the property and was 
surprised the agreement is with the Zoological Society. He stated he is less 
concerned about the money and agrees with Commissioner Harrington regarding 
the predicable revenue steam for the Zoo. He noted the need for the staging area for 
the project. 


On motion to approve Item 14: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 


15. Public comment on matters to be addressed during Closed Session 
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None. 


16. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On motion to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel: 
Ayes. Maxwell, Moran, Paulson, Harrington, and Ajami 


The Commission entered Closed Session at 4:12 PM 


Present (all items): Commissioners Maxwell, Moran, Paulson, Harrington and Ajami; 
Francesca Gessner, Deputy City Attorney, Nicholas Whipps, Deputy City Attorney, 
Michael Carlin, Acting General Manager, Steve Ritchie, Assistant General Manager, 
Water Enterprise, Eric Sandler, Assistant General Manager, Business Services & CFO, 
Donna Hood, Commission Secretary, Lee Sayao, SFPUC IT. 


17. Conference with Legal Counsel — Pursuant to California Government Code Section 
94965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 
San Joaquin Tributaries Authority v. California State Water Resources Control Board 
Filed on September 2, 2021; Fresno County Superior Court 
Note: A case number has not yet been assigned by the court 


Commissioner Paulson was excused from the meeting at 4:53 PM. 


18. Conference with Legal Counsel — Pursuant to California Government Code Section 
54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 
San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 
Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


The Commission exited Closed Session at 5:05 PM. 


19. Announcement following Closed Session 
President Maxwell announced there was no reportable action. 


20. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Harrington, and Ajami 


21. Adjournment 
President Maxwell adjourned the meeting at 5:06 PM. 
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Call to Order: 


Roll Call 









Election 
President 





N/A | N/A | Maxwell 


Moran 
Paulson 
Harrington 
Ajami 


N/A 








Maxwell 
Moran 
Paulson 
Harrington 
Ajami 


N/A 











Election Vice 
President 


Maxwell 
Moran 
Paulson 
Harrington 
Ajami 


N/A 





Minutes 
September 17 





Maxwell 
Moran 
Paulson 
Harrington 
Ajami 


N/A 








Minutes 
September 28 


Maxwell 
Moran 
Paulson 
Harrington 
Ajami 


N/A 





Consent 





Adopt Findings 





Maxwell 
Moran 
Paulson 
Harrington 
Ajami 
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Maxwell 
Moran 
Paulson 
Harrington 
Ajami 





ADJOURN REGULAR: 


21-01 











October 12, 2021 Resolution 21-0156 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0137 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) Water Enterprise, Local 
Conveyance/Distribution System Program, Wastewater Enterprise, Renewal and Replacement 
Program, San Francisco Public Works Street Resurfacing Program-funded, Contract No. WD- 
2718, 8-Inch Ductile Iron Pipe and 24-Inch Earthquake Resistant Ductile Iron Pipe Water Main 
Installation on Prospect, Fair and Coso Avenues and Coleridge Street, was advertised on May 25, 
2021; and 


WHEREAS, The Engineer’s Estimate is $10,300,000 for this construction contract work 
to install 4,200 feet of ductile iron water conveyance pipe, 3,300 feet of earthquake resistant ductile 
iron water conveyance pipe, ancillary water service pipe, 2,300 feet of sewer pipe, curb ramps, 
and pavement restoration; and 


WHEREAS, The contract duration is 690 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on July 15, 2021; and 


WHEREAS, San*Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Cratus Inc. as the responsible 
bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 20% for this contract, and the contractor committed to a LBE participation of 
21.04% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in comphance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from SFPUC Water Enterprise Local 
Conveyance/Distribution System Program, Wastewater Enterprise Renewal and Replacement 
Program, and the San Francisco Public Works Street Resurfacing Program; and 


WHEREAS, On May 12, 2021, the San Francisco Planning Department issued a 
categorical exemption determination under California Environmental Quality Act (CEQA) 
Guidelines Section 15302, Class 2 (Replacement or Reconstruction) under Planning Department 
Case Number 2021-003078ENV for sewer pipeline installation; and 


WHEREAS, On May 19, 2020, the San Francisco Planning Department issued a statutory 
exemption determination under CEQA Guidelines Section 15282(k), under Planning Department 
Case Number 2020-005141ENV for the water main installation; and 


WHERAS, On June 9, 2020, the San Francisco Planning Department issued a statutory 
exemption determination under CEQA Guidelines Section 15282(k), under Planning Department 
Case Number 2020-005480ENV for sewer replacement on Prospect Avenue; and 


WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now 
therefore, be it, 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Water Enterprise, Local Conveyance/Distribution System Program, Wastewater 
Enterprise, Renewal and Replacement Program, San Francisco Public Works Street Resurfacing 
Program-funded Contract No. WD-2718, 8-Inch Ductile Iron Pipe and 24-Inch Earthquake 
Resistant Ductile Iron Pipe Water Main Installation on Prospect, Fair and Coso Avenues and 
Coleridge Street, in the amount of $8,090,530 and for a duration of 690 consecutive calendar 
days, to the responsible bidder submitting the lowest responsive bid, Cratus Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


llonnn blood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0138 


WHEREAS, Public Utilities Code Sections 398.4 and 398.5 requires “retail suppliers 
of electricity products” to disclose to their end use customers annually the electricity sources for 
their sales to those customers; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is required to 
report this information to the California Energy Commission (CEC) through submission of 


Power Source Disclosure Reports (PSD Reports) and to its customers through a Power Content 
Label (PCL); and 


WHEREAS, SFPUC staff developed the PSD Reports consistent with the CEC’s 
regulations, performing a detailed review of all power purchases completed for the 2020 calendar 
year, including an inventory of all renewable energy transfers within CleanPowerSF’s Western 
Renewable Energy Generation Information System account, transaction records, and e-tags for 
out of state resources; and 


WHEREAS, The SFPUC prepared its 2020 PSD Reports for CleanPowerSF and 
submitted them to the CEC on June 1, 2021; and 


WHEREAS, The PSD Reports show that for calendar year 2020, CleanPowerSF met its 
Green customers’ needs with electricity sources that were 54.5% eligible renewable energy 
resources under California’s Renewable Portfolio Standard, 42.0% large hydroelectric, and 3.5% 
unspecified sources from the California Independent System Operator. CleanPowerSF met its 
SuperGreen customers’ needs with electricity sources that were 100% eligible renewable energy 
resources under California’s Renewable Portfolio Standard; and 


WHEREAS, The SFPUC has prepared a PCL following CEC guidelines and will have 
distributed this PCL to CleanPowerSF customers as a physical mailer or as an electronic message 
for customers billed electronically prior to October 1, 2021; and 


WHEREAS, CEC regulation allows public agencies such as the SFPUC to have their 
governing boards attest to the veracity of their PSD Reports and PCLs in lieu of having the 
report independently verified; and 


WHEREAS, The Deputy Assistant General Manager for Power responsible for the 
CleanPowerSF program, as the designee of the Assistant General Manager for Power, has signed 
an attestation of the veracity of the PSD Reports and PCL, now, therefore; be it 


RESOLVED, That the Commission attests to the veracity of CleanPowerSF’s 2020 
PSD Reports and 2020 PCL and that a copy of the PCL has been or will be provided to all 
CleanPowerSF customers prior to October 1, 2021. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


pllonna Meek 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0139 


WHEREAS, Public Utilities Code Sections 398.4 and 398.5 requires “retail suppliers 
of electricity products” to disclose to their end use customers annually the electricity sources for 
their sales to those customers; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is required to 
report this information to the California Energy Commission through submission of Power 
Source Disclosure Reports and to its customers through a Power Content Label; and 


WHEREAS, The SFPUC has prepared its 2020 Power Source Disclosure Reports for 
Hetch Hetchy Power and submitted them to the California Energy Commission; and 


WHEREAS, The PSD Reports shows that for calendar year 2020, SFPUC's Hetch 
Hetchy Power met its customers’ needs with electricity sources that were 100% greenhouse gas 
(GHG)-free, with 99% of the energy being provided from the Hetch Hetchy system, and 1% 
from the Western Area Power Administration that was used to serve Treasure Island; and 


WHEREAS, SFPUC staff developed the Power Source Disclosure Reports consistent 
with the California Energy Commission’s regulations using the same metered generation and 
sales data used for preparing and verifying the SFPUC's scheduling, billing, and settlement 
activities, which is the same data used in other public reports and regulatory compliance filings; 
and 


WHEREAS, The SFPUC has prepared a Power Content Label following California 
Energy Commission guidelines and will have distributed this Power Content Label to Hetch 
Hetchy Power customers through bill inserts or as a web-link for customers billed electronically 
prior to October 1, 2021; and 


WHEREAS, The California Energy Commission allows public agencies such as the 
SFPUC to have their governing boards attest to the veracity of their Power Source Disclosure 
Reports and Power Content Labels in lieu of incurring the cost of having them independently 
verified by a third-party; now therefore be it; 


RESOLVED, That the Commission attests to the veracity of Hetch Hetchy Power’s 
2020 Power Source Disclosure Reports and 2020 Power Content Label and that a copy of the 
Power Content Label has been or will be provided to each Hetch Hetchy customer prior to 
October 1, 2021. — 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


pllonne Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0140 


WHEREAS, On December 13, 2016, per Resolution No. 16-0099, this Commission approved 
the award of Wastewater Enterprise (WWE), Sewer System Improvement Program (SSIP) funded 
Contract No. DB-126, WWE Distributed Control System (DCS) Upgrades, a Progressive Design- 
Build Agreement to Emerson Process Management Power & Water Solutions, Inc; and 


WHEREAS, The San Francisco Public Utilities Commission issued Notice to Proceed to 
initiate pre-construction services on March 20, 2017; and 


WHEREAS, The original contract amount was for $20,425,000 and the original contract 
duration is 5,478 consecutive calendar days (15 years); and 


WHEREAS, On June 11, 2019, per Resolution No. 19-0109, this Commission approved 
Modification No. 1, which added North Shore Pump Station DCS work to the contract’s scope and 
increased the contract cost contingency by $5,100,000 to address change orders and anticipated 
increases to scope of work including potential changes to DCS software and hardware during 
construction at Bruce Flynn Pump Station, hardware spares, additional training, and field 
verification at other WWE facilities, as well as corresponding increases to the General Conditions 
costs and bond premiums, for a total contract not-to-exceed amount to $27,567,500 with no change 
to the contract duration; and 


WHEREAS, An increase in cost contingency of $19,983,100 is being requested to address 
addition of DCS preconstruction services at Oceanside Water Pollution Control Plant, Westside 
Pump Station, and all other ancillary wastewater pump stations, and integration/configuration of 
additional data points into the new DCS resulting from interdependency with other ongoing SSIP 
projects at the Southeast Water Pollution Control Plant and Northshore Wet Weather Treatment 
Facility, for a total contract not-to-exceed amount of $47,550,600, with no change to the contract 
duration; and 


WHEREAS, The proposed additional scope of work hereunder does not constitute a project 
under California Environmental Quality Act Guidelines Section 15378 because there would be no 
physical change in the environment; and 


WHEREAS, A Contract Monitoring Division subcontracting requirement of 5% Local 
Business Enterprise (LBE) participation requirement has been established for the Pre-construction 
portion of this contract and 5% LBE participation during Construction, and Emerson Process 
Management Power & Water Solutions, Inc committed to meet or exceed this participation 
requirement; and 


WHEREAS, Funds are available from Project No. CWWSIPSE07 — SEP Facility-wide 
Distributed Control System Upgrades; now, therefore, be it 


RESOLVED, That this Commission hereby approves the proposed additional scope of work 
and an increase to the contract cost contingency in the amount of $19,983,100 for WWE, SSIP- 
funded Contract No. DB-126, WWE DCS Upgrades Project, a Progressive Design Build agreement 
with Emerson Process Management Power & Water Solutions, Inc.; and be it 
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FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, or 
his designee, to consider and, if appropriate, to approve future modifications to the contract for a 
total contract amount of up to $47,550,600, with no change to the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


pllonna Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0141 


WHEREAS, The SFPUC owns transmission facilities and generation units that are part 
of the Bulk Electric System (BES) and are located within the Balancing Authority Area of the 
California Independent System Operator (CAISO); and 


WHEREAS, The SFPUC as an owner, operator, and user of the BES must comply with 
applicable Reliability Standards developed by the North American Electric Reliability 
Corporation (NERC) and the Western Electricity Coordination Council (WECC) and approved 
by the Federal Energy Regulatory Commission (FERC); and 


WHEREAS, The SFPUC is required to have a Planning Coordinator for its BES 
facilities; and 


WHEREAS, CAISO is the only entity authorized to provide these services for the CAISO 
Balancing Authority Area; and 


WHEREAS, In 2015, the SEFPUC obtained a sole source waiver for CAISO and entered 
into the Planning Coordinator Agreement; and 


WHEREAS, «In 3018. the parties entered into the First Amendment to the Planning 
Coordinator Agreement to extend the term by three years, with an expiration date of November 
10, 2021; and 


WHEREAS, The parties now desire to enter into a Second Amendment to the Planning 
Coordinator Agreement to, among other things, extend the term from November 11, 2021 by 
approximately 10 years to 2031 for a total duration of approximately 16 years; and 


WHEREAS, In addition to extending the term of the Planning Coordinator Agreement, 
the Amended Planning Coordinator Agreement would: (1) continue to allow the SFPUC and 
CAISO to continue with their respective responsibilities as Planning Coordinator and 
Transmission Planner; (2) compensate CAISO an annual service fee for its services as Planning 
Coordinator, based on CAISO’s most recently published Cost of Service Study and the number 
of BES transmission circuits owned by the SFPUC as included in CAISO’s most current 
transmission plan; (3)authorize the SFPUC General Manager to make, by letter agreement with 
CAISO, modifications and amendments to the Planning Coordinator Agreement and 
Attachments to the Planning Coordinator Agreement that do not result in material changes to the 
parties’ obligations or performance under the agreement; and 


WHEREAS, The SFPUC must submit the Second Amendment to the Planning 
Coordinator Agreement to the Board of Supervisor for approval under Charter Section 9.118 
because the term of the agreement exceeds 10 years; and 


WHEREAS. The estimated cost of services is $500,000 over the term of the contract; and 


WHEREAS, Services under the First Amendment Planning Coordinator Agreement are 
anticipated to expire in November 2021, and the total duration of this agreement, as amended, is 
expected to be approximately 16 years; and 


WHEREAS. Funds will be available from current and future appropriations to Hetch 
Hetchy Water Programmatic Budget, HHW-WECC/NERC Compliance; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager to execute a 
Second Amendment to the Planning Coordinator Agreement with the CAISO for an amount not- 
to-exceed $500,000, and with a total duration of approximately 16 years, subject to approval by 
the Board of Supervisors pursuant to San Francisco Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


hlonnr Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0142 


WHEREAS, The SFPUC is committed to helping its customers achieve and maintain 
efficient water use and avoid water waste; and 


WHEREAS, The SFPUC implements a comprehensive Retail Water Conservation 
Program through its Water Resources Division, Water Conservation Section, that provides many 
technical and educational assistance and financial incentives to help customers save water; 
andWHEREAS, SFPUC’s 2020 Retail Conservation Program identifies value in continuing to 
provide customer incentives to purchase and use rain barrels and cisterns to collect and use 
rainwater for outdoor irrigation and thus reduce potable water use; and 


WHEREAS, The SFPUC Water Conservation Section has determined that it is in the best 
interests of the SFPUC and its customers to administer a Rain Barrel and Cistern Rebate Program 
in-house to provide water service customers with rebates of up to $100 for the purchase of rain 
barrels with a limit of two barrels per property, or up to $350 for the purchase of a single cistern, 
and has developed program rules, a copy of which are on file with the Commission Secretary; and 


WHEREAS, Funds for the Rain Barrel and Cistern Rebate Program are available in the 
Water Conservation Section operating budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves the Rain Barrel and Cistern Rebate 
Program Rules and authorizes the General Manager to implement the Rebate Program to be 
administered through the SFPUC’s Water Conservation Section; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to make 
future modifications to the Program Rules that the General Manager, in consultation with the City 
Attorney, determines are in the best interest of the City, do not materially increase the obligations 
or liabilities of the City or materially decrease the obligations of the rebate recipients, are necessary 
or advisable to effectuate the purposes of the Program or this resolution, and are in compliance 
with all applicable laws. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


Alona Abed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0143 


WHEREAS, The SFPUC is committed to helping its customers achieve and maintain 
efficient water use and avoid water waste; and 


WHEREAS, The SFPUC implements a comprehensive Retail Water Conservation 
Program through its Water Resources Division, Water Conservation Section, that provides many 
technical and educational'assistance and financial incentives to help customers save water; and 

WHEREAS, For the last ten years, SFPUC has used a contractor to administer a discount 
program for the purchase of graywater systems to collect and use final rinse water from clothes 
washers for outdoor irrigation and thus reduce potable water use, and the most recent contract for 


that purpose, Agreement No. CS-387RR, expires in October 2021; and 


WHEREAS, SFPUC’s 2020 Retail Conservation Plan identifies value in continuing to 
provide customer incentives to purchase components and install graywater systems to collect and 
use final rinse water from clothes washers for outdoor irrigation and thus reduce potable water use; 
and 


WHEREAS, The SFPUC Water Conservation Section has determined that it is in the best 
interests of the SFPUC and its customers to administer in-house a Laundry-to-Landscape 
Graywater Rebate Program, to provide qualifying SFPUC residential water service customers with 
a single-family home or two-unit building rebates of up to $100 for the purchase of essential 
components of laundry-to-landscape graywater systems; and 


WHEREAS, The Program rules and application for the Laundry-to-Landscape Graywater 
Rebate Program have been presented to the Commission and are on file with the Commission 
Secretary; and 


WHEREAS, Funds for the Laundry-to-Landscape Graywater Rebate Program are available 
in the Water Conservation Section operating budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves the Program Rules and authorizes 
the General Manager to implement the Laundry-to-Landscape Graywater Rebate Program to be 
administered by the SFPUC’s Water Conservation Section; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to make future 
modifications to the Program Rules that the General Manager, in consultation with the City 
Attorney, determines are in the best interest of the City, do not materially increase the obligations 
or liabilities of the City or materially decrease the obligations of the rebate recipients, are necessary 
or advisable to effectuate the purposes of the Program or this resolution, and are in compliance 
with all applicable laws. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 14, 2021. 


flonan Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0144 


WHEREAS, The SFPUC is committed to helping its customers achieve and maintain 
efficient water use and avoid water waste; and 


WHEREAS, The SFPUC implements a comprehensive Retail Water Conservation 
Program through its Water Resources Division, Water Conservation Section, that provides many 
technical and educational assistance and financial incentives to help SFPUC customers save water; 
and 


WHEREAS, Hot water recirculating pumps reduce wait times for hot water to arrive at 
showerheads and taps, thereby potentially helping customers save water otherwise wasted. Per 
USEPA Water Sense referenced studies, research has shown that the average home wastes more 
than 3,650 gallons of water per year waiting for hot water to arrive at the point of use; and 


WHEREAS, The SFPUC’s 2020 Retail Conservation Plan proposes to implement a new 
Hot Water Recirculating Pump Rebate Program to provide eligible single family and small multi- 
family properties with up to a $100 rebate for the purchase of on-demand hot water pumps; and 


WHEREAS, The SFPUC Water Conservation Section has developed Program Rules for a 
new Hot Water Recirculating Pump Rebate Program, a copy of which is attached hereto and on 
file with the Commission Secretary; and 


WHEREAS, The Hot Water Recirculating Pump Rebate Program will provide SFPUC 
customers with more indoor residential water-savings measures, which is more urgent as we enter 
the second year of a severe drought; and 


WHEREAS, The SFPUC Water Conservation Section has the resources and experience to 
administer in-house rebate programs; and 


WHEREAS, Funds for the new Hot Water Recirculating Pump Rebate Program are 
available from the SFPUC Water Conservation Section’s operating budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves the Hot Water Recirculating Pump 
Rebate Program Rules attached hereto and authorizes the General Manager to implement the 
Program to be administered by the SFPUC’s Water Conservation Section; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to make 
amendments to the Program Rules that s/he, in consultation with the City Attorney, determines are 
in the best interest of the City, do not materially increase the obligations or liabilities of the City 
or materially decrease the obligations of the rebate recipients, are necessary or advisable to 
effectuate the purposes of the Program or this resolution, and are in compliance with all applicable 
laws. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting, September 14, 2021. 


Alona Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0145 


WHEREAS, The City and County of San Francisco (City) owns certain real property 
presently under the jurisdiction of the San Francisco Recreation and Park Department (RPD) at 
the intersection of Sloat Boulevard and Skyline Boulevard in San Francisco, California (RPD 
Property); and 


WHEREAS, The RPD Property is occupied and managed by the San Francisco 
Zoological Society (SFZS) pursuant to a Lease and Management Agreement dated July 1, 1993 
between RPD and SFZS; and 


WHEREAS, The SFPUC owns and operates the Westside Pump Station, located on 
SFPUC-owned property at the southeast corner of the intersection of Sloat Boulevard and the 
Great Highway, adjacent to the RPD Property; and 


WHEREAS, On February 23, 2021, by Resolution No. 21-0031, this Commission 
approved Contract No. WW-645R, Westside Pump Station Reliability Improvements Project 
(Project) to improve reliability of the Westside Pump Station to meet regulatory requirements by 
providing redundant electrical power service feeds, replacing essential wastewater process 
mechanical and electrical equipment, and ventilation, plumbing, and instrumentation and control 
improvements; and 


WHEREAS, The SFPUC Project contractor requires approximately 32,000 square feet of 
space for construction staging and storage of equipment for the Project; and 


WHEREAS, The SFPUC and SFZS staff have identified an approximately 32,000- 
square-foot area on Assessor’s Block/Lots 7281-06 and 7281-07 on the RPD Property (License 
Area) for use by the SFPUC Project contractor for construction staging for the Project; and 


WHEREAS, The License Area comprises approximately 107 parking spaces within an 
overflow valet parking lot that was to be utilized by SFZS on peak visitor days and for special 
events, for a total of 50 days per year; and 


WHEREAS, The SFPUC and SFZS have negotiated a license, with RPD’s consent, for 
the SFPUC Project contractor’s use of the License Area (License) at a cost to the SFPUC of 
$25,000 per month for a term of four (4) years, and a copy of such License is on file with the 
Commission Secretary; and 


WHEREAS, The San Francisco Planning Department issued a categorical exemption 
determination for the project on April 20, 2017 under California Environmental Quality Act 
Guidelines Section 15301, Class 1 (Existing Facilities) under Planning Department Case Number 
2016-014160ENV; and 


WHEREAS, Modifications to the Project include use of an area within the San Francisco 
Zoo in their graded stockpile area for staging for the duration of the project, and on February 25, 
2020. under Case Number 2016-014160ENV and pursuant to San Francisco Administrative 
Code subsection 31.08(i), the Planning Department determined that these modifications are not 
substantial, and the modified project remains categorically exempt under CEQA and does not 
require further environmental review; now, therefore, be it 


RESOLVED. That this Commission hereby ratifies, approves, and authorizes all actions 
heretofore taken by any City official in connection with License; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the License and authorizes and directs the SFPUC General Manager to execute the 
License; and, be it 


FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the License, including without 
limitation. the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City, do not materially increase the obligations or 
liabilities of the City or decrease the obligations or liabilities of the Licensor, are necessary or 
advisable to effectuate the purposes and intent of the License or this resolution; and are in 
compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of September 14, 2021. 


Secretary, Public Utilities Commission 


San Francisco 
| Water Power Sewer 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Friday, September 17, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
httos://www.sfgovtiv.org/sfpuc 


PUBLIC COMMENT CALL -IN: 
1 (415) 655-0001 / MEETING ID: 146 638 3592 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-2165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission’s website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?paqe=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
2. Roll Call 


3. Presentations on Alternative Water Supply Planning (discussion only) 

e SFPUC Staff Presentation: Overview of Alternative Water Supply Planning program 
objectives, water supply needs, and roadmap; current status of projects and 
planning considerations; and planning approach and outcomes of the Alternative 
Water Supply Plan (July 2023) | 
San Diego County Water Authority Presentation 
City of San Diego Presentation 


Non-Governmental Organizations Presentation 
Commission Discussion 


4. Public Comment 


5. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING MINUTES 
Friday, September 17, 2021 
2:00 P.M. 
(Approved As Amended October 12, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order N-29- 
20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
Chair Paulson called the meeting to order at 2:00 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington and Ajami 


3. Presentations on Alternative Water Supply (AWS) Plannin 
SFPUC Staff Presentation: Overview of Alternative Water Supply (AWS) Planning 
program objectives, water supply needs, and roadmap; current status of projects and 
planning considerations; and planning approach and outcomes of the Alternative Water 


Supply Plan (July 2023) 

Steve Ritchie, Assistant General Manager (AGM) Water, introduced the topic, guest 
presenters, and meeting objectives. He stated the SFPUC is “planning for obligations 
and building for demands”. He introduced Manisha Kothari, Alternative Water Supply 
Program Manager, who stated her presentation would cover three areas: (1) AWS 
Program, (2) AWS Projects, and (3) AWS Plan. 


AWS Program: Program Overview: (1) Alternative: new projects that add to Regional 
Water System deliveries beyond the implementation of the Water System Improvement 
Program; (2) Water Supply: provide sufficient centralized SFPUC supplies to meet 
projected needs and obligations. The SFPUC simultaneously encourages decentralized 
project opportunities; and (3) Program: comprehensive planning effort with milestones, 
deliverables, and regular reporting. 


She reviewed: (1) program objective: resilience (demands and supplies); (2) retail 
demands from the Regional Water System; and (3) wholesale demands from the 
Regional Water System. Ms. Kothari responded to a question from Commission 
Harrington as to what “obligation” means to retail customers, stating it is an allocation. 
She continued with a summary of supply available during drought and responded to a 
question from Commissioner Ajami about the Drought Rationing Policy. She proceeded 
with a review of 2045 AWS planning needs (meeting obligations and demand needs). 


Ms. Kothari continued with a review of planning priorities: (1) obligatory: (offset instream 
flow needs, and meeting existing obligations to existing permanent customers); and (2) 
policy decisions; (December 31, 2028) make current interruptible customers permanent 
and meet increased demands of existing and interruptible customers. 


She discussed special considerations for making San Jose and Santa Clara permanent 
customers and indicated that to increase supply obligations dedicated supplies will be 
needed, supplies must be identified for both normal and drought conditions (may be one 
or more supplies), and that making interruptible customers permanent must not 
adversely affect other Retail or Wholesale customers. Ms. Kothari concluded with a 
review of the AWS program and the ASW program roadmap for 2021 through 2028. 


AWS Projects: Ms. Kothari reviewed: (1) Leveraging existing infrastructure in the 
service area: reservoirs, groundwater basins, water and wastewater treatment plants, 
transmission/distribution, and interties; (2) AWS projects: distributed opportunities in the 
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service area; various conveyance and delivery alternatives being considered for each 
project; and leveraging existing infrastructure and regional partnerships. 


Ms. Kothari reviewed a graph displaying 2045 needs — Alternative Water Supply 
potential for various projects. She discussed planning assumptions, challenges, and 
current status for the following projects: Daly City Water Expansion, Crystal Springs 
Purified Water, ACWD-USD Purified Water, Los Vaqueros Reservoir Expansion, 
Calaveras Reservoir Expansion, San Francisco Purified Water, San Francisco Satellite 
Recycled Water, San Francisco Innovation Program, Groundwater Banking, Inter-Basin 
Collaborations (upcountry), and Dry Year Transfers (upcountry). She reviewed 
considerations for decision-making. 


AWS Plan: Ms. Kothari began with a review of the planning approach and the thinking 
about projects in the context of long-term planning needs. She reviewed: (1) ASW 
Guiding Principles; (2) AWS project and program planning tools; (3) project sequencing; 
(3) modeling for AWS evaluation; and (4) modeling unit costs. Ms. Kothari discussed 
AWS plan outcomes, indicating the ASW Plan will: (1) describe an adaptive approach to 
connecting both near-term and long-term planning for the AWS program; (2) summarize 
project information on technical feasibility and integration with the Regional Water 
System; and (3) utilize tools including project sequencing, system modeling, and 
financial modeling to engage in a rigorous and iterative process to help the Commission 
make informed “no regrets” decision to advance projects. 


In response to a question from President Maxwell as to what metrics are being 
considered, Ms. Kothari indicated staff is looking at the distribution system, 
infrastructure, redundancy, and resilience. In response to a follow-up question, AGM 
Ritchie indicated the SFPUC has been servicing interruptible customers since the 
1970’s. Brief discussion ensued on interruptible customers, with Nicole Sandkulla, 
BAWSCA CEO, providing additional information regarding interruptible customers. 


Commissioner Ajami indicated that she didn’t see broader analysis on demand during 
the presentation. Brief discussion ensued. 


San Diego County Water Authority Presentation 

Kelley Gage, Director of Water Resources, San Diego County Water Authority, stated 
that the Water Authority serves a vibrant region. She indicated it was created by the 
state legislature in 1944, serves 3.3 million people and a $253 billion economy through 
24 member agencies, provides about 75% of water used across the metro area and that 
it has a 36-member board. 


Director Gage stated that their water supply sources come from the State Water Project 
(10%), local supply (24%), and the Colorado River (66%). She noted their planning and 
preparations began in the early 1990's. She discussed their water reliability through 
diversification (canal linings, reclaimed water, conservation, potable water reuse, 
Carisbad Desal Plant, and local surface water storage), and their innovative 
investments in supply reliability. 

Director Gage reviewed their 2020 demand and supply mix (supply reliability for the San 
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Diego Region); planning for tomorrow (investment in potable reuse, raising water levels, 
and delivering QSA supplies); and 2045 projected water resources mix (long-term 
supply reliability for the San Diego region). 


In response to a question from Commissioner Ajami, Director Gage stated the demand 
per capita in the San Diego region is 120 gpcd indoor and outdoor (48 gpcd indoor and 
72 gpcd outdoor). . 


Director Gage responded to a question from Commissioner Harrington as to whether 
their reliance on the Colorado River is affecting them, indicating there are no cutbacks 
affecting them at this time. 3 


City of San Diego Presentation 
John Stufflebean, Assistant Director, San Diego Public Utilities Department, began with 


a review of their customer base. He discussed the Point Loma Wastewater Treatment 
Plant indicating that it has enhanced primary treatment, requires modified permits, 
secondary treatment is the national standard, and that is has a very challenging location 
on a cliffside. He stated that 85% of San Diego’s water supply is imported from the 
Colorado River. He noted the water challenges they face, including limited local and 
imported supplies, population growth, Bay Delta constraints, natural disaster risk, rising 
imported water costs, and recurring drought. 


He discussed San Diego’s multi-faceted approach with includes conservation, 
desalination, groundwater development, recycled water, and the Pure Water Program. 
He reviewed their water supply system and Pure Water Plan and stated that by its 
completion in 2035, pure water will produce one-half of San Diego’s potable water 
supply. He stated there are two phases: Phase 1: North City to Miramar (under 
construction) with 30 mgd; and Phase 2: Central Area to San Vicente or Lake Murray 
with 53 mgd. 


Mr. Stufflebean discussed indirect potable reuse (groundwater replenishment and 
surface water augmentation) and stated that they worked with the regulators to develop 
regulations for surface water augmentation and he touched on the content of those 
regulations. 


He reviewed Phase 1 projects and indicated that 100% designed is completed. He 
discussed cumulative outreach program metrics, including mention that more than 
18,700 people have toured the Pure Water Facility. He discussed the Pure Water 
Demonstration Facility and indicated 50,000 lab tests have met all standards with 
exceptional water quality. 


Mr. Stufflebean responded to a question from Commissioner Ajami as to whether they 
have been accounting for distributive solutions and stated their focus has been on the 
Pure Water Program. He responded to a follow-up question regarding who their sewer 
customers are and indicated all customers will benefit from Pure Water. 


Non-Governmental Organizations (NGO) Presentation 
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Peter Drekmeier, Tuolumne River Trust, began with a discussion as to the 
determination of how much water is needed: (1) determine carrying capacity (number of 
people, other living organisms, or crops that a region can support without environmental 
degradation) of the Tuolumne River; (2) adopt reasonable water demand projections; 
(3) revisit length of Design Drought following the release of the Climate Change 
Vulnerably Assessment; and (4) based on length of drought planning and demand 
projections determine the deficit to be filled by alternative water supplies. 


Mr. Drekmeier discussed the Tuolumne River Trust's demand projections and the 
SFPUC’s Bay-Delta Plan with alternative water supply projections, modified rationing 
policy, and modified Design Drought. He reviewed the history of recycled water in San 
Francisco and current recycled water use. 


He stated the SFPUC’s Urban Water Management Plan (UWMP) does not incorporate 
alternative water supplies and that according to an article by Doug Obegi, San 
Francisco is behind Southern California on planning for recycled water (retail customers 
only). He stated that Valley Water has contracted with Palo Alto and Mountain View to 
purchase water and that they plan to produce 9 mgd of purified water. 


Mr. Chris Shutes, California Sportfishing Protection Alliance, continued the presentation 
and stated that the scale of need is important and alternative supply sources are 
necessary. He discussed the Walnut Creek Water Treatment Plant Pre-treatment 
Project (East Bay MUD). He indicated that pre-treatment makes Los Vaqueros storage 
feasible for more Bay Area agencies. 


Mr. Drekmeier continued the presentation and discussed the Water Transfer that was 
proposed in 2012 where the SFPUC would have purchased water from the Modesto 
Irrigation District (MID). He stated the transfer failed but negotiations revealed promising 
opportunities for collaboration. He discussed infrastructure improvements identified by 
the MID as necessary, including preventing spill (Lateral #5) and he discussed MID’s 
limited options for financing such improvements. He noted MID’s opportunities for cost- 
effective water savings and that new efforts must better navigate political and cultural 
landscape. 


He stated that funding infrastructure improvements could pay for an “insurance policy” 
during severe droughts and he discussed the idea of an “insurance policy”. He noted 
insurance policies don’t pay out every year and not all feasibility studies lead to projects. 
He stated that the SFPUC and BAWSCA need to invest for drought protection even if 
they don't use their investments every year. He displayed a chart noting the amount of 
Tuolumne River water available to the City as a reminder that in wet years there is 
water available for projects. 


He discussed the opportunities to investigate the feasibility of Groundwater Recharge in 
the MID and TID service areas, indicating the feasibility work needs to begin now with 
funding by the SFPUC. He stated that given new or old technologies, evaluating 
groundwater recharge capacity is win-win. He discussed the approach to groundwater 
banking in the Tuolumne River Voluntary Agreement. 
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Mr. Drekmeier stated that climate change impacts are likely to incentivize District 
cooperation. He discussed the SFPUC’s water rights. 


Mr. Shutes offered the following NGO recommendations: (1) SFPUC and BAWSCA 
should commit to developing alternative water supplies with a goal of having several 
projects permitted and funded in time for including in the 2025 UWWMP; (2) SFPUC and 
BAWSCA should commit to developing much more aggressive water recycling plans in 
the next five years; (3) SFPUC and BAWSCA should execute contracts not for drought 
reserve storage in expanded Los Vaqueros Reservoir; (4) SFPUC and BA WSCA should 
finance evaluating/mapping of groundwater recharge opportunities in MID and TID 
service areas; and (5) SFPUC and BAWSCA agencies must commit to regional 
solutions. 


AGM Ritchie stated there were several good ideas in the presentation that he will follow- 
up with but indicated there was also some misinformation provided. 


In response to a request for clarification from Commissioner Harrington regarding the 
Los Vaqueros Reservoir and whether their thought is that the SFPUC should be doing 
something different or that it be “locked-in” faster, Mr. Shutes replied that it needs to be 
locked in faster and that other issues such as water rights, must also be looked at. AGM 
Ritchie provided additional response. 


Vice President (VP) Moran expressed agreement with Mr. Drekmeier’ s comments 
regarding the carrying capacity of the river, indicating he would word it differently. He 
stated that obligations need to be determined with closure. He addressed Mr. Shute’s 
comments regarding ‘imperfect’ information and passed opportunities and indicated 
that is an important consideration. He stated he sees no disagreement with the 
individual projects and understands the need to work on institutional relationships. 


4. Public Comment 

e Francisco DaCosta asked that the Commission read the Raker Act. He stated that a 
needs assessments should be conducted on the condition of the pipes, before making 
San Jose and Santa Clara permanent customers, and to determine how much water is 
used in office buildings. 

e Mark Gonzales stated the best discussion was that to consider condition of the river. 

e John Rosepeppie thanked the Commission for the workshop. He discussed the 
changes and challenges that have taken place in the Bay Area over the years 
regarding water. He stated it isn’t the health of river vs. obligation and that we can 
have both. He asked that the Commission to withdraw from the lawsuit. He stated they 
hold the fate of the salmon in their hands. 

e Regina Chichizola, Save California Salmon, thanked the Commission for the 
workshop and the NGO’s for their presentation. She encouraged diversification of 
water supply and stated the fate of the salmon is in the Commission's hands. She 
expressed disappointment with the curtailment lawsuit. 

e Tom Francis, BAWSCA, read from a statement provided to the Commission titled 
“BAWSCA urges the San Francisco Public Utilities Commission to expand its staffing 
resources available to its Alternative Water Supply Program and ensure it can meet its 
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water supply reliability obligations”. 
Chair Paulson thanked everyone for their comments and participation. 


VP Moran stated that the San Diego Water Authority has an impressive program and 
that his takeaway is that it takes time and money to complete these projects. He 
expressed the need to move faster, not slower, due to uncertainty. He stated that the 
SFPUC needs to look at its policies to make sure they reflect the current thinking and 
plan for obligations and build for demand. He discussed the need to protect 
investments by maximizing surface water use on the Tuolumne. 


Commissioner Ajami thanked everyone for their presentation and provided thoughts 
on more productive collaboration with the Districts to look at groundwater recharge, 
which she indicated should be considered as an option for the development of 
alternative water supplies. She expressed appreciation for the project staff and 
questioned the need to diversity the SPUC’s expertise to include staff from different 
parts of the organization. AGM Ritchie indicated that there are four dedicated staff to 
the project and that there is a larger “Water Supply Task Force” which represents 
different parts of the organization who meet every two weeks. 


Commissioner Ajami asked that staff try to move away from a two-scenario situation to 
more of a portfolio of options for long-term planning. 


President Maxwell thanked Commissioner Paulson for chairing the meeting and for 
everyone’s participation. 


AGM Ritchie thanked Manish Kothari for her work and stated there will be a late 
October workshop on the long-term vulnerability assessment and the climate change 
effect on water supply. 


5. Adjournment 
Chair Paulson adjourned the meeting at 4:35 PM. 
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Services of the San Francisco Public Utilities Commission 





SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, September 28, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfpuc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 238 4281 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


le 


Fas 


8. 


Call to Order 
Roll Call 
Approval of the Minutes of September 14, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Correspondence Log 

c) Contract Advertisement Report 

d) Annual Multi-Enterprise Climate Program Update 

e) Annual Real Estate Update 

f) Final Changes to FY 2021-22 Budget since Commission Adoption 
g) Capital Improvement Program Quarterly Report 

h) Water Pipeline Assessment 

i) Water Supply Conditions Update 


Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


Report of the General Manager (discussion only) 

a) Quarterly Audit and Performance Review Report 

b) FY 2022-23 and 2023-24 Budget Introduction 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


CONSENT CALENDAR 


210146 


210148 


2). 


All matters listed hereunder constitute a Consent Calendar are considered routine by 
the San Francisco Public Utilities Commission and will be acted upon by a single vote 
of the Commission. There will be no separate discussion of these items unless a 
member of the Commission or the public so requests, in which event the matter will be 
removed from the Calendar and considered as a separate item. 


a) Approve the selection of AECOM Technical Services, Inc.; award Agreement No. 
PRO.0182, Electrical Engineering Services for the Hetch Hetchy Region, to 
AECOM to provide electrical engineering planning, design, and engineering 
support during construction for the Hetch Hetchy Capital Improvement Program; 
and authorize the General Manager to negotiate and execute the agreement for 
an amount not-to-exceed $6,000,000 and a duration of eight years. | (Johanson) 


b) Approve an increase of 365 calendar days to the duration contingency for 


210147 


Contract WD-2687R, Auxiliary Water Supply System (AWSS) Pumping Station 
No. 2 Improvements (2016), with Rubecon Builders, Inc.; and authorize the 
General Manager to approve future modifications to the contract for a total 
contract duration of up to 1,800 consecutive calendar days (approximately five 
years), with no change to the contract amount. (Johanson) 


c) Accept work performed by Ronan Construction, Inc. for Contract No. WW-671/(I), 
Fillmore and Haight Street Intersection, AWSS, Pavement, and Sewer 
Replacement; approve Modification No. 5 (Final), increasing the contract amount 
by $65,718, for a total contract amount of $656,895 with no change to the 
agreement duration; and authorize final payment to the contractor. (Johanson) 


REGULAR CALENDAR 


10. 


210149 


dls 


210150 


Ze 


210151 


21015”: 


14. 


Zi01o5 


Discussion and possible action to approve the terms of an employment contract, 
pursuant to San Francisco Charter Section 8B.126 (a) and (c), between the San 
Francisco Public Utilities Commission and Dennis Herrera for the position of General 
Manager of the San Francisco Public Utilities Commission and authorize the President 
of the Commission to execute the contract. (Maxwell) 


Authorize the General Manager to execute a Novation Agreement with AECOM 
Global Il, LLC for Agreement No. CS-396, Engineering Services Pilarcitos Dam and 
Reservoir Improvements Project; approve Amendment No. 1 and authorize the 
General Manager to execute Amendment No. 1, increasing the agreement amount by 
$1,500,000 and extending the agreement duration by two years and six months, for a 
total not-to-exceed agreement amount of $4,500,000 and a total duration of nine years 
and six months, to complete the planning phase for the proposed project. (Johanson) 


Approve the selection of the Japanese Community Youth Council (JCYC), the sole 
respondent to the Request for Proposals; award Agreement No. PRO.0169, Project 
Pull Citywide Internship, to JCYC to provide San Francisco youth with summer 
internship opportunities with the SFPUC and other City departments, and authorize the 
General Manager to negotiate and execute a professional services agreement with 
JCYC for an amount not-to-exceed $4,000,000, and with a duration of four years. 
(Johanson) 


Approve a contract amendment for CleanPowerSF, between the San Francisco 
Public Utilities Commission and NextEra Energy Resources Development, to add 
battery storage to an existing long-term renewable energy contract for a total amount 
not-to-exceed $220,280,744 over the remaining 19 years of the agreement; and 
authorize the General Manager to seek approval from the Board of Supervisors for this 
contract. (Hale) 


Public Hearing: Discussion and possible action to approve, for customers of the San 
Francisco Public Utilities Commission’s CleanPowerSF (Community Choice 
Aggregation) Program, a revised rate-setting methodology effective November 1, 
2021 through June 30, 2022 that sets rates to the lesser of (a) 15% higher than 
comparable PG&E rates, or (b) rates that recover CleanPowerSF’s program costs. 
This action constitutes the Approval Action for the project for the purposes of CEQA, 
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pursuant to Section 31.04(h) of the San Francisco Administrative Code. (Sandler) 


Authorize the General Manager to execute an agreement between Pacific Gas and 
Electric Company and the City and County of San Francisco, acting through the 
San Francisco Public Utilities Commission, for service to some new 100% Affordable 
Housing projects on City land with a term of 10 years, and an option to extend an 
additional five years; and authorize the General Manager to seek Board of Supervisors 
approval of the agreement. (Hale) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(1), and San Francisco Administrative Code, Section 
67.10(d)(1) (action item) (Bregman) 


EXISTING LITIGATION 

Tamsyn Waterhouse v. City and County of San Francisco 

San Francisco Superior Court Case No. CGC-20-583543/Date Filed March 2, 2019 
Proposed settlement with City to pay plaintiff $45,000 and plaintiff to release all claims 


CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2) (action item) (Robinson) 


Settlement of Unlitigated Claim 
City and County of San Francisco v. Shimmick Construction Company, Inc. and F.D 


Thomas Inc. 

City File No. 190927 

Proposed settlement of City’s unlitigated claim against Shimmick and F.D. Thomas, 
Inc., with F.D. Thomas to pay City $750,000 in exchange for City’s release of all 
unlitigated claims arising from the failure of interior liners in digesters at the Oceanside 
Water Pollution Control Plant 


Conference with Legal Counsel — Pursuant to California Government Code, Section 
54956.9(a), and San Francisco Administrative Code, Section 67.10(d)(1) 
(discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following 
existing litigation in which the City is a petitioner and Pacific Gas & Electric 
Company is an adverse party: In re: PG&E Corporation and Pacific Gas & Electric 
Company, United States Bankruptcy Court, Northern District of California, Case No. 
9-30088-DM, filed January 29, 2019; Federal Energy Regulatory Commission Case 
No. EL 19-38- 000, filed January 28, 2019; Federal Energy Regulatory Commission 
Case No. ER18- 1482-000, filed April 30, 2018; Federal Energy Regulatory 
Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal 


Energy Regulatory Commission Case No. ER18-768-000, filed January 3082018; 
Federal Energy Regulatory Commission Case No. ER18-198-000, filed October 31, 
2017: Federal Energy Regulatory Commission Case No. ER17-2406-000, filed 
August 31, 2017; Federal Energy Regulatory Commission Case No. ER17-2181- 
000, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER1/7- 
2204, filed July 31, 2017; Federal Energy Regulatory Commission Case No. ER17- 
1509-000, filed May 1, 2017; Federal Energy Regulatory Commission Case No. 
ER17-910-000, filed January 31, 2017; Federal Energy Regulatory Commission 
Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy 
Regulatory Commission Case No. ER15-703- 000, filed December 23, 2014; 
Federal Energy Regulatory Commission Case No. ER15-704-000, filed December 
23, 2014: Federal Energy Regulatory Commission Case No. ER15-705-000, filed 
December 23, 2014: Federal Energy Regulatory Commission Case No. ER15-735- 
000, filed December 23, 2014; California Public Utilities Commission Case No. 1.15- 
08-019, filed February 25, 2015; California Public Utilities Commission Case No. 
R.18-10-007, filed October 25, 2018; California Public Utilities Commission Case 
No. R.19-01-006, filed January 10, 2019; California Public Utilities Commission 
Case No. R.19-09-016, filed January 10, 2019; and California Public Utilities 
Commission Case No. P. 21-07-012, filed July 27, 2021 


Following Closed Session, the Commission will reconvene in Open Session 


21. Announcement following Closed Session 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


23. Adjournment 
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Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


Roll Call 
Present: Maxwell, Moran, Harrington and Ajami 


The Commission Secretary announced that item 11 was removed from the agenda and 
would be rescheduled. 


Commissioner Paulson joined the meeting at 1:34 PM. 


Commission Secretary Hood announced that the SFPUC’s General Counsel, Francesca 
Gessner, accepted a new position with the California Attorney General. She indicated 
that Sheryl Bregman will now serve as the SFPUC General Counsel. She provided a 
brief background as to Ms. Bregman’s experience, most recently with the San Francisco 
Airport Commission. Counsel Bregman thanked the Commission and expressed her 
excitement to be working with the SFPUC. 


Approval of the Minutes of September 14, 2021 


Public Comment 

° David Pilpel noted technical issues with the SFGTV web broadcast. He wished 
former Deputy City Attorney Gessner well in her new position. He indicated he would 
relay minor edits to the minutes to the Commission Secretary 


On motion to approve the Minutes of September 14, 2021: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


General Public Comment 
e Francisco DaCosta discussed the condition of the salmon and the need to 
respect the species. He stated water needs to be released from the Tuolumne. 


Communications 

a) Advance Calendar 

b) Correspondence Log 

c) Contract Advertisement Report 

d) Annual Multi-Enterprise Climate Program Update 
David Behar, Climate Program Director, Water Enterprise, responded to a question 
from Commissioner Ajami regarding cross-enterprise efforts to address climate 
change and how systematic those efforts are. Commissioner Harrington requested 
that regular updates regarding climate policy. 


Vice President (VP) Moran stated the scope of the SFPUC's involvement and 
leadership is impressive. He indicated it was difficult to get a sense of what is known 
by reading the report and requested a presentation as to how the organization is 
looking at global warming, and in broad terms, the challenges and what is being 





e) Annual Real Estate Update 

f) Final Changes to FY 2021-22 Budget since Commission Adoption 

g) Capital Improvement Program Quarterly Report 
Mojgan Yousefkhan, Program Control Manager, responded to President Maxwell's 
request for three reasons as to why the new format will make the report more 
transparent and easier to read, indicating (1) table has been added to include 
budget, schedule and summary; (2) improvement to the front end section of report — 
cost summary table — to include information summarizing how much the budget 
changes over the quarter; and (3) project performance summary — to provide status 
report against latest approved C/P budget and schedule. She stated they will no 
longer use “traffic light indicators” and will instead insert a column that measures the 
percentage of cost increases and delays. 

h) Water Pipeline Assessment 

i) Water Supply Conditions Update 
VP Moran requested information be provided as to current storage levels and the 
impacts of the state’s curtailment orders on drought planning. Steve Ritchie, 
Assistant General Manager (AGM) Water, reviewed September 20, 2021 reservoir 
storage and noted the importance of water bank storage. He discussed the impacts 
and challenges of curtailments on storage and the effects if they persist through the 
year ahead. He discussed the potential for declaring a water shortage emergency. 
He indicated staff would return to the Commission with additional information. Brief 
discussion ensued. 


Commission Secretary Hood announced that issues with the SFGTV web feed were 
resolved. 


Public Comment 

e Francisco DaCosta stated that climate change is not being addressed as it 
should be and that the wildfires are close to Hetchy Hetchy. He asked what the 
SFPUC Is doing to reduce their carbon footprint. 

e David Pilpel thanked staff for the reports and for their hard work. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, displayed a graph showing that BAWSCA’s July 
2021 total potable water use was 51% less than in July 2020 and 20% less than in July 
2013. She discussed the results and changes in the average daily per-person use over 
the years. She noted the curtailments will have a significant impact over the SFPUC’s 
water supply. 


Public Comment 

e Francisco DaCosta stated the Commission needs to read the Raker Act to 
determine who the SFPUC partners are for the distribution of water. He discussed 
water used for swimming pools and other activities. He questioned what is being 
done to address leaching pipes. 


7. Report of the General Manager 
a) Quarterly Audit and Performance Review Report 
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Charles Perl, Deputy Chief Financial Officer (CFO), began with a recap oF FYe20- 
21 audits indicating that 31 are completed or in progress, 14 financial audits and 
six performance audits were completed; 15 audit projects (in-progress or 
upcoming) have been moved into the FY 2021-22 audit plan; and that there is an 
increase in audit activity compared to the total for FY 2019-20, fourth quarter. He 
reviewed audits completed, reports issued, and open City Service audits and 
recommendations. Deputy CFO Perl provided a FY2021-22 first quarter outlook 
noting reports that are completing or are upcoming. 


Commissioner Paulson stated he was daunted by the number of audits 
performed to ensure accountability and transparency. He thanked staff for their 
work. 


Commissioner Harrington thanked Mr. Perl for adding the revenue lease audit. In 
response to a question from Commissioner Harrington as to why the sewer repair 
and maintenance performance audit was cancelled, Mr. Per indicated it was not 
cancelled but rather delayed by the Board of Supervisors. Commissioner 
Harrington asked about the status of the audit of the Contract Monitoring Division 
(CMD) and asked if it will be part of the upcoming lifecycle procurement audit. He 
emphasized that the audit of CMD is a Commission priority. 


VP Moran expressed hope that auditing and investigations are not limited to 
those conducted by the City Services Auditor (CSA) and that if the CSA declines 
a SFPUC recommendation the SFPUC should conduct the audit. He noted three 
areas he would like a to have a business efficiency analysis conducted (1) human 
resources; (2) construction contracting; and (3) non-construction procurements to 
assess the business adequacy of the rules and regulations that are in place to 
see if they help or hinder the SFPUC’s ability to get the job done. He stated if 
rules are getting in the way they should be reviewed for possible adjustment. 


Commissioner Paulson concurred with VP Moran’s comments which he stated 
are based on governance. 


Eric Sandler, CFO and AGM Business Services, indicated that he is in the 
process of hiring an audit manager. 


Public Comment 
e Francisco DaCosta thanked Mr. Perl for providing a review of the audits. He 
discussed the need to pay attention to the audits. 


b) FY 2022-23 and 2023-24 Budget Introduction 
CFO Sandler introduced the item and stated that the SFPUC has a fixed, two- 


year budget and that the City modified the budget process to adapt to the 

pandemic. He reviewed the three Commission budget actions taken during the 
last year and discussed the planning for the biennial budget for FY 2022-23 and 
FY 2023-24, and possible consideration of adoption of the operating and capital 
budget, 10-year Capital Plan, and 10-Year Financial Plan. 
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CFO Sandler reviewed (1) budget policy framework; (2) budget context — 
pandemic impacts (economic recovery and commodity demands, future of work 
and workforce, historic federal and state attention and support for our industries, 
and accelerated pace of technological change and employee, customer, and 
stakeholder expectations); and (3) budget contest — other impacts (increased 
frequency and severity of climate-related risks, cost of purchased power, 
regulatory issues on multiple fronts, City public corruption scandal, and rates and 
charges). He provided an economic outlook (high level observations) of the City 
Chief Economist and the Bay Area Council. 


Mr. Sandler continued with a review of retail water sales projections pre-and-post 
COVID and indicated that projected retail water sales volumes for biennial budget 
years incorporate COVID impact and that FYE 2023 and FYE 2024 are 91% of 
pre-COVID projections. He discussed the updating of volumetric sales projections 
which will vary by enterprise/program given service area characteristics. He 
noted the unknown but significant impact of drought-related water use reduction 
restrictions. 


Mr. Sandler indicated budget growth is driven mainly by CleanPowerSF and 
capital investments. He then discussed (1) cumulative retail water and 
wastewater rate increases; (2) historic average annual water and wastewater 
bills; (3) changing retail projections; and (4) retail rate change assumptions for 
water and wastewater. He presented budget focus areas of (1) right size capital 
plans; (2) focus on affordability; (3) future of work and workforce; (4) racial equity; 
and (5) financial sustainability. He concluded with a review of the timeline for the 
completion of major tasks through July 2022. 


Acting GM Carlin responded to a question from Commissioner Paulson as to the 
meaning of “additional government funding”, stating it includes state revolving 
funds, federal infrastructure bill, and Water Infrastructure Finance and Innovation 
loans, among others. 


CFO Sandler responded to follow-up questions from Commissioner Ajami if 
federal government funding has been obtained for water rate assistance 
(arrearage) and what the strategy is to deal with the “silver tsunami” and 
transition staffing. Brief discussion ensued. 


Public Comment 

e Francisco DaCosta discussed his work with university students. He noted the 
need for data and for the sharing of wisdom and technology. 

e David Pilpel requested that presentations be posted on the website and linked on 
the agenda. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 
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8. New Commission Business 





None. 


9. Consent Calendar 


a) 


b) 


C) 





e Eileen Boken expressed opposition to the item stating there have been seven 


Approve the selection of AECOM Technical Services, Inc.; award Agreement No. 
PRO.0182, Electrical Engineering Services for the Hetch Hetchy Region, to 
AECOM to provide electrical engineering planning, design, and engineering 
support during construction for the Hetch Hetchy Capital Improvement Program; 
and authorize the General Manager to negotiate and execute the agreement for 


an amount not-to-exceed $6,000,000 and a duration of eight years. (Resolution 
21-0146) 


Approve an increase of 365 calendar days to the duration contingency for Contract 
WD-2687R, Auxiliary Water Supply System (AWSS) Pumping Station No. 2 


Improvements (2016), with Rubecon Builders, Inc.; and authorize the General 
Manager to approve future modifications to the contract for a total contract 


duration of up to 1,800 consecutive calendar days, with no change to the contract 
amount. (Resolution 21-0148) 


Accept work performed by Ronan Construction, Inc. for Contract No. WW-671(1), 
Fillmore and Haight Street Intersection, AWSS, Pavement, and Sewer 
Replacement; approve Modification No. 5 (Final), increasing the contract amount 
by $65,718, for a total contract amount of $656,895 with no change to the 


agreement duration; and authorize final payment to the contractor. (Resolution 21- 
0147) 


Public Comment 

e Eileen Boken requested that item 9b be removed. 

e David Pilpel spoke to 9a: stating the resolution certification page signature line is 
missing the word “of”; 9b: stating the font changed from italic to Roman on the 
signature verification line. 

e Francisco DaCosta stated that relatives of the Power Enterprise AGM work for 
AECOM. He stated a former Commissioner's relative works for the Power 
Enterprise. 


On Motion to approve the Consent Calendar items 9a and 9c: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Dave Myerson introduced item 9b and noted the need for the increase to the 
contract duration to take care of electrical issues that have arisen and require a long 
procurement that will delay the contract. He discussed the reasons for the lengthy 
procurement and purchasing process. Mr. Myerson responded to a question from 
Commissioner Harrington as to the length of the delay, noting that the work was not 
in the original scope of work. Brief discussion ensued. 


Public Comment 
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contract modifications for the contract. She discussed work needed to be done 
on the Auxiliary Water Supply System. 


At the request of Commissioner Ajami to respond to Ms. Boken’s comments, Mr. 
Myerson indicated he does not anticipate further modifications to the contract and 
that the request is to account for the long lead time to obtain equipment. He 
discussed the previous contract modifications. 


On Motion to approve the Consent Calendar 9b: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


10. Discussion and possible action to approve the terms of an employment contract, 
pursuant to San Francisco Charter Section 8B.126 (a) and (c), between the San 
Francisco Public Utilities Commission and Dennis Herrera for the position of General 
Manager of the San Francisco Public Utilities Commission and authorize the President 
of the Commission to execute the contract. (Resolution 21-0149) 

At the request of President Maxwell, the Commission Secretary read a summary of the 
General Manager's proposed compensation (wages, wage increases, benefits, 
supplemental management leave, severance pay, and training/tools reimbursement) 
as outlined in the Employment Agreement. She noted the contract is for a proposed 
five years and has a work and compensation start date of November 1, 2027. 


Public Comment 

e David Pilpel stated the salary should not exceed $270,000 and that severance 
payments should be less than one year. He requested that a copy of the salary 
survey be sent to his home address. 

e Francisco DaCosta stated that the Commission could have done better, and he 
questioned the process. 


On Motion to approve Item 10: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


Commissioner Harrington congratulated Mr. Herrera and extended his welcome to the 
SEPUG: 


Commissioner Ajami welcomed Mr. Herrera. She recognized and thanked Acting GM 
Carlin for his work and leadership during these turbulent times. 


VP Moran concurred with Commissioner Ajami’s comments recognizing Acting GM 
Carlin and indicated that Mr. Carlin has shown his dedication to the SFPUC and has 
acted professionally throughout. 


Commissioner Paulson expressed his thanks to Acting GM Carlin. 


President Maxwell thanked Mr. Carlin for his work on behalf of the Commission, the City 
and County of San Francisco, and the ratepayers. 
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Mr. Carlin thanked the Commission for their comments and stated that his colleagues 
make his job easier. 


President Maxwell thanked the Commission for their hard work and thanked Mr. Rob 
Coelho, General Counsel, for his assistance with the search. 


Commissioner Ajami thanked President Maxwell for her leadership during the search. 
The Commission Secretary re-announced that item 11 was removed from the agenda. 


41. Authorize the General Manager to execute a Novation Agreement with AECOM Global 
ll, LLC for Agreement No. CS-396, Engineering Services Pilarcitos Dam and Reservoir 
Improvements Project; approve Amendment No. 1 and authorize the General Manager 
to execute Amendment No. 1, increasing the agreement amount by $1,500,000 and 
extending the agreement duration by two years and six months, for a total not-to- 
exceed agreement amount of $4,500,000 and a total duration of nine years and six 
months, to complete the planning phase for the proposed project. 


12. Approve the selection of the Japanese Community Youth Council (JCYC), the sole 
respondent to the Request for Proposals; award Agreement No. PRO.0169, Project 
Pull Citywide Internship, to JCYC to provide San Francisco youth with summer 
internship opportunities with the SFPUC and other City departments; and authorize the 
General Manager to negotiate and execute a professional services agreement with 


JCYC for an amount not-to-exceed $4,000,000, and with a duration of four years. 
(Resolution 21-0150) 


Ben Poole introduced the item and indicated the contract will retire the previous 
contract and requested Commission approval. 


Commissioner Harrington indicated his support for the program and the work 
performed but expressed concern that the JCYC has was the sole responder and 
questioned the outreach efforts. Mr. Poole stated that efforts were made to broaden 
outreach to other non-profits and that those efforts were unsuccessful. He stated 
JCYC is predominate in the field and his highly qualified. 


Public Comment 

e David Pilpel indicated that on the resolution signature line is missing the word “of”. 

e Mark (inaudible) stated that he is a product of the Project Pull Program and 
expressed his endorsement. He stated the Program helps to support youth with their 
professional development and social and work-related skills. 


On Motion to approve Item 12: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


13. Approve a contract amendment for CleanPowerSF (CPSF), between the San 
Francisco Public Utilities Commission and NextEra Energy Resources Development, 
to add battery storage to an existing long-term renewable energy contract for a total 
amount not-to-exceed $220,280,744 over the remaining 19 years of the agreement; 
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and authorize the General Manager to seek approval from the Board of Supervisors for 
this contract. (Resolution 21-0151) 


Mike Hyams, Deputy AGM Power, stated the proposed amendment would add 
valuable battery storage capacity to an existing long-term contract to purchase solar 
energy from the Blythe IV Solar Project. He discussed the benefits of the purchase to 
CPSF and its ratepayers including the optimization of the delivery of the solar energy 
produced by the project, reduce grid reliance on fossil fuels to supply electricity 
demand, and provide significant resource adequacy compliance benefits. He noted if 
approved, the battery storage facility will be operational and available to CPSF by the 
end of 2022. He stated the amendment is competitively priced and is consistent with 
the CPSF 2020 Integrated Resource Plan. 


In response to a question from Commissioner Harrington as to whether the 
amendment will make it cheaper to buy or sell power at a higher rate, Mr. Hyams 
Stated it is a risk-mitigation measure and allows the shifting of energy received from 
the solar project. Commissioner Harrington offered suggestions for marketing the 
program for clarity. 


Mr. Hyams responded to a question from VP Moran as to whether there are changes 
to the underlying terms of the contract other than battery storage, indicating the terms 
are limited to the battery technology with no major terms changing. 


Public Comment 

e Alita Dupree expressed support for the item and stated it is an investment. 

e Ali Altaha stated he did not see anything in the contract related to LBE participation. 

e David Pilpel stated the final Resolved clause has a period missing or is missing 
wording. He stated additional battery storage is a good idea. 


On Motion to approve Item 13: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


14. Public Hearing: Discussion and possible action to approve, for customers of the San 
Francisco Public Utilities Commission’s CleanPowerSF (Community Choice 
Aggregation) (CCA) Program, a revised rate-setting methodology effective 
November 1, 2021 through June 30, 2022 that sets rates to the lesser of (a) 15% 
higher than comparable PG&E rates, or (b) rates that recover CleanPowerSF’s 
program costs. This action constitutes the Approval Action for the project for the 


purposes of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (Resolution 21-0152) 


Erin Franks, Rates Administrator, began with a background of current rates and 
indicated that in May 2021 the Commission approved an update to CleanPowerSF’s 
rate methodology for FY 2021-22. She stated at that time staff indicated they would 
return to the Commission if conditions changed. She discussed the changed 
conditions including delay of PG&E rate increase, higher power purchase costs than 
budgeted, and the bankruptcy of Western Community Energy. She stated that 
proposed action must balance multiple considerations including (1) covering increased 
power purchase costs; (2) maintaining prudent reserves and credit quality, (3) 
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managing customer bill impacts and potential for opt-outs, (4) benefits from favorable 
future PG&E rate and PCIA charges, and (4) waiting to make major changes until 
results are available from on-going electric rate study. 


Administrator Franks reviewed the rate action proposal stating (1) the rate formula 
compares PCIA vs. PG&E generation and when comparing total bills, the difference is 
much lower; (2) Currently (effective July 1, 2021), there is authority to adjust rates to 
(a) the lesser of 5% higher than comparable PG&E rates, or (b) rates that recover 
program costs; and (3) Proposal (effective November 1, 2021) would give the authority 
to adjust rates to the lesser of (a) 15% higher than comparable PG&E rates, or (b) 
rates that recover program costs. 


Ms. Franks reviewed (1) Rate action proposal: projected average residential bill; (2) 
Proposed rate authority: financial impact; (3) Risk: uncertainty in PG&E rates; and (4) 
Risk: increased customer opt-outs comparison to other CCA’s rates. 


Mr. Hyams continued the presentation, discussing (1) Risk: increased customer opt- 
outs customer count and energy use by class; (2) Risk: increased customer opt-outs 
financial opt-out; (3) Opt-out risk mitigations; and (4) Rate communications: customers 
will receive communications consistent with past rate changes (notice of rate action in 
newspaper at least 15 days prior to Commission meeting; on-bill messaging for 60 
days after rate change notifying customers of new rates; availability of current rates at 
CleanPowerSF.org; and upon request, customers can receive a personalized cost 
comparison for their CleanPowerSF Service). 


Mr. Hyams indicated that the presentation was provided to the San Francisco Public 
Utilities Commission’s Rate Fairness Board (RFB). Ms. Franks stated that the RFB 
wished to share with the Commission their consensus that they understand CPSF is in 
a tough spot balancing financial pressures on competitiveness with PG&E and the 
power markets and understand that there is volatility. Ms. Franks emphasized the 
RFB’s support for the need to proactively talk with customers about opt-outs. 


Commissioner Paulson thanked Ms. Franks and Mr. Hyams for the presentation and 
expressed concern with raising rates. He indicated that CleanPowerSF messaging is 
lost. 


Commissioner Harrington stated the proposed rate increase is unfortunate, but that 
customers will understand. He stated the presentation was impressive and thoughtful. 
He indicated he looks forward to the rate study next year. He asked that the 
information provided on rates, comparisons, impact of green energy be put “up front” 
as discussions take place. 


Commissioner Ajami stated the value of the product provided is important to 
customers. 


In response to a question from President Maxwell as to the percentage of clean power 
in PG&E’s portfolio, Mr. Hyams indicated in calendar year 2020 they had 30% state 


certified renewable energy. He stated they also have other greenhouse gas free 
resources, hydroelectric and nuclear. President Maxwell indicated CPSF needs better 
marketing. 


In response to a question from Commissioner Ajami, Ms. Franks indicated that PG&E 
rate hikes impact all customers (PG&E and CPSF) and that PG&E rates have gone up 
significantly the past few years due to wildfire related costs incurred by PG&E. In 
response to a follow-up question as to whether rates are decoupled or per use, Ms. 
Franks stated that CPSF mirrors PG&E rate schedules. Mr. Hyams provided additional 
comments on the efforts to maintain rate stability. 


Commissioner Paulson noted the economic condition of most people and the fact that 
they look for value and affordability. 


Commissioner Ajami stated as the program is established the right rate setting process 
needs to be in place to remain a sustainable utility in the long run. 


Public Comment 

e Alita Dupree expressed support for the item. She indicated people are price 
sensitive. She asked that generation rates be competitive. 

e David Pilpel discussed the Rate Fairness Board’s review and asked if there was a 
written transmittal of their recommendations and if so, it should be included in the 
file. He expressed his support of time-of-use rates. He noted the first Whereas 
clause in the resolution is not indented. 


On Motion to approve Item 14: 
Ayes: Maxwell, Moran, Harrington and Ajami 
Nay: Paulson 


15. Authorize the General Manager to execute an agreement between Pacific Gas and 
Electric Company and the City and County of San Francisco, acting through the San 
Francisco Public Utilities Commission, for service to some new 100% Affordable 
Housing projects on City land with a term of 10 years, and an option to extend an 
additional five years; and authorize the General Manager to seek Board of Supervisors 


approval of the agreement. (Resolution 21-0153) 
Barbara Hale, AGM Power, introduced the item and stated that to serve Hetch Hetchy 


customers there is the need to rely on PG&E’s grid. She indicated the City pays PG&E 
approximately $20M per year to deliver Hetch Hetchy power and that this service is 
regulated by the Federal Regulatory Energy Commission (FERC). She indicated the 
terms and conditions of the service are detailed in the PG&E’s Wholesale Distribution 
Tariff and that the City and PG&E disagree on how PG&E administers the Tariff, and 
on the policies imposed on the City, with terms and conditions that increase the cost of 
connecting without improving the safety or reliability of the system. She indicated 
negotiation and litigation have occurred to arrive at reasonable access to PG&E’s 
distribution system. She stated that an agreement, in principle, has been achieved on 
interconnections for new affordable housing developments that meet certain conditions 
and that these developments can connect at secondary voltage. She estimates that 
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during the next 10 to 15 years, 20 affordable housing projects will be covered (21,000 
housing units) with an estimated 13 megawatts of electric load. She noted if approved, 
additional approvals will be needed by the Board of Supervisors and is subject to 
approval by the FERC. 


No public comment. 


On Motion to approve Item 15: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


16. Public comment on matters to be addressed during Closed Session 
None. 


17. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 
On Motion to approve to assert the attorney-client privilege regarding the matters listed 
as Conference with Legal Counsel: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


The Commission entered Closed Session at 5:23 PM. 


Present: All items: Commissioners Maxwell, Moran, Paulson, Harrington and Ajami; 
Sheryl Bregman, Deputy City Attorney; Michael Carlin, Acting General Manager, Eric 
Sandler, CFO; Donna Hood, Commission Secretary, Lee Sayao, SFPUC IT. Item 18: 
John Roddy, Deputy City Attorney; Greg Norby, AGM Wastewater. Item 19: Richard 
Robinson, Deputy City Attorney; Greg Norby, AGM Wastewater. Item 20: Theresa 
Mueller, Deputy City Attorney; Barbara Hale, AGM Power; Pam Husing, Power 
Enterprise; Tyrone Jue, Chief of Staff. 





48. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(1), and San Francisco Administrative Code, Section 
67.10(d)(1): EXISTING LITIGATION: Tamsyn Waterhouse v. City and County of 
San Francisco / San Francisco Superior Court Case No. CGC-20-583543 / Date 
Filed March 2, 2019: Proposed settlement with City to pay plaintiff $45,000 and 
plaintiff to release all claims. (Resolution 21-0154) 


49. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government 
Code, Section 54956.9(d)(2), and San Francisco Administrative Code, Section 
67.10(d)(2): Settlement of Unlitigated Claim: City and County of San Francisco v. 
Shimmick Construction Company, Inc. and F.D Thomas Inc. /City File No. 190927: 
Proposed settlement of City’s unlitigated claim against Shimmick and F.D. Thomas, 
Inc., with F.D. Thomas to pay City $750,000 in exchange for City’s release of all 
unlitigated claims arising from the failure of interior liners in digesters at the 
Oceanside Water Pollution Control Plant. (Resolution 21-0155) 


20. CONFERENCE WITH LEGAL COUNSEL - Pursuant to California Government 
Code, Section 54956.9(a), and San Francisco Administrative Code, Section 
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67.10(d)(1): Conferring with, or receiving advice from, the City Attorney regarding 
the following existing litigation in which the City is a petitioner and Pacific Gas & 
Electric Company is an adverse party: In re: PG&E Corporation and Pacific Gas & 
Electric Company, United States Bankruptcy Court, Northern District of California, 
Case No. 9-30088-DM, filed January 29, 2019; Federal Energy Regulatory 
Commission Case No. EL 19-38- 000, filed January 28, 2019; Federal Energy 
Regulatory Commission Case No. ER18- 1482-000, filed April 30, 2018; Federal 
Energy Regulatory Commission Case No. ER18-1102-000, filed March 15, 2018; 
Federal Energy Regulatory Commission Case No. ER18-790-000, filed, February 2, 
2018; Federal Energy Regulatory Commission Case No. ER18-768-000, filed 
January 31, 2018; Federal Energy Regulatory Commission Case No. ER18-198- 
000, filed October 31, 2017; Federal Energy Regulatory Commission Case No. 
ER17-2406-000, filed August 31, 2017; Federal Energy Regulatory Commission 
Case No. ER17-2181-000, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-2204, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-1509-000, filed May 1, 2017; Federal Energy 
Regulatory Commission Case No. ER17-910-000, filed January 31, 2017; Federal 
Energy Regulatory Commission Case No. EL 15-3-000, filed October 10, 2014: 
Federal Energy Regulatory Commission Case No. ER15-702-000, filed December 
23, 2014; Federal Energy Regulatory Commission Case No. ER15-703- 000, filed 
December 23, 2014; Federal Energy Regulatory Commission Case No. ER15-704- 
000, filed December 23, 2014; Federal Energy Regulatory Commission Case No. 
ER15-705-000, filed December 23, 2014; Federal Energy Regulatory Commission 
Case No. ER15-735-000, filed December 23, 2014; California Public Utilities 
Commission Case No. 1.15-08-019, filed February 25, 2015; California Public 
Utilities Commission Case No. R.18-10-007, filed October 25, 2018; California 
Public Utilities Commission Case No. R.19-01-006, filed January 10, 2019; 
California Public Utilities Commission Case No. R.19-09-016, filed January 10, 
2019; and California Public Utilities Commission Case No. P. 21-07-012, filed July 
2ie2024 


The Commission exited Closed Session at 6:12 PM. 


21. Announcement following Closed Session 
President Maxwell announced that the Commission recommends the Board of 
Supervisors resolve and settle the claims listed for items 18 and 19. No action taken 
on item 20. 


22. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Maxwell, Moran, Paulson, Harrington and Ajami 


23. Adjournment 
President Maxwell adjourned the meeting at 6:13 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0146 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires planning, 
design, and engineering support during construction (ESDC) services for electrical engineering 
projects in the Hetch Hetchy Region; and 


WHEREAS, It is necessary to procure the services of a qualified firm to provide 
specialized engineering planning, design, and ESDC services for the Hetch Hetchy Capital 
Improvement Program (HCIP) for electrical engineering projects; and 


WHEREAS, The estimated cost of services for the agreement is $6,000,000; and 


WHEREAS, SFPUC advertised a Request for Proposals for planning, design, and ESDC 
for electrical engineering projects for the HCIP on February 25, 2021; and 


WHEREAS, Services are anticipated to begin in November 2021 and end in November 
2029 and the duration of this agreement is eight years; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that AECOM Technical Services, Inc. (AECOM) is the top ranked 
firm based on the established scoring criteria; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subconsultant 
participation requirement of 4% for this agreement, and AECOM has committed to an LBE 
subconsultant participation of 5.4%; and 


WHEREAS, Failure to reach successful agreement on contract terms and conditions 
within 30 days of the date of the Commission award may result in award of the contract to the 
next highest ranked proposer, or re-advertising and re-selecting consultants at the discretion of 
the City; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two (2) weeks of the date of the Commission award; failure of 
the bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Authorization to execute this professional services agreement does not fall 
within the definition of a “project” under CEQA Guidelines Section 15378 because work under 
the agreement will consist of engineering design and support services only, and no Engineering 
Support During Bid and Award, Start-up, Construction and Closeout services will be initiated 
under this contract until CEQA review is complete and until this Commission has reviewed and 
considered the CEQA determination and has approved the Project(s) and approval of individual 
task orders under this contract for activities such as geotechnical investigations would require 
compliance with CEQA prior to initiation of ground-disturbing activities; and 


WHEREAS, Authorization to execute this professional services agreement is not an 
approval of any proposed project and SFPUC retains discretion to, among other things, modify 
the proposed project(s) to mitigate significant environmental impacts, require the implementation 
of specific measures to mitigate any significant environmental impacts of the project(s), or reject 
the project(s), following completion of environmental review; and 


WHEREAS, Funds for Agreement No. PRO.0182, Electrical Engineering Services for 
the Hetch Hetchy Region, will be available at the time of individual task order awards from 
individual projects within HCIP; now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of AECOM, awards 
project-funded Agreement No. PRO.0182, Electrical Engineering Services for the Hetch Hetchy 
Region to AECOM to provide planning, design, and ESDC services for electrical engineering 
projects in the Hetch Hetchy Region, and authorizes the General Manager to negotiate and 
execute a professional services agreement for an amount not-to-exceed $6,000,000 and with a 
duration of eight years with AECOM, or, in the event negotiations are not successful or City 
requirements are not satisfied, to negotiate and execute a professional services agreement with 
the next highest ranked proposer. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


pllornr Mood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0147 


WHEREAS, Contractor Ronan Construction, Inc. has completed its work for Wastewater 
Enterprise, Renewal and Replacement, Emergency Firefighting Water Supply System and San 
Francisco Public Works Street Resurfacing Programs-funded Contract No. WW-671(I), Fillmore 
and Haight Street Intersection, AWSS, Pavement, and Sewer Replacement; and 


WHEREAS, On March 24, 2020, pursuant to his delegated authority under Resolution No. 
09-0017, the General Manager awarded Contract No. WW-671(1), Fillmore and Haight Street 
Intersection, AWSS, Pavement, and Sewer Replacement, in the amount of $545,465, to the 
responsible bidder, submitting the lowest responsive bid, Ronan Construction, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for August 10, 
2020, with an original schedule of 150 consecutive calendar days, and the contractor completed 
the contract work in 182 consecutive calendar days on February 7, 2021; and 


WHEREAS, The original contract amount was for $545,465 and the original contract 
duration was 150 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. 1 and 2 increased the contract amount by $27,550 (within 
the original 10% contingency amount) and increased the contract duration by seven consecutive 
calendar days (within the original 10% contingency duration) to construct two additional curb 
ramps at the northeast corner of the Fillmore Street and Haight Street intersection and incorporate 
revised insurance requirements into the Contract Documents as a replacement to the original 
Specification Section, for a total contract amount of $573,015, and a total contract duration of 157 
consecutive calendar days; and 


WHEREAS, On March 23, 2021, by Resolution No. 21-0048, this Commission approved 
an increase of 17 calendar days to the duration contingency, for a total revised contract duration 
up to 182 consecutive calendar days with no change to the contract amount; and 


WHEREAS, Modification Nos. 3 and 4 increased the contract amount by $18,162 (within 
the 10% contingency) to construct additional concrete base at the intersection of Fillmore and 
Haight Streets and, per Resolution No. 21-0048, increased the contract duration by 25 consecutive 
calendar days to allow for additional time to complete contract work due to unforeseen site 
conditions, for a total contract amount of $591,177 and for a total contract duration of 182 
consecutive calendar days; and 


WHEREAS, Modification No. 5 (Final) is being requested to increase the contract value 
by $65,718 to adjust contract quantities to match actual contract quantities completed for a total 
contract amount of $656,895 with no change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that Local Business 
Enterprise (LBE) subcontracting participation requirements are not applicable to this Micro-LBE 
Set-Aside project; and 


WHEREAS, Funds are available from Project Nos. 10032410 and 10035860; now, 
therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Ronan 
Construction, Inc. for Wastewater Enterprise, Renewal and Replacement, Emergency Firefighting 
Water Supply System and San Francisco Public Works Street Resurfacing Programs-funded 
Contract No. WW-671(1), Fillmore and Haight Street Intersection, AWSS, Pavement, and Sewer 
Replacement, approves Modification No. 5 (Final) increasing the contract amount by $65,718 for 
a total contract amount of $656,895, with no change to the contract duration of 182 consecutive 
calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


lore Bhtod, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0148 


WHEREAS, On September 12, 2017, per Resolution No. 17-0197, this Commission 
approved the award of Earthquake Safety and Emergency Response (ESER) Bond Program- 
funded Contract WD-2687R, Auxiliary Water Supply System (AWSS) Pumping Station No. 2 
Improvements (2016) to Rubecon Builders, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was December 12, 2017: 
and 


WHEREAS, The original contract amount was for $17,949,125 and the original contract 
duration was 950 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract cost or duration in excess of 10% of 
the original contract amount or duration; and 


WHEREAS Modifications Nos. | through 6 increased the contract amount by $1,658,750 
and increased the contract duration by 95 consecutive calendar days (both within the 10% 
contingency) to perform channel intake work and utilities work, for a total revised contract amount 
of $19,607,875 and a total revised contract duration of 1,045 days; and 


WHEREAS, On July 28, 2020, per Resolution No. 20-0157, this Commission approved 
an increase of $1,500,000 to the contract cost contingency for a total contract amount limit of up 
to $21,244,037, with no change in the contract duration; and 


WHEREAS, Modification No. 7 was issued, pursuant to Resolution No. 20-0157, 
increasing the contract amount by $1,016,012 to perform channel intake and utilities work at 
Pumping Station No. 2, for a total contract amount of $20,623,887, with no change to the contract 
duration; and 


WHEREAS, On February 9, 2021, per Resolution No. 21-0021, this Commission approved 
an increase of $1,500,000 to the existing contract cost contingency and an increase of 390 calendar 
days to the existing contract duration contingency, for a total contract amount limit of up to 
$22,744,037, and a total contract duration of up to 1,435 consecutive calendar days; and 


WHEREAS, An increase of 365 consecutive calendar days to the contract duration 
contingency is being requested due to electrical equipment procurement delays and COVID related 
delays, with no change to the duration contingency; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation of 16% for this contract, and the contractor committed to a 
LBE participation of 37.86% with its bid submittal; and 

WHEREAS, Funds are available from Project No. 1000008514 (WD-2687R), PUC AWSS 
Pump Station No. 2; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 365 calendar days to 
the contract duration contingency for ESER Bond Program-funded Contract WD-2687R: AWSS 
Pumping Station No. 2 Improvements (2016), for a total duration contingency of 850 consecutive 
calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract for a total contract duration of up to 1,800 consecutive calendar days, with no change to 
the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


Worn Med, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0149 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has the "exclusive 
charge of the construction, management, supervision, maintenance, extension. expansion, 
operation, use and control of all water, clean water and energy supplies and utilities of the City as 
well as the real, personal and financial assets, that are under the Commission’s jurisdiction or 
assigned to the Commission,” pursuant to San Francisco Charter section 8.B.121(a); and 


WHEREAS, The General Manager is the department head of the SFPUC, with 
responsibility for the administration and management of the operations, personnel and assets 
under the jurisdiction of the SFPUC; and 


WHEREAS, This Commission nominated, and the Mayor appointed, Dennis J. Herrera 
to serve as the General Manager, under the provisions of Charter sections 8.B.126(a), 3.100(18), 
and 4.102(5); and 


WHEREAS, the Charter authorizes this Commission to employ the General Manager 
under an individual contract, with compensation comparable to the compensation of the chief 
executive officers of the public water, wastewater and/or power systems in the United States 
that the Commission, after an independent survey, determines most closely resemble the Public 
Utilities Commission in size, mission, and complexity; and 


WHEREAS, This Commission considered a proposed employment contract between the 
City and County of San Francisco, by and through the SFPUC and Dennis J. Herrera, that was 
made available for public review on September 23, 2021; and 


WHEREAS, This Commission considered the salary survey prepared independently by 
SFPUC staff prior to taking this action; now, therefore, be it 


RESOLVED, This Commission authorizes the Commission President to execute the 
employment contract between the SFPUC and Dennis J. Herrera to serve as the General 
Manager of the SFPUC, subject to the terms and conditions in substantially the form approved 
by the Commission at this meeting and kept on file with the Commission Secretary, and 
approved as to form by the attorney advising the Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


Nlonar Bbted 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0150 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) and participating 
City departments require specialized administrative support services and technical assistance to 
support City staff with the management of the Citywide youth paid summer internship program 
called the Project Pull Program (Program); and 


WHEREAS, It is necessary to procure the services of a qualified youth employment firm 
to provide specialized administrative services and technical assistance to support SFPUC staff in 
the administration of this proposed Program; and 


WHEREAS, The estimated cost of services is $4,000,000; and 


WHEREAS, On April 30, 2021, SFPUC advertised a Request for Proposals (RFP) for a 
firm to assist with the following for a youth paid summer internship program: Assessment and 
Placement, Training and Support, Activities and Events, Employment Processing, Payroll 
Administration, and Program Expenses; and 


WHEREAS, Services are anticipated to begin in November 2021 and end in November 
2025 and the duration of this agreement is four years; and 


WHEREAS, SFPUC received one proposal in response to the RFP from the Japanese 
Community Youth Council (JCYC); and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal, determined that the JCYC is a responsive and responsible firm based on the established 
scoring criteria; and 


WHEREAS, Pursuant Chapter 14B of the San Francisco Administrative Code, the Local 
Business Enterprise (LBE) sub-consulting requirement has been waived for this agreement; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two (2) weeks of the date of the Commission award; failure of 
the bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Funds for Agreement No. PRO.0169, Project Pull Citywide Internship will 
be available from SFPUC Infrastructure Division’s Operating Budget and Work Orders from 
participating City departments, with such funded to be apportioned according to each 
department’s level of participation in the program; now, therefore, be it 


RESOLVED, That this Commission hereby approves the selection of JCYC and awards 
Infrastructure Division Operating Budget and City Department Work Order-funded Agreement 
No. PRO.0169 Project Pull Citywide Internship, to provide specialized administrative support 
services and technical assistance, and authorizes the General Manager to negotiate and execute a 
professional services agreement with JCYC for an amount not-to-exceed $4,000,000 and with a 
duration of four years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of September 28, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: ZV-O 151 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the SFPUC in consultation with the San Francisco Local 
Agency Formation Commission (Ordinances 146-07, 147-07, and 232-09); and 


WHEREAS, On June 22, 2017 SFPUC issued a Request for Offers for Renewable Energy 
Supplies, PRO.0077, seeking bids for energy, environmental attributes and capacity from new 
and existing Eligible Renewable Energy Resources, as defined in California Public Resources 
Code Section 25741, to support citywide enrollment in the CleanPowerSF program no later than 
the summer of 2019; and 


WHEREAS, PRO.0077 sought renewable energy produced and delivered by new or 
existing generating facilities with an initial contract delivery date as early as May 2018 and as 
late as December 2021 for contract terms of one to 25 years, plus optional extensions, including, 
to the extent available, the Resource Adequacy (“RA”) capacity for any generating facilities that 
have achieved or are expected to achieve full capacity deliverability status; and 


WHEREAS, On July 9, 2019 SFPUC entered into a 20-year power purchase contract with 
NextEra Energy Resources Development (“NextEra”) for renewable energy and RA capacity 
from the Blythe IV Solar project; and 


WHEREAS, The SFPUC contract with NextEra for renewable energy and RA capacity 
from the Blythe IV Solar project includes an option for the parties to add energy storage capacity 
to the project at a later date; and 


WHEREAS, The proposed amendment to add battery storage to the Blthe IV Solar project 
is competitively priced and will support the achievement of CleanPowerSF’s program goals and 
compliance with state regulatory requirements; and 


WHEREAS, this approval does not constitute a project under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378 because there would be no 
physical change in the environment; now, therefore, be it 


RESOLVED, That the Commission authorizes the General Manager to execute the 
amendment to the contract with NextEra for the purchase of renewable energy and storage from 
the Blythe IV Solar project in the amount of $83,096,000 for a total of $220,280,744 over the 
remaining 19 years of the agreement, and authorizes the General Manager to make non-material 


changes to the amendment that are consistent with its purpose and seek Board of Supervisors 
approval for the contract 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


flonan Mbtod, 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.:: 21-0152 


WHEREAS, In 2004, the San Francisco Board of Supervisors established a Community 
Choice Aggregation (CCA) program (Ordinance No. 86-04) and the San Francisco Public 
Utilities Commission (SFPUC) has implemented the program called CleanPowerSF consistent 
with Ordinances Nos. 146-07, 147-07, and 232-09; and 


WHEREAS, The complementary objectives of the CleanPowerSF program are to (1) 
provide electricity and related services at affordable and competitive rates while promoting long- 
term rate stability, (2) reduce, and eventually eliminate, the greenhouse gas emissions associated 
with the use of electricity in San Francisco, (3) support, to the greatest extent possible and 
affordable, the development of new clean energy infrastructure and new employment 
opportunities for San Franciscans, and (4) provide long-term rate and financial stability to 
CleanPowerSF and its customers; and 


WHEREAS, The SFPUC finds that CleanPowerSF rates shall be set to meet program 
operating costs, repay debt, and meet SFPUC wide financial policies; and 


WHEREAS, The proposed CleanPowerSF rate adjustment methodology conforms to the 
CleanPowerSF Rate Setting Policy and the Commission’s Ratepayer Assurance Policy; and 


WHEREAS, Pacific Gas and Electric Company’s (PG&E) electric generation rates are 
authorized by the California Public Utilities Commission (CPUC); and 


WHEREAS, The CPUC permits PG&E to levy the Power Charge Indifference 
Adjustment (PCIA) on the bills of customers who switch to CleanPowerSF, in order to recover 
the estimated above market costs of power supply commitments made by PG&E prior to a 
customer's switch to CleanPowerSF generation service; and 


WHEREAS, The Franchise Fee Surcharge (FFS) is a surcharge imposed by PG&E on its 
customers to recover franchise fees charged by cities and counties; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of hearing on the proposal to 
adopt a new CleanPowerSF ratemaking framework was published in the official newspaper on 
September 10, 12, 15, 16, and 17, 2021, and posted on the SFPUC website on September 7, 
2021, and at the San Francisco Public Library, as required, noticing a public hearing on 
September 28, 2021; and 


WHEREAS, The proposed new CleanPowerSF rate adjustment methodology authorizes 
the General Manager to formulaically adjust CleanPowerSF rates so that they are no more than 
15% higher than comparable PG&E generation rates that exist at the time, accounting for the 
PCIA and FFS, which amounts to approximately 6% higher cost on a total electricity bill basis; 
and 


WHEREAS, Charter section 8B.125 requires the Commission to set rates and charges, 
subject to rejection by the Board of Supervisors, within 30 days of submission; and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
an increase to CleanPower SF rates and charges for one or more of the following purposes: 1) 
meeting operating expenses, including employee wage rates and fringe benefits, 2) purchasing or 
leasing supplies, equipment, or materials, 3) meeting financial reserve needs and requirements, 
and 4) obtaining funds for capital projects necessary to maintain service within existing service 
areas; and 


WHEREAS, This Commission hereby finds that adoption of this resolution does not 
include rate increases for funding expansion of the CleanPowerSF system; accordingly, adoption 
of this resolution is statutorily exempt from environmental review requirements in accordance 
with California Public Resource Code Section 21080(b)(8) and California Environmental Quality 
Act Guideline 15273(a); and 


WHEREAS, On September 15, 2021 the Planning Department determined that the 
proposed action is statutorily exempt from the California Environmental Quality Act (CEQA) 
Guidelines under Public Resources Code Section 21080(b)(8) and CEQA Guidelines Section 

15273 (Rates, Tolls, Fares, and Charges), under Planning Department Case Number 2021- 
009464ENV; and 


WHEREAS, This action constitutes the Approval Action for the Project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, 
therefore, be it 


RESOLVED, This Commission hereby delegates authority to the General Manager to 
adjust CleanPowerSF rates based on the following rate adjustment methodology: Clean Power 
SF rates shall be set as the lesser of (1) +15% higher than comparable PG&E generation rates, 
after accounting for the PCIA and FFS, or (2) rates that recover CleanPowerSF’s program costs; 
and be it 


FURTHER RESOLVED, That such rate adjustment methodology shall be effective as of 
November 1. 2021 and shall remain in effect untilfurther action by this Commission; and be it 


FURTHER RESOLVED, The adjustment of CleanPowerSF rates according to this 
formula applies to the rate classes listed in Exhibit 1, attached to this resolution, which also 
includes rates to be implemented on November 1, 2021 for each class; and be it 


FURTHER RESOLVED, The rates effective November 1, 2021 include the PCIA credits 
for each vintage and customer class shown in Exhibit 2, attached to this resolution; and be it 


FURTHER RESOLVED, This Commission directs the General Manager to submit this 
rate adjustment methodology to the Board of Supervisors, as required by Charter Section 8B.125. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021. 


lornn Mood 


Secretary, Public Utilities Commission 





PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0153 


WHEREAS, The San Francisco Public Utilities Commission (“SFPUC’”), has been 
providing electric service to affordable housing projects for decades: and 


WHEREAS, In most cases, the SFPUC must obtain wholesale distribution service from 
Pacific Gas and Electric Company (“PG&E”), pursuant to the terms and conditions of PG&E’s 
Wholesale Distribution Tariff on file with the Federal Energy Regulatory Commission 
(“FERC”), because the City does not own the electric distribution grid; and 


WHEREAS, In the past, for most affordable housing projects the SFPUC has obtained 
secondary voltage level service from PG&E; and 


WHEREAS, In recent years, PG&E has required these and other projects to connect at 
primary voltage levels, using large, expensive equipment designed for much larger projects; and 


WHEREAS, At many of the affordable housing projects being developed in San 
Francisco, it is both cost-prohibitive and infeasible due to space constraints to install the 
equipment necessary to obtain primary voltage electric service; and 


WHEREAS, The City and PG&E share a goal of supporting the development of high- 
quality 100 percent affordable housing in San Francisco and providing its residents with 
affordable electric service that will help protect vulnerable households and strengthen the City’s 
diverse communities: and 


WHEREAS, PG&E has agreed to provide secondary level wholesale distribution service 
to SFPUC for certain new 100 percent affordable housing projects that are on City-owned land, 
subject to certain conditions (“Agreement”); and 


WHEREAS, The Agreement will enable the SFPUC to provide cost effective electric 
service to some new affordable housing projects being developed in the next ten to fifteen years; 
and 


WHEREAS, The Agreement does not obligate the SFPUC to expend any City funds; and 


WHEREAS, This action does not constitute a "project" under California Environmental 
Quality Act (CEQA) Guidelines Section 15378 because the proposed Agreement has no potential 
to result in any physical change in the environment; and 


WHEREAS, This action does not commit the SFPUC to any specific project and any 
future affordable housing project(s) with a connection under this agreement will be subject 
to any required environmental review; and 


WHEREAS, This Agreement will be submitted to the FERC for approval, if approved by 
the Board of Supervisors, and will not become effective unless approved by the FERC; now, 
therefore, be it 


RESOLVED, That the Commission authorizes the General Manager to execute the final 
agreement with Pacific Gas and Electric Company (“PG&E”), for cost-effective distribution 
service to certain new 100% Affordable Housing projects on City land with a term of 10 years, 
and an option to extend an additional five years without additional approvals; and authorizes the 
General Manager to make non-material changes to the agreement that facilitate implementation 
of the agreement and consistent with its purpose; and authorizes the General Manager to seek 
Board of Supervisors approval of the agreement. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 28, 2021 


pllorar Mbtod 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, October 12, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 067 9420 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: %@ # a8 & [43 / Ayuda gratuita con el idioma / 
BecniaTHad NOMOL{b MepeBoguuKos / Tro gitp Thong dich Mien phi / Assistance linguistique 


sratuite / #*+O Sis ME / PS WO /A| A /aruyac vad NVA“ Tad lues a HATA: 
78 / Libreng tulong para sa wikang Tagalog eLuad: 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
2. Roll Call 


3. Annual Election of Officers: Discussion and possible action to elect a President and 
Vice President of the Commission, each to serve a one-year term, as per the San 
Francisco Public Utilities Commission Rules of Order, Rule No. 6. (action item) 


4. Approval of the Minutes 
a) September 17, 2021 Special Meeting 
b) September 28, 2021 Regular Meeting 


5. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


6. Communications (discussion only) 
a) Advance Calendar 
b) Correspondence Log 
) Contract Advertisement Report 
) Citizens’ Advisory Committee Resolution for Continued Support and Budget for 
SFPUC Racial Equity Plan and Community Benefits 
e) Water Supply Conditions Update 


7. Commissioner Bond Disclosure Responsibility Training: Presentation advising the 
Commission on its responsibilities under federal securities laws with respect to the San 
Francisco Public Utilities Commission issuance of public debt, including discussion of 
Preliminary and Official Statements and related topics. (discussion only) (Sandler) 


8. Citizens’ Advisory Committee Annual Update (discussion only) (Ekanem) 


9. Report of the General Manager (discussion only) 

a) FY2021-22 Capital Financing Plan 

b) Water Supply Outlook with the State Board’s Curtailment Order 

c) Southeast Water Pollution Control Plant Biosolids Digester Facilities Project 
Update 

d) San Francisco Public Utilities Commission Employee Vaccination Status Report 

e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


10. New Commission Business (discussion only) 
CONSENT CALENDAR 
11. All matters listed hereunder constitute a Consent Calendar are considered routine by 


the San Francisco Public Utilities Commission and will be acted upon by a single vote 
of the Commission. There will be no separate discussion of these items unless a 


member of the Commission or the public so requests, in which event the matter will be 
removed from the Calendar and considered as a separate item. 


a) Approve Amendment No. 2 to Agreement No. CS-1075, Technical Support, 


210156 


210157 


Watershed Management, with the Aquatic Science Center to provide technical 
support for watershed management and interpretive signage for the Alameda 
Creek, San Mateo Creek and Pilarcitos Creek watersheds, and the Bay Area 
Ridge Trail; and authorize the General Manager to execute this amendment, 
increasing the agreement duration by one year for a total agreement duration of 
six years, with no change to the agreement amount. (Ritchie) 


Approve the specifications and award Contract No. WW-710R, As-Needed Sewer 
Cleaning and Inspection (FY22), in the amount of $1,294,452, and with a duration 
of 570 consecutive calendar days (approximately one year and seven months), to 
the responsible bidder submitting the lowest responsive bid, Pipe and Plant 
Solutions, Inc., to clean and inspect existing sewers, on an as-needed basis, at 
locations to be determined throughout San Francisco. (Johanson) 


REGULAR CALENDAR 


12. Adopting findings under new state urgency legislation to allow remote meetings 
210158 during the COVID-19 emergency; continuing remote meetings for the next 30 days; 
and directing the Commissioner Secretary to include a similar resolution on the 
agenda for a Commission meeting within 30 days. (Bregman) 


13. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, October 12, 2021 


1:30 P.M. 
(Approved October 26, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Sophie Maxwell, President 
Anson Moran, Vice President 
Tim Paulson 
Ed Harrington 
Newsha Ajami 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Maxwell called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Maxwell, Moran, Paulson, Harrington, and Ajami 


3 Annual Election of Officers: Discussion and possible action to electa President and 
Vice President of the Commission, each to serve a one-year term, as per the San 
Francisco Public Utilities Commission Rules of Order, Rule No. 6. 

President Maxwell thanked the Mayor, SFPUC staff, and stakeholders for their work and 
dedication. She expressed her thanks to the Commission for their knowledge, 
commitment, and dedication to their work. 


She outlined the procedure for the election of the President and asked that public 
comment be opened. 


Public Comment — Election of President 

e David Pilpel asked that the Commission take item 12 out of order, to be heard after 
the election of officers. He expressed his appreciation to the Commission 
and to President Maxwell for their work during a difficult year. 

e Peter Drekmeier, Tuolumne River Trust, thanked President Maxwell for her service 
as President. He stated that progress has been made and that the Commission Is 
the strongest that he has seen in the past 14 years. He stated Commissioner Moran, 
if nominated, would be a great President. 

° Alita Dupree stated the community that the SFPUC touches is diverse and that it is 
not just about the City and County of San Francisco. She asked that the new officers 
be aware of the diversity of the public that it serves and that equity and respect for 
all be practiced. 

e Nicole Sandkulla expressed her appreciation to President Maxwell for her work while 
President and during a difficult year. She thanked her for her steady hand and calm 
demeanor. 


Commissioner Harrington nominated Commissioner Moran as President. He noted 
Commissioner Moran’s depth of knowledge of the organization and vital issues, which is 
important given that the new General Manager (GM) is starting work. Commissioner 
Moran accepted the nomination. 


Commissioner Paulson stated that he takes his position as a Commissioner seriously 
and indicated his willingness serve as President or Vice President (VP) and to serve in 
a leadership capacity. 


On motion to approve Commissioner Moran as Commission President: 
Ayes: Maxwell, Moran, Paulson, Harrington, and Ajami 
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for the SFPUC and for those the SFPUC serves. He noted her work on the recruitment 
of the new General Manager (GM), conversations with irrigation districts about possible 
early implementation actions on the Tuolumne and stated that she continues to 
demonstrate leadership. . 


President Moran thanked the Commission for the nomination and stated that he looks 
forward to continuing to work with the Commission, the new GM, and stakeholders on 
continuing to make progress on issues of importance. 


President Moran stated that the process for the election of Vice President would be the 
same as that of President. He asked that public comment be opened. 


Public Comment — Election of Vice President (VP) 


None. 


Commissioner Maxwell nominated Commissioner Ajami as VP. Commissioner Ajami 
accepted the nomination. She expressed thanks to Commissioner Maxwell for her 
service as President and for her collaboration, guidance, and openness. 


On motion to approve Commissioner Ajami as Commission Vice President: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


VP Ajami thanked the Commission for the nomination and expressed her appreciation 
for the work of the Commission and for the services of the SFPUC. 


4. Approval of the Minutes 
a) September 17, 2021 Special Meeting 
VP Ajami noted an error on page four, with the indoor and outdoor per capita 
demand in the San Diego region listed incorrectly. She indicated it should read “120 
outdoor’ and “48 indoor’. 


b) September 28, 2021 Regular Meeting 


Public Comment 
e David Pilpel stated that he provided minor suggested edits to the Commission 
Secretary. 


On motion to approve the minutes of the September 17, 2021 Special Meeting: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve the minutes of the September 28, 2021 Regular Meeting: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


5. General Public Comment 
e Anonymous caller stated she lives across the road from the Crystal Springs 

watershed, in Belmont Heights, and expressed concern with the permits that 

are issued to the College of San Mateo (CSM) for their cross-country events. 

She indicated complaints have been lodged with CSM Trustees as to the 
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impacts on the neighborhood and have asked that some of the large-scale 
events be reduced. She stated the Trustees voted to increase the events from 
one to five times per year, with hundreds of runners and spectators in 
attendance that cause congestion, pollution, and safety hazards. She asked 
that the Commission review the Crystal Springs CSM permit. 

e Peter Drekmeier, Tuolumne River Trust, stated the State Water Board issued 
an order codifying the Settlement Agreement aimed at restoring streams to 
Mono Lake. He discussed a Los Angeles Times editorial on the subject and 
indicated he would forward that to the Commission. 

e Eileen Boken discussed Contract WD-2678R regarding the AWSS Pump 
Station Number 2. She reviewed the action taken by the Commission at their 
September 28, 2021 meeting and the reference to “nuts and bolts 
replacement’ in the agenda item and the timing of parts ordering. She asked 
the Contract and contractor be re-evaluated. 

e Anonymous speaker echoed the previous speaker’s comments and discussed 
the cross-country events being held at the Crystal Springs watershed, noting 
the increase in the frequency and size of events, number of participants, and 
spectators. She indicated that no environmental studies have been conducted 
on the impact of the cross-country use and stated that a full environmental 
impact report (EIR) is needed. 

e Anonymous speaker discussed the cross-country events at the Crystal 
Springs watershed and discussed its impact on residents of the adjacent 
area. She stated it is disheartening to be told by SFPUC staff that everything 
will continue as-is. She stated the SFPUC is not fulfilling its obligation to the 
environment and habitat and requested that an EIR be conducted. 

e David Pilpel noted that several SFPUC staff have announced their retirements 
and departures. He stated the silver tsunami has arrived and expressed hope 
that the SFPUC is planning for transition and knowledge transfer. He 
expressed concern with the impact to operations of unvaccinated staff being 
terminated or put on non-work status. 

e Alita Dupree discussed the CleanPowerSF Program and stated it can 
generate excitement for the SFPUC. She stated the future is electric; that 
rates design innovation is essential; and she discussed demand-based 
electric pricing. 


6. Communications 
a) Advance Calendar 
b) Correspondence Log 
c) Contract Advertisement Report 
d) Citizens’ Advisory Committee Resolution for Continued Support and Budget for 
SFPUC Racial Equity Plan and Community Benefits 
e) Water Supply Conditions Update 


Public Comment 
° Peter Drekmeier, Tuolumne River Trust, questioned the status of the October 
water workshop. 
e Anietie Ekanem, Citizens’ Advisory Committee (CAC) Chair, discussed item 6d, 
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and stated the resolution was created to ensure that promises made are kept. He 
spotlighted the good work that has been done. He asked that the GM report back 
to the Commission on equity goals. 


Steve Ritchie, Assistant General Manager (AGM) Water, responded to a question from 
President Moran regarding the status of the Long-Term Vulnerability Assessment, 
indicating it is still with the Water Research Foundation and that he expects the report in 
early November. He noted discussions are occurring with the Foundation as to whether 
summary information can be provided and if an expert can be made available for the 
October 29" workshop. 


In response to a question from Commissioner Maxwell as to a comments made by 
members of the public regarding cross-country events held at the Crystal Springs 
Watershed, AGM Ritchie indicated that a report will be provided at the next meeting. 


7. Commissioner Bond Disclosure Responsibility Training: Presentation advising the 
Commission on its responsibilities under federal securities laws with respect to the San 
Francisco Public Utilities Commission issuance of public debt, including discussion of 


Preliminary and Official Statements and related topics. 
Rich Morales, SFPUC Debt Manager, introduced Mark Blake, Deputy City Attorney and 


Steve Spitz, Disclosure Counsel, Orrick, Herrington & Sutcliffe, LLP, who provided the 
presentation. Mr. Blake noted the reasons for the training, which is required by federal 
securities laws as they apply to the issuance of bonds. He stated that a memo was 
provided to the Commission regarding the ways in which the Commission discharges 
their responsibilities for the approval of the SFPUC’s Official Statements to investors 
under federal securities laws. Mr. Blake introduced Mr. Spitz and noted his role as 
outside disclosure in assisting the Commission. 


Mr. Spitz indicated that the SFPUC issues bonds fo finance capital projects by selling 
notes and bonds in the public capital markets, and that the debt is offered through an 
Official Statement, which provides information about the bond and the SFPUC so 
investors can make informed decisions. He stated the Official Statement is subject to 
fraud rules and that the Official Statement must have no material misstatements or 
omissions. He indicated the Commissioners have the ultimate responsibility for the 
SFPUC’s disclosures to the market. He discussed key ways the Commission can 
discharge duties under the federal securities law in two general ways: (1) Process: 
establish internal review procedures and processes where information is vetted and 
considered; that the Commissioners engage the assistance of qualified professionals; 
and that there is cultural transparency; and (2) Substance: understand the transaction; 
ensure that senior staff are fully aware; and that the Commission voice any concerns 
with disclosure process, substance, or with the documents. 


Mr. Spitz responded to a question from Commissioner Maxwell as to the meaning of 
“special personal knowledge’ and stated that it can include something that the 
Commissioner knows that others don’t, and he discussed main disclosure 
considerations. 
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Commissioner Paulson thanked the presenters for the information and noted the 
diligence of the Commission. Mr. Spitz stated that training isnt scheduled due to 
concern but rather as a standard practice. 


Commissioner Harrington thanked Mr. Spitz and Mr. Blake for the presentation and for 
their work. 


Mr. Blake stated that the Commission serves as gatekeepers and that the Securities 
and Exchange Commissoin wants the Commissioners to read the Official Statement to 
make sure it is accurate, to be aware that staff is trained, and ensure that competent 
experts are preparing disclosure documents. He stated engagement with the process is 
expected. 


VP Ajami thanked Mr. Spitz and Mr. Blake for the presentation. Mr. Blake responded to 
her questions regarding the process for reviewing documents, how external 
communication is handled (such as if a Commissioner is part of a panel); and for the 
review and approval of bond documents. 


Public Comment 

° David Pilpel requested a copy of the presentation. He expressed confidence 
with Mr. Blake, outside counsel, and SFPUC finance staff. He discussed 
continuing disclosure responsibilities. 


Mr. Rich Morales noted the seriousness of the topic and thanked the Commission 
for their participation in the training. 


_ Citizens’ Advisory Committee (CAC) Annual Update 

Anietie Ekanem, CAC Chair, thanked the Commission for their work. He stated the CAC 
is comprised of 17 seats, with 13 currently occupied. He indicated that each member of 
the Board of Supervisors and the President of the Board appoint one member and the 
Mayor appoints several. He noted the CAC is comprised of the full CAC and the Water, 
Wastewater, and Power subcommittees. 


Chair Ekanem thanked Commissioner Maxwell for her steady hand, collaboration, and 
focus on community during her tenure as Commission President. He thanked President 
Moran and VP Ajami for stepping-up and stated that the CAC looks forward to working 
with the Commission. 


He reviewed some of the CAC’s and the subcommittees top priorities: (1) Full CAC: 
advancing racial equity, supporting affordability programs and policies, increasing 
workforce equity, and tracking infrastructure investments through the 10-year Capital 
Plans; (2) Water Subcommittee: track the Bay Delta Plan and Voluntary Settlement 
Agreement, receive updates from the Water Quality Division, educating residents about 
the need to diversify water supply, and drought and water conservation; (3) Power 
Subcommittee: racial equity implementation updates, climate change, electric rates, 
residential and commercial power programs, and strategic investments in power 
infrastructure; and (4) Wastewater Subcommittee: understand Wastewater Enterprise's 





Workforce Succession Planning, support SFPUC and community air monitoring efforts, 
promote green infrastructure, and promote feedback to the Biosolids Program. He noted 
that the CAC passed a variety of resolutions during the year. He expressed the need for 
communication between the Commission and the CAC. 


In response to a question from Commissioner Maxwell as to whether there is anything 
the CAC wants to add to the Racial Equity Plan, Chair Ekanem acknowledge the work 
that has happened but indicated a big piece is accountability and accountability metrics 
that need to be monitored. He stated that programs that can be fully funded should be. 


VP Ajami questioned how the SFPUC could implement solutions across-the-board 
rather than across enterprises. 


Commissioner Paulson thanked Chair Ekanem for the presentation. 


Public Comment 
e Alita Dupree stated she will attend a CAC meeting. She expressed the 
importance of equity and that all people are welcomed. 


9. Report of the General Manager (GM) 
Acting GM Carlin thanked Commissioner Maxwell for her guidance and work during the 
past year. 


a) FY2021-22 Capital Financing Plan 
Mr. Morales presented the FY2021-22 Capital Financing Plan. He indicated that 


the Plan describes 11 transactions including renewal or replacement of six 
expiring bank credit facilities, three of which carried over from last year’s plan. 


Mr. Morales reviewed the SFPUC’s debt management: (1) large outstanding debt 
portfolio and significant projected for debt issuance and credit needs; (2) activities 
guided by Commission policy; (3) independent oversight by the Revenue Bond 
Oversight Committee; and (4) annual Capital Financing Plan. 


He presented an overview of Enterprise debt, which consists of Revenue Bonds, 
SRF/WIFIA Loans, Tax Credit Bonds, Commercial Paper, and Ratings (long and 
short-term), all of which are highly graded. He stated that CleanPowerSF was 
rated A2 by Moody’s, making it the highest rated Community Choice Aggregation 
Program in California. 


Mr. Morales discussed three type of Capital Financing activities at the SFPUC: 
(1) new money/credit needs; (2) administration of existing debt portfolio; and (3) 
market opportunities. He reviewed the FY-2021-22 Capital Financing Plan and 
the 11 transactions that are planned, including the three that were carried over 
from last year. He discussed the activity, approximate transaction size, estimated 
Commission action date, and estimated closing date. 


Mr. Morales responded to a question from VP Ajami as to the ratio between the 
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rate of return on bonds and the revenue generated for payment, indicting it 
depends on the debt issued for each enterprise. AGM Carlin and Charles Perl, 
Deputy CFO, provided additional response. Brief discussion ensued. 


Public Comment 


None. 
Water Supply Outlook with the State Board’s Curtailment Order 


AGM Ritchie began with a review of the effects of the Tuolumne River Diversion 
Curtailments, indicating (1) Curtailments went into effect for the SFPUC's 
Tuolumne River Discussion, (2) Curtailments eliminate access to the 360, 000 
acre-feet of storage in Water Bank in Lake Don Pedro, (3) the SFPUC is meeting 
all of the Curtailment obligations by releasing water from Cherry Lake and Lake 
Eleanor so water can divert into Hetch Hetchy, and (4) the SFPUC has requested 
a Health and Safety exception for diversions which will allow the diversion of 
enough water to supply 55 GPCD the entire service area (with conditions). 


AGM Ritchie reviewed (1) analysis of potential impacts if the drought persists; 
and (2) system response to continued curtailments and prospective conditions of 
1976-78. 


He concluded indicating (1) under Curtailments to August 2023, deliverable 
storage is gone by December 2023, even with a 10% reduction in water use, (2) 
Health and Safety Exception through both years adds 270,000 acre-feet to 
deliverable storage in 2022-23, allowing the system to continue serving water, (3) 
the system effectively refills by July 2024 assuming no other changes, and (4) 
bottom line — focus needs to be on finding a way to regain access to Water Bank 
and/or need to achieve a Health and Safety exception. 


President Moran stated that the analysis presented looks at the next 2.5 years, 
while the Design Drought looks at the next 8.5 years. Mr. Ritchie responded to 
his question as to the thought process was between the two. Brief discussion 
ensued. President Moran indicated that the planning should not be on the 
assumption the drought will last 4.5 years. 


In response to a question from VP Ajami as to how deep savings can go beyond 
10%, AGM Ritchie stated that 10% was achieved during the last drought, but that 
demand has increased. Since July 1% there has been an 8% reduction, but 
additional reduction will be asked for and that amount is being determined. 


Commissioner Harrington noted the importance of gaining access to Water Bank 
or a Health and Safety Exception and questioned the timing. AGM Ritchie and 
Acting GM Carlin provided response. 


In response to a question from Commissioner Maxwell as to the strategy for 
communicating with the public, AGM Ritchie indicated that communications 
would begin after a Declaration of Emergency. He noted the key communication 





focus will be on the wholesale customers, but that all customers will be asked to 
conserve and stated that they can see their use on their bills. He stated that work 
is happening with the Communications team as to the communications plan. 

VP Ajami stated she would like to see more than a 10% reduction and that a 
visual could be provided to customers displaying the amount of water that could 
be saved with additional reduction in use. 


Commissioner Harrington noted that as a renter he doesn't see a water bill and 
that for most San Francisco customers who rent, a different strategy needs to be 
considered. 


President Maxwell requested a timeline for the communications campaign. AGM 
Ritchie indicated it would likely start in January after the Declaration of 
Emergency and that staff would return to the Commission to discuss the 
campaign approach. 


Public Comment 

e David Pilpel stated that Commissioner Harrington’s comments bring up the issue 
of sub-metering and the need to get usage at the dwelling/business unit level and 
not just the customer level. 

e Peter Drekmeier, Tuolumne River Trust, noted a delay between the broadcast 
and opening of the public comment line and requested a longer wait for callers. 
He indicated that he hopes to hear more from the State Water Board about 
Water Bank. He stated that recycled water is drought and curtailment proof and 
recycled water should move more quickly. 

e Carol Steinfeld, Sierra Club, Loma Prieta Chapter, stated more work needs to be 
done on the Peninsula and that there are issues with communities being 
dependent on private water companies that don’t have community-based input 
on water use and conservation. 


c) Southeast Water Pollution Control Plant Biosolids Digester Facilities Project 
Update 
Stephen Robinson, Wastewater Enterprise Capital Program Director, began with 


a brief program background, noted progress, and offered next steps. He reviewed 
project changes in three general categories (1) Collaborative Team: new MWH- 
Webcor leadership; increased SFPUC leadership involvement; and improved 
collaborative organizational structure; (2) Contract: agreement on General 
Conditions, early collaborative identification of risk/mitigations, contingencies, 
etc.; and (3) Competitive Bidding: market-tested bidding of smaller trade 
packages, expanded contractor outreach, and third-party cost estimates and cost 
reconciliations prior to bid openings. 


Director Robinson reviewed program progress including earthwork, excavation, 
foundation, and noted a forecasted completion of February 2022. He stated that 
MWH-Webcor JV bid out digester Facilities (610) achieving competitive pricing 
and a “cost-not-to-exceed”, with maximized benefits of CM/GC approach; bid out 
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exceeded (14%); and bid estimates were below or in alignment with received bid 
costs (under reconciled estimate). 


Mr. Alan Johanson, Acting Assistant General Manager, Infrastructure, reviewed 
considerations for the remainder of the project if it is to be bid out as multiple 
projects. He noted seven criterion with a focus on 1, 6 and 7: (1) competitive bid 
climate (strength of competition); (2) site logistics — level of coordination between 
facilities and contracts; (3) consistency across contracts (equipment and quality 
of work); (4) Additional cost, time, and resources to manage multiple contractors; 
(5) potential delays from one contractor to another; (6) facility start-up and 
commissioning responsibility; and (7) continuity of construction and workforce. 


Mr. Johanson concluded with a review of next steps: to continue with the CM/GC 
delivery approach with Contract WW-647(R) for the best cost certainty, maintain 
current MWH-Webcor staff leadership and latest CM/GC approach for scoping 
and competitive bidding of work, and coordinate with MWH-Webcor JV team on 
bid strategy and estimated budget for remainder of the project. 


In response to a question from Commissioner Maxwell regarding the project 
timeline, Mr. Johanson indicated that time will likely need to be added. 


Public Comment 

e Derek Smith, Marinship Development, indicated they have been involved with the 
project for the last year and a half on a minor scale and that he understands the 
need to rush to complete the project. He stated he wants to see more 
transparency regarding how many locals are performing work on the project. He 
discussed the bidding process and that information provided on who gets the 
work. 

e David Pilpel stated he was skeptical but noted that things have gotten better. He 
indicated he is unclear as to what lessons were learned from the Van Ness 
Avenue Project on CM/GC delivery method. He indicated he was also unclear as 
to the overall cost and schedule implications for the project and impact on 
ratepayers. He questioned the reuse of the Southeast Plant southside real 
estate, where the current digesters are located. 


In response to a question from Commissioner Maxwell as to whether there will be 
smaller bid packages for smaller firms, Mr. Johanson indicated that improvements 
are being made regarding outreach and sizing of packages. He noted that 
notification to contractors on bidding terms is of concern. 


Commissioner Paulson departed the meeting at 4:36 pm. 


San Francisco Public Utilities Commission Employee Vaccination Status Report 
Acting GM Carlin stated that the SFPUC has a Continuity of Operations Plan that 
is continually updated. He informed the Commission that if there are gaps in the 
types of positions needed to provide services that they will be filled. He stated 
that there is no anticipation of loss of service. 
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Justine Hinderlitner, Chief People Officer, noted the City mandate that requires 
that all employees must be fully vaccinated by November 7, 20217, but that there 
is the ability for individuals to request religions and medical exemptions. She 
stated that employees can be separated if they are non-compliant (not vaccinated 
or fail to report vaccine status). She stated that data presented is as of 
September 30, 2021 and that the data represents a Representation Index (Ri) 
used to determine impact. 


She reviewed the SFPUC’s response to the mandate which includes internal 
communications, vaccination events, information/education events, and self- 
service status reporting assistance. 


She reviewed compliance information for staff: American Indian/Alaskan Native; 
Asian; Black; Filipino; Hispanic; Multiracial; and White (Male/Female) as follows: 
(1) Non-Compliant Population v. agency (%); Non-compliant vs. Agency (Ri), and 
Non-Compliant — Exempt Appointment Population (Ri). She continued with 
reviewing the percentage impact on Apprenticeships by program and stated that 
there is a potential 27% decrease across these programs if these employees are 
non-compliant on November 15. She stated all non-compliant apprentices are in 
their second phase of the program which could have an impact. 


She stated there are six job class, with one or two people per class, that have 
zero compliance, with none being entry level positions. 


She stated that a hiring strategy has been developed, if needed. She noted 
conversations are occurring with the Department of Human Resources (DHR) as 
to utilizing the Mayor’s 37" supplement to the Emergency Declaration that 
contains emergency provisions for hiring. 


She indicated as the vaccine deadline approaches and disciplinary process take 
effect there will likely be an increase in compliance. 


In response to a question from VP Ajami as to whether there anything else that 
can be done to encourage compliance, Ms. Hinderliter indicated that compliance 
comes down to a personal choice and that the agency has been providing 
information as to the processes for requesting exemptions. She stated that 
employees should be treated with empathy, support, and respect 


Acting GM Carlin emphasized that there are mandates from the City that must be 
followed. He noted peer-to-peer conversations help employees decide. He stated 
multiple departments are in similar situations. 


Commissioner Harrington expressed his full support for the City policy. He stated 
he heard there are certain groups that are giving blanket exemptions and he 
requested information if there is an overabundance of exemptions given by any 
one individual or organization. 





In response to a question from Commissioner Maxwell as to whether the 
Department of Public Health is involved in looking at medical exemptions, Ms. 
Hinderlitner stated that DHR has a physician on staff that is performing those 
evaluations. 


Mr. Carlin responded to a follow-up question from Commissioner Maxwell 
regarding “emergency hiring” to ensure that there is hiring equity. She requested 
that all employees receive the data presented and that one-on-one 
communication with employees be utilized. 


Ms. Hinderlitner noted that there will be no disciplinary action taken until after the 
November 1% deadline. 


Public Comment 

e Alita Dupree noted the importance of the vaccination and stated that testing is 
backward looking and doesn’t provide protection going forward. She indicated 
the safety of the agency is through vaccination. She asked that the Commission 
stand strong. 

e David Pilpel requested a copy of the presentation and asked that all 
presentations be posted. He stated it will be interesting to see how this issue 
runs up against Racial Equity Action Plan. He predicts a significant change in 
SFPUC staff during the next few months with different management and mid- 

management and field staff. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
None. 





10.New Commission Business 
None. 





The Commission Secretary announced that a member of the public requested 
that Consent items 11a and 11b be removed for discussion. 


11. Consent Calendar 
a) Approve Amendment No. 2 to Agreement No. CS-1075, Technical Support, 

Watershed Management, with the Aquatic Science Center to provide technical 
support for watershed management and interpretive signage for the Alameda 
Creek, San Mateo Creek and Pilarcitos Creek watersheds, and the Bay Area 
Ridge Trail; and authorize the General Manager to execute this amendment, 
increasing the agreement duration by one year for a total agreement duration of 
six years, with no change to the agreement amount. (Resolution 21-0156) 
AGM Ritchie stated the item is for an extension with the Aquatic Science Center 
for work involving interpretive information on Peninsula Watershed. He stated that 
there are no LBE requirements for this item as is with a public agency and is not 
related to construction project and therefore, Chapter 14B does not apply. 
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No Public Comment on item 11a. 


On motion to approve Consent Calendar item 11a: 
Ayes. Moran, Ajami, Maxwell, and Harrington 


b) Approve the specifications and award Contract No. WW-710R, As-Needed Sewer 
Cleaning and Inspection (FY22), in the amount of $1,294,452, and with a duration 
of 570 consecutive calendar days, to the responsible bidder submitting the lowest 
responsive bid, Pipe and Plant Solutions, Inc., to clean and inspect existing 
sewers, on an as-needed basis, at locations to be determined throughout San 
Francisco. (Resolution 21-0157) 

Howard Fung, Manager, Project Management Bureau, introduced the item noting 
the work to be performed is on an as-needed basis. He indicated that two bids 
were received and that a protest was received from National Plant Services, Inc., 
which after consultation with the City Attorney’s Office, was denied. He requested 
item approval. 


No Public Comment on item 11b. 


On motion to approve Consent Calendar Item 11b: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


Sheryl Bregman, Deputy City Attorney, responded to a question from Commissioner 
Harrington regarding the ability of the public to send a written request to have an 
item removed from the Consent Calendar, stating that removal of Consent items is 
at the call of the Chair and that a member of the public can make a request to 
remove items, but that it is not required that the item be removed if it is properly 
placed on the Consent Calendar. 


12. Adopting findings under new state urgency legislation to allow remote meetings during 

the COVID-19 emergency; continuing remote meetings for the next 30 days; and 
directing the Commissioner Secretary to include a similar resolution on the agenda for 
a Commission meeting within 30 days. (Resolution 21-0158) 
Sheryl Bregman, Deputy City Attorney, indicated that going forward this item will be 
placed on the Consent Calendar. She stated that because of a change in state law, 
policy bodies are required every 30 days to adopt findings to allow remote meetings 
during the COVID-19 emergency. 


In response to a question from President Moran regarding Mr. Pilpel’s comments 
about agenda placement, Counsel Bregman stated that it is not required to be heard at 
any particular point during the meeting as long as it happens every 30 days. 


Public Comment 

e David Pilpel discussed a City Attorney memo regarding public meeting laws dated 
September 28", which is located on the City Attorney's website. He stated he would 
have placed the item first on the agenda as it is his understanding that if the body 
does not adopt the findings any action taken could be null and void. He noted typos 
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in the last Resolved clause. 


e Alita Dupree discussed importance of participating in meetings remotely and stated 
that virtual meetings allows people to engage without having to come to City Hall. 


On motion to approve Item 12: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


13. Adjournment 


President Moran adjourned the meeting at 5.32 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0156 


WHEREAS, On October 25, 2016, by Resolution No. 16-0222, this Commission 
awarded Agreement No. CS-1075, Technical Support - Watershed Management to Aquatic 
Science Center, and authorized the General Manager of the San Francisco Public Utilities 
Commission to negotiate and execute a professional services agreement, in an amount not-to- 
exceed $773,679, and with a duration of five years; and 


WHEREAS, On January 22, 2019, by Resolution No. 19-0019, this Commission 
authorized Amendment No. 1, increasing the agreement amount by $410,710, to conduct a 
carbon sequestration study of the Alameda Creek watershed and develop four (4) interpretive 
panels, increasing the total not-to-exceed agreement amount to $1,184,389, with no change to the 
agreement duration; and 


WHEREAS, Amendment No. 2 is being requested to increase the agreement duration by 
one year to provide additional time to complete the carbon sequestration study and develop 
outreach materials, increasing the agreement duration to a total of six years, with no increase in 
the agreement amount; and 


WHEREAS, Funds for this agreement are available from the Watershed Protection 
Project No. CUW257 25950/232421/15415/10014854/0001; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 2 to Agreement 
No. CS-1075, Technical Support — Watershed Management to increase the duration of the 
agreement to allow the contractor to complete the carbon sequestration study of the Alameda 
Creek watershed; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 2, increasing the agreement duration by one year for a total duration of 
six years, with no change to the agreement amount of $1,184,389. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting October 12, 2021. 


lor Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0157 


WHEREAS, Wastewater Enterprise, Renewal and Replacement Program-funded, Contract 
No. WW-710R, As-Needed Sewer Cleaning and Inspection (FY22), was advertised on July 14, 
2021; and 


WHEREAS, The Engineer’s Estimate is $1,400,000 for this construction contract work to 
clean and inspect existing sewers, on an as-needed basis, at locations to be determined throughout 
San Francisco; and 


WHEREAS, The contract duration is 570 consecutive calendar days; and 
WHEREAS, Two (2) bids were received and opened publicly on July 29, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of Pipe and Plant Solutions, Inc. 
as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 10% for this contract, and the contractor committed to a LBE participation of 
10.43% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within two weeks of the date of the Commission award: failure of the bidder to 
obtain compliance certification from CMD may result in award of the contract to the responsible 
bidder submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, Funds are available from Project No. 10035861, As-Needed Sewer Cleaning 
and Inspection (FY22); and 


WHEREAS, Approval of as-needed contracts or other funding mechanisms for the repair 
or replacement of linear assets do not fall within the definition of a project under California 
Environmental Quality Act (CEQA) Guidelines Section 15378(b)(4) related to the creation of 
government funding mechanisms which do not involve any commitment to any specific project 
which may result in a potentially significant impact on the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves the specifications and awards 
Wastewater Enterprise, Renewal and Replacement Program- funded Contract No. WW-710R, As- 
Needed Sewer Cleaning and Inspection (FY22), in the amount of $1,294,452, with a duration of 
570 consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, 
Pipe and Plant Solutions, Inc. 


I hereby certify that the foregoing resolution was,adopted by the Public Utilities 
Commission at its meeting of October 12, 202 ( | | 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
CITY AND COUNTY OF SAN FRANCISCO 


RESOLUTION NO: 21-0158 


WHEREAS, California Government Code Section 54953(e) empowers local policy bodies 
to convene by teleconferencing technology during a proclaimed state of emergency under the State 
Emergency Services Act so long as certain conditions are met; and 


WHEREAS, In March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (“COVID-19”) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, In February 25, 2020, the Mayor of the City and County of San Francisco (the 
“City”) declared a local emergency, and on March 6, 2020 the City’s Health Officer declared a 
local health emergency, and both those declarations also remain in effect; and 


WHEREAS, On March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; those orders remain in effect, so City law currently 
allows policy bodies to meet remotely if they comply with restrictions in State law regarding 
teleconference meetings; and 


WHEREAS, On September 16, 2021, the Governor signed AB 361, a bill that amends the 
Brown Act to allow local policy bodies to continue to meet by teleconferencing during a state of 
emergency without complying with restrictions in State law that would otherwise apply, provided 
that the policy bodies make certain findings at least once every 30 days; and 


WHEREAS, While federal, State, and local health officials emphasize the critical 
importance of vaccination and consistent mask-wearing to prevent the spread of COVID-19, the 
City’s Health Officer has issued at least one order (Health Officer Order No. C19-07y, available 
online at www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, 
available online at www.sfdph.org/directives) that continue to recommend measures to promote 
physical distancing and other social distancing measures, such as masking, in certain contexts; and 





WHEREAS, The California Department of Industrial Relations Division of Occupational 
Safety and Health (““Cal/OSHA”) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19, including physical 
distancing and other social distancing measures; and 


WHEREAS, Without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such as 
meetings of boards and commissions, people can increase safety and greatly reduce risks to the 
health and safety of attendees from COVID-19 by maximizing ventilation, wearing well-fitting 
masks (as required by Health Officer Order No. C19-07), using physical distancing where the 
vaccination status of attendees is not known, and considering holding the meeting remotely if 
feasible, especially for long meetings, with any attendees with unknown vaccination status and 
where ventilation may not be optimal; and 


WHEREAS, On July 31, 2020, the Mayor issued an emergency order that, with limited 
exceptions, prohibited policy bodies other than the Board of Supervisors and its committees from 
meeting in person under any circumstances, so as to ensure the safety of policy body members, 
City staff, and the public: and 


WHEREAS. The San Francisco Public Utilities Commission has met remotely during the 
COVID-19 pandemic and can continue to do so in a manner that allows public participation and 
transparency while minimizing health risks to members, staff, and the public that would be present 
with in-person meetings while this emergency continues; now, therefore, be it 


RESOLVED, That the San Francisco Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the San Francisco Public Utilities 
Commission has considered the circumstances of the state of emergency. 


i) 


As described above, State and City officials continue to recommend measures to promote 
physical distancing and other social distancing measures, in some settings. 


As described above. because of the COVID-19 pandemic, conducting meetings of this 
body in person would present imminent risks to the safety of attendees, and the state of 
emergency continues to directly impact the ability of members to meet safely in person; 
and, be it 


Uo 


FURTHER RESOLVED, That for at least the next 30 days meetings of the San Francisco 
Public Utilities Commission will continue to occur exclusively by teleconferencing technology 
(and not by any in-person meetings or any other meetings with public access to the places where 
any policy body member is present for the meeting). Such meetings of the San Francisco Public 
Utilities Commission that occur by teleconferencing technology will provide an opportunity for 
members of the public to address this body and will otherwise occur in a manner that protects the 
statutory and constitutional rights of parties and the members of the public attending the meeting 
via teleconferencing; and, be it 


FURTHER RESOLVED, That the Secretary of the San Francisco Public Utilities 
Commission is directed to place a resolution substantially similar to this resolution on the agenda 
of a future meeting of the San Francisco Public Utilities Commission within the next 30 days. If 
the San Francisco Public Utilities Commission does not meet within the next 30 days, the Secretary 
is directed to place a such resolution on the agenda of the next meeting of the San Francisco Public 
Utilities Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at its 


meeting of October 12, 2021. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, October 26, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https://www.sfgoviv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 727 7067 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: 4 if = [84/ Ayuda gratuita con el idioma / 
BecnaTHad NOMOUb MepesoguMKos / Tro giip Théng dich Mién phi / Assistance linguistique 


gratuite /###}O Sis Ste / PEO /AE / ar“usas aad nvawe'Tadlues a’aartua & 
12 / Libreng tulong para sa wikang Tagalog sinad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


he 


Za 


210159 


210160 


Call to Order 
Roll Call 
Approval of the Minutes of October 12, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Correspondence Log 

c) Annual Report on the Low Carbon Fuel Standard Credit Sales Fund 

d) Crystal Springs Cross Country Course Update 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 

f) Streetlight Program Update 

g) Water Supply Conditions Update 


Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


Report of the General Manager (discussion only) 

a) Annual Policy and Government Affairs Update 

b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 
CONSENT CALENDAR 


a) Approve the terms and conditions of and authorize the General Manager to 
execute an eight-year revocable license to BG Sunnyvale LLC to use 
approximately 18,295 square feet of SFPUC Parcel No. 173 located adjacent to 
the property at 785 N. Mary Avenue in Sunnyvale, California (License Area) for 
vehicular and pedestrian ingress and egress, parking, and landscaping on the 
License Area for an annual use fee of $44,400, subject to three-percent annual 
increases. (Carlin) 


b) Approve Amendment No. 1 to Agreement No. CS-396, Engineering Services 
Pilarcitos Dam and Reservoir Improvements Project, with URS Corporation, to 
continue Engineering Services under the agreement through the forecasted end of 
the project planning phase; and authorize the General Manager to execute 
Amendment No. 1, increasing the agreement amount by $1,500,000 and 
extending the agreement duration by two years and six months, for a total not-to- 
exceed agreement amount of $4,500,000 and a total duration of nine years and 
six months, to complete the planning phase for the proposed project. (Johanson) 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: $@ £ a8 & 18) / Ayuda gratuita con el idioma / 
BecniaTHad MOMOLIb MepeBoguuKos / Tro’ giip Thong dich Mién phi / Assistance linguistique 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


a3 


zt 


210159 


210160 


Call to Order 
Roll Call 
Approval of the Minutes of October 12, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 
a) Advance Calendar 
b) Correspondence Log 
c) Annual Report on the Low Carbon Fuel Standard Credit Sales Fund 
d) Crystal Springs Cross Country Course Update 
) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 
f) Streetlight Program Update 
g) Water Supply Conditions Update 


e 


. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


. Report of the General Manager (discussion only) 


a) Annual Policy and Government Affairs Update 
b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 
CONSENT CALENDAR 


a) Approve the terms and conditions of and authorize the General Manager to 
execute an eight-year revocable license to BG Sunnyvale LLC to use 
approximately 18,295 square feet of SFPUC Parcel No. 173 located adjacent to 
the property at 785 N. Mary Avenue in Sunnyvale, California (License Area) for 
vehicular and pedestrian ingress and egress, parking, and landscaping on the 
License Area for an annual use fee of $44,400, subject to three-percent annual 
increases. (Carlin) 


b) Approve Amendment No. 1 to Agreement No. CS-396, Engineering Services 
Pilarcitos Dam and Reservoir Improvements Project, with URS Corporation, to 
continue Engineering Services under the agreement through the forecasted end of 
the project planning phase; and authorize the General Manager to execute 
Amendment No. 1, increasing the agreement amount by $1,500,000 and 
extending the agreement duration by two years and six months, for a total not-to- 
exceed agreement amount of $4,500,000 and a total duration of nine years and 
six months, to complete the planning phase for the proposed project. (Johanson) 


c) Approve an increase of 124 consecutive calendar days to the contract duration 
contingency for Contract No. WW-677, Various Locations Sewer Replacement 
No. 6, with Precision Engineering, Inc.; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 


210161 564 consecutive calendar days (approximately one year and seven months), with 


no change to contract amount. (Johanson) 


d) Accept work performed by Michael O’Shaughnessy Construction, Inc. for Contract 
No. WW-678, Various Locations Sewer Replacement No. 7; approve Modification 


2 10 162 No. 3 (Final), decreasing the contract amount by $173,630, for a total contract 


amount of $2,403,593, with no change to the agreement duration; and authorize 
final payment to the contractor. (Johanson) 


e) Approve the plans and specifications and award Contract No. WW-715, As- 
Needed Spot Sewer Replacement No. 43, in an amount not-to-exceed 
$9,455,123, and with a duration of 400 consecutive calendar days (approximately 


210163 one year and two months), to the responsible bidder submitting the lowest 


responsive bid, J. Flores Construction Company, Inc., to replace sections of 
existing sewer piping, on an as-needed basis, at locations to be determined 
throughout the City of San Francisco. (Johanson) 


REGULAR CALENDAR 


0: 


210164 


13 


WZ 


Ve: 


Discussion and possible action to authorize (1) the Issuance of up to $390 million of 
the 2021 Series AB Wastewater Revenue Notes, and (2) the issuance of up to $380 
million of the 2021 Series AB Wastewater Revenue Bonds. The Commission 
resolution will approve the sale of (1) the 2021 Series AB Wastewater Revenue Notes 
with an aggregate par amount not-to-exceed $390 million as follows: 2021 Sub-Series 
A (SSIP - Green Notes) and 2021 Sub-Series B (SSIP - Green Notes), and the sale of 
(2) the 2021 Series AB Wastewater Revenue Bonds with an aggregate par amount 
not-to-exceed $380 million as follows: 2021 Sub-Series A (SSIP - Green Bonds) and 
Sub-Series B (Non-SSIP), and approve the form of, and authorize the execution and 
delivery of, related documents; and authorize the General Manager to sell the 2021 
Series AB Wastewater Revenue Notes and the 2021 Series AB Wastewater Revenue 
Bonds in one or more series on either a competitive or negotiated basis as the General 
Manager determines, within the parameters of the Commission’s adopted “Debt 
Management Policies & Procedures,” is in the best financial interest of the San 
Francisco Public Utilities Commission; in the case of a competitive sale, delegate to 
the General Manager authorization to award each transaction to the highest bidder 
(lowest cost), or in the case of a negotiated sale, delegate to the General Manager 
authorization to competitively select an underwriter and execute a bond purchase 
contract. (Sandler) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


CONFERENCE WITH LEGAL COUNSEL - Pursuant to California Government Code 


14. 


15. 


16. 


Section 54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
(discussion only) (Whipps) 


Existing Litigation 

San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 

Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


Adjournment. 
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REGULAR MEETING MINUTES 
Tuesday, October 26, 2021 


1:30 P.M. 
(Approved November 9, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Moran called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Moran, Ajami, Maxwell, Paulson, and Harrington 


3. Approval of the Minutes of October 12, 2021 


Public Comment 
e Ali Altaha discussed the federal filing against former General Manager Harlan Kelly. 


On motion to approve the Minutes of October 12, 2021 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


4. General Public Comment 

e Eileen Boken discussed her visits to the University Mound, Merced Manor 
and Sunset Reservoirs and indicated University Mound and Merced Manor 
have no solar panels. She stated Sunset Reservoir has panels that were not 
part of the seismic retrofit and asked if panels were added due to advocacy. 
She noted San Francisco’s designation as an urban heat island and 
discussed a related article. She noted the need for desal plants. 

e Dave Warner expressed disappointment that the California Environmental 
Protection Agency (EPA) and Department of Water Resources (DWR) have 
dropped discussion related to the Voluntary Agreement (VA). He stated it is a 
failure and poor reflection for the SFPUC and questioned discussions and 
actions that took place. 

e Denise Louie, Center for Biological Diversity, stated she was surprised that 
PG&E is discussing the bio-diversity crisis. She stated that the SFPUC needs 
to reach out regarding planting local native plants and express its support for 
biological diversity. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed the 
California EPA and DWR decision to end VA discussions. He stated there has 
been no action on the Bay Delta Plan. He noted the low numbers of salmon 
spawning on the Tuolumne. He stated the Non-Governmental Organizations 
want to see the SFPUC with a reliable water supply and he offered to work 
with the SFPUC on solutions. He indicated a judge vacated the Trump 
Administration 401 Rule. 

e David Pilpel discussed vaccine impacts on staff and the upcoming in-office 
work requirement. He noted some staff who have been working remotely will 
leave city service due to this requirement. He stated mandating return-to- 
onsite work is unnecessary for those who are successful and productive with 
remote work. He thanked acting General Manager Carlin for his work and 
efforts during the past 11 months. 

e Ali Altaha discussed the federal event that took place last week. He discussed 
the LED light contract and the LBE certification for the contractor. 





5. Communications 
a) Advance Calendar 


b) Correspondence Log 

c) Annual Report on the Low Carbon Fuel Standard Credit Sales Fund 

d) Crystal Springs Cross Country Course Update 
Commissioner Harrington requested clarification regarding the staff letter that 
indicated if an agreement can’t be met with the College of San Mateo (CSM) 
regarding the cross-country permit, that it will be revoked. He noted the se emails 
the Commission received on the subject. 


Steve Ritchie, Assistant General Manager (AGM) Water, stated that the cross- 
country course has had long-standing use and does not appear in the Watershed 
Management Plan. He state that the CSM has been informed by the SFPUC and 
have been made aware that they need to work with the stakeholders (greater 
community and cross country members), as the issues are not related to the SFPUC 
Watershed, but are that of the local neighborhood. 


Commissioner Harrington noted there are many interested parties and that not 
everyone can be Satisfied. He indicated that most of the correspondence received 
reflected support for the cross-country course. He stated he does not want the 
permit revoked based on a few complaints and that if revocation is considered, it 
needs to be brought back to the Commission for a full discussion. 


In response to a question from Vice President (VP) Ajami as to how the SFPUC is 
involved, AGM Ritchie indicated the SFPUC is the landowner. She concurred with 
Commissioner Harrington and asked that the permit not be revoked without 
Commission discussion. 


Tim Ramirez, Natural Resources and Lands Management Manager, responded to a 
question from President Moran regarding the permit, stating that the revocable 
permit was issued in 2002, with no end date. He stated the city has the discretion to 
revoke the permit for any reason. Mr. Ramirez stated that during the past year work 
has been done with CSM and that there is no agreement regarding the current 
operation and associated issues. He noted the existing use and reporting must be 
properly reflected in the permit. 


President Moran requested information on the events that are scheduled at the site. 
He reiterated that most of the issues are between the CSM and the neighborhood 
and are not SFPUC-related issues. 

VP Ajami discussed her personal experiences attending the cross-country events. 


President Moran noted that this is an update only and not an action item. 


e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to 
Delegated Authority 
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f) Streetlight Program Update 


g) Water Supply Conditions Update 
Public Comment 


___ ihe coursealie Stated ne BH CIANS Ola iia/iO/ al i cae ie ie 


Unidentified speaker spoke to item 5d and expressed her support for cross- 
country. She stated by her count the number of spectators has increased with 
9,000 athletes and 11,000 spectators this year. She stated that college and city 
officials have not addressed the issue and that there is a clause in the contract 
that the College must mitigate impact. 

Unidentified speaker spoke to item 5d and indicated that the Belmont Heights 
Civic Improvement Association (BHCIA) is not an official homeowner's 
association. She stated most of the neighbors do not believe there is an issue 
and are supportive of the course and the races. She stated that spectators and 
participants are not parking illegally. 

Amanda Stanton spoke to item 5d and stated she is a Belmont resident but does 
live not adjacent to course. She stated she uses the course on a regular basis 
and that it is important to runners, walkers, and student athletes. She stated that 
neighborhood issues are not watershed issues. She noted those who use the 
course follow rules and are respectful and she request that it remain open. She 
stated all parking Is done legally. 

Unidentified speaker spoke to item 5d and stated the current course opened in 
1971 after CEQA but no CEQA analysis was conducted. She indicated the new 
permit was issued with no CEQA analysis. 

Jordan Grimes spoke to item 5d and stated he grew up in San Mateo and ran 
cross country on the course. He expressed the importance of the course to 
cross-country runners. He asked that the permit not be revoked. 

Thaddeus Block, Belmont, spoke to item 5d and thanked Commission for 
recognizing the need to be thoughtful on the issue. He stated there is overall 
support for keeping the course. He noted it not a watershed issue. He indicated it 
is a small group that are raising issues with incorrect data and their views do not 
reflect those of the larger community. 

Clint Freeman, Belmont Heights, spoke to item 5d and stated he lives close to 
the course and is not a “victim” and has not been adversely impacted by the 
runners, parking, or traffic. He stated that he pays dues to BHCIA, but they do 
not represent his views. He requested that the course remain open. 

Ali Altaha spoke to item 5e and stated it is a way to hide informal contracts. He 
discussed PRO.0201(E), a Department of Justice press release, and the 
awarding of contracts. 

Josh Walker spoke to item 5d and thanked the Commission for their work. He 
requested that the cross-country course remain open. He stated the BHCIA does 
not speak for him and that the course in an important resource. 

Unidentified speaker spoke to item 5d and expressed support for keeping the 
cross-country course open and requested that capacity be increased. He stated 
the BHCIA does not speak for him and his opinion has never been sought. 
Charles Stone, Mayor, City of Belmont, spoke as a private citizen on item 5d, and 
expressed support for the course and discussed his running on the course as a 
student athlete. He thanked the Commission and other parties for their support of 


group and that current leadership do not speak for the neighborhood, Belmont, or 
the cross-country community. He stated the Community College District worked 
to bridge the gap between stakeholders and came up with a reduced race 
schedule as comprise. He asked that the August 25" Community College District 
meeting be viewed. 

e David Pilpel spoke to item 5g and stated he would like to have water supply 
discussed, especially after the storm event, to receive information on upcountry 
snowpack and reservoirs. 

e Peter Drekmeier, Tuolumne River Trust, ask about improvements to the water 
supply from the recent storm event. He stated the curtailment order was listed 
prior to the storm and any update would be appreciated. 

e Katie (inaudible), Belmont resident, spoke to item 5d and echoed callers who 
expressed support for keeping the cross-country course open. She stated there 
are a few vocal individuals who claim there are neighborhood problems but that 
they do not speak for most and that they don’t provide evidence for the numbers 
they are presenting. She stated the police have received very few calls regarding 
issues. 


Commissioner Harrington requested that the Water Supply Conditions be moved to 
the General Manager Report if there are drought conditions. 


AGM Ritchie provided an update as to the recent storm and stated that there was 
7.8 inches of rain at Cherry Reservoir, 5.3 inches at Hetchy, 3.7 inches at Moccasin, 
noting the equivalent acre-feet. 


Commissioner Maxwell thanked the field crews for their work during the storm. 


VP Ajami thanked staff for their work. She requested that information be provided as 
a percent rather than in acre-feet for a clearer understanding as to volume. 


6. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, indicated her presentation would focus on providing 
insights regarding drought allocations and potential impacts of drought on BAWSCA 
agencies and their customers. She reviewed three key points (1) Regional Water 
System Tier 1 and Tier 2 drought allocation plans determine drought water supply 
allocations, (2) Residential per capita water use for the BAWSCA agencies is at 
historical lows, and (3) Other water supplies used by BAWSCA agencies are also 
significantly impacted by the current drought. 


She continued with a discussion of the following: (1) San Francisco retail and wholesale 
customers share available water supply during a drought per the Water Supply 
Agreement; (2) Tier 1 Plan results in different retail and wholesale required cutbacks 
(required system-wide water use reduction at 10%, 15%, and 20%); (3) Tier 2 Plan 
determines allocation of the regional water supply (RSW) among wholesale customers. 
Wholesale customers adopted the Tier 2 Plan in 2001 and again in 2009. The 
BAWSCA Board will consider action on the Tier 2 Plan at their meeting of November 18, 
2021; (4) Tier 2 Plan results in a rage of required cutbacks among BAWSCA agencies; 
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(5) Gross and residential per capita water use in BAWSCA region has declined since 
1975; (6) BAWSCA member agencies average daily residential water use in FY2019-20 
was at historic lows for a non-drought year; (7) Comparing two years shows impact of 
local action on average daily residential water use (gallons per capita per day (gpcd)); 
(8) Eighty percent of residents us an average of 65 gpcd or less (FY2019-20); (9) 
BAWSCA agencies rely on other supplies to meet roughly one-third of their water 
customer needs; (10) RWS supply critically important now as most other supplies are 
also severely impacted by the current drought; (11) BAWSCA agencies have concerns 
with the reliability of other supply sources due to drought and other conditions; and (12) 
BAWSCA region is taking action to reduce overall water use. 


CEO Sandkulla concluded with mention that Tier 1 and 2 Drought Allocation Plans 
result in required cutbacks for BAWSCA agencies; residential per capita water use for 
the BAWSCA agencies is at its historical lows; other water supplies used by BAWSCA 
agencies are also significantly impacted by the current drought; and BAWSCA agencies 
are committed to achieving necessary reductions, but it won't be easy. 


VP Ajami thanked CEO Sandkulla for the presentation and for BAWSCA’s efforts to 
address the drought. 


Public Comment 

e Francisco DaCosta questioned the amount of water used by technology companies 
and computer firms and stated that BAWSCA’s data doesn’t include their use of 
clean drinking water. 

e David Pilpel thanked Ms. Sandkulla for the information. He expressed his interest in 
continued discussions regarding drought restriction and demand reductions and 
asked what else can be done on the supply side. 


7. Report of the General Manager (GM) 


Acting GM Carlin thanked the Commission for recognizing the staff that worked 
tirelessly during the recent storm. 


a) Annual Policy and Government Affairs Update 
Megan Scott, Acting Director of Policy and Government Affairs discussed the role of 


the Government Affairs team and thanked staff for their work. She recognized the 
staff and lobbyist that the team works with. 


Ms. Scott outlined two top priorities of their work: (1) Infrastructure Funding: (a) 
Federal: advocating for the inclusion of SFPUC funding priorities in the ongoing 
negotiations around the federal infrastructure and budget reconciliation bills and the 
annual appropriations process; and (b) State: advocating for funding to support 
SFPUC priorities by lobbying for dedicated project funding, general programmatic 
funding, and funding criteria that benefits SFPUC projects; and (2) Ratepayer Relief: 
(a) Federal: team helped lead a cross-sector California coalition of water 
stakeholders from the utility industry, environmental justice and equity groups, and 
environmental organizations to advocate for ratepayer relief for low-income and/or 
COVID-impacted ratepayers; and (b) State: advocating for additional ratepayer relief 
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in coalition with partners to secure nearly $2B in ratepayer relief in the state budget 
($993.5M for energy ratepayers and $985M for water and wastewater ratepayers). 
VP Ajami noted that water isn’t metered at the unit level and indicated that has been 
a problem area with funding for assistance programs. She stated that better 
metering and data gathering is needed, and that unit metering needs to be 
considered when retrofitting older buildings. 


Commissioner Paulson thanked Ms. Scott for her presentation. He asked for a 
general assessment as to how well the agency is doing on receiving equitable 
assistance. Acting GM Carlin stated that the agency is making sure they are eligible 
for all programs and that the agency has been successful in obtaining low interest 
federal loans and are getting fair share for SFPUC customers. 


Public Comment 
e Francisco DaCosta stated that there are good workers at the SFPUC. He asked 
how the system was tested during the storm. He stated that data is needed. 


b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


None. 


Commissioner Harrington thanked Mr. Carlin for his work while serving as acting 

GM. He recognized Mr. Carlin for taking an active role to manage the SFPUC. He 
expressed his appreciation for Mr. Carlin’s ability and willingness to work with the 
Commission and that he welcomed the engagement. 


Mr. Carlin noted it was a team effort by his colleagues at the SFPUC. 


VP Ajami echoed Commissioner Harrington’s comments and expressed appreciation 
for Mr. Carlin’s work and leadership. 


Commissioner Maxwell thanked Mr. Carlin for his assistance during her presidency 
and stated that he made things happen. 


President Moran stated that Mr. Carlin focused on the job when things were going 
crazy, which makes him a true professional. He noted Mr. Carlin’s willingness to 
recognize the entire organization for their work. 


8. New Commission Business 
President Moran stated that he provided the Commission Secretary with a resolution 
for consideration at the next meeting, creating a record of the Commission’s priorities 
for the new GM. He stated the draft resolution is intended to capture the sense of 
Commission and incorporate comments made into a form that represents a clear 
statement as to priorities for the GM. He stated at the next meeting all views can be 
considered. He indicated a copy can be provide by the Commission Secretary upon 
request. 
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VP Ajami requested that an update regarding the Voluntary Agreement be scheduled. 


Public Comment 
e Ali Altaha provided comments regarding the Commissioner's acknowledgement of 
Mr. Carlin’s service as acting GM. He discussed the promotion of Mr. Ordikhani. 


President Moran noted Mr. Altaha’s violation of the Commission’s request for civil 
discourse and stated he did not appreciate the comments made. 


e Francisco DaCosta stated that certain SFPUC employees are corrupt. He 
discussed the Community Benefits program and contract bidding. 

e Dave Warner stated he was offended by the earlier caller. He stated although he 
has been critical of Mr. Carlin, he found him to be responsive. He expressed 
appreciation for the stakeholder meetings and thanked Mr. Carlin for his service. 


President Moran stated that items will not be removed from the Consent Calendar via 
an email or memo requests and that all requests to remove Consent Calendar items 
must be made during the meeting when the item is called. 


9. CONSENT CALENDAR 
a) Approve the terms and conditions of and authorize the General Manager to 
execute an eight-year revocable license to BG Sunnyvale LLC to use 
approximately 18,295 square feet of SFPUC Parcel No. 173 located adjacent to 
the property at 785 N. Mary Avenue in Sunnyvale, California (License Area) for 
vehicular and pedestrian ingress and egress, parking, and landscaping on the 


License Area for an annual use fee of $44,400, subject to three-percent annual 
increases. (Resolution 21-0159) 


b) Approve Amendment No. 1 to Agreement No. CS-396, Engineering Services 
Pilarcitos Dam and Reservoir Improvements Project, with URS Corporation, to 


continue Engineering Services under the agreement through the forecasted end of 
the project planning phase: and authorize the General Manager to execute 


Amendment No. 1. increasing the agreement amount by $1,500,000 and 
extending the agreement duration by two years and six months, for a total not-to- 
exceed agreement amount of $4,500,000 and a total duration of nine years and 


six months, to complete the planning phase for the proposed project. (Resolution 
21-0160) 


c) Approve an increase of 124 consecutive calendar days to the contract duration 
contingency for Contract No. WW-677, Various Locations Sewer Replacement No. 
6, with Precision Engineering, Inc.; and authorize the General Manager to approve 
future modifications to the contract for a total contract duration of up to 564 


consecutive calendar days with no change to contract amount. (Resolution 21- 
0161) 


d) Accept work performed by Michael O'Shaughnessy Construction, Inc. for Contract 
No. WW-678, Various Locations Sewer Replacement No. 7; approve Modification 
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No. 3 (Final), decreasing the contract amount by $173,630, for a total contract 
amount of $2,403,593, with no change to the agreement duration; and authorize 
final payment to the contractor. (Resolution 21-0162) 


e) Approve the plans and specifications and award Contract No. WW-715, As- 
Needed Spot Sewer Replacement No. 43 to Flores Construction Company, Inc., to 
replace sections of existing sewer piping, on an as-needed basis, at locations to 
be determined throughout the City of San Francisco. (Resolution 21-0163) 


Public Comment 

e Ali Altaha spoke to item 9b and discussed an August 17, 2021 quarterly report 
addressing the project with a request for a 50% increase in the contract 
planning phase. 

e Francisco DaCosta stated that times are difficult due to the pandemic and that if 
there was empathy infrastructure and community benefits would have been 
addressed. He discussed the Commission’s approval of change orders and the 
Sewer System Improvement Program’s cost increases. 

e David Pilpel acknowledged President Moran’s comments regarding removing 
items from the Consent Calendar and expressed support. He noted his backing 
of the rights of the public to provide comment but stated discretion is needed 
and he voiced concern with previous comments. He referenced the Good 
Government Guide’s section related to public comment on Consent items. 


On motion to approve the Consent Calendar items 9a through Ye: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


10. Discussion and possible action to authorize (1) the Issuance of up to $390 million of 
the 2021 Series AB Wastewater Revenue Notes, and (2) the issuance of up to $380 
million of the 2021 Series AB Wastewater Revenue Bonds. The Commission 
resolution will approve the sale of (1) the 2021 Series AB Wastewater Revenue Notes 
with an aggregate par amount not-to-exceed $390 million as follows: 2021 Sub-Series 
A (SSIP - Green Notes) and 2021 Sub-Series B (SSIP - Green Notes), and the sale of 
(2) the 2021 Series AB Wastewater Revenue Bonds with an aggregate par amount 
not-to-exceed $380 million as follows: 2021 Sub-Series A (SSIP - Green Bonds) and 
Sub-Series B (Non-SSIP), and approve the form of, and authorize the execution and 
delivery of, related documents; and authorize the General Manager to sell the 2021 
Series AB Wastewater Revenue Notes and the 2021 Series AB Wastewater Revenue 
Bonds in one or more series on either a competitive or negotiated basis as the General 
Manager determines, within the parameters of the Commission’s adopted “Debt 
Management Policies & Procedures,” is in the best financial interest of the San 
Francisco Public Utilities Commission; in the case of a competitive sale, delegate to 
the General Manager authorization to award each transaction to the highest bidder 
(lowest cost), or in the case of a negotiated sale, delegate to the General Manager 


authorization to competitively select an underwriter and execute a bond purchase 
contract. (Resolution 21-0164) 


Richard Morales, Debt Services Manager, began with an overview of. (1) 2021 Series 
AB Wastewater Revenue Notes: up to $390M in par amount; Notes are low-cost, 
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short-term debt instrument: are the first in a series of Revenue Notes issuances, 
provide interim funding for the Sewer System Improvement Program Biosolids and 
Headworks Projects at lower cost in advance of Water Infrastructure Finance and 
Innovation Act loan funding; and was included in the FY2021-22 Capital Financing 
Plan that was presented to the Commission on October 12, 2021; and (2) 2021 Series 
AB Wastewater Revenue Bonds Overview: up to 380M par amount; refunds 
outstanding Commercial Paper issued to interim fund Wastewater Enterprise Capital 
Program; and was included in the FY2021-22 Capital Financing Plan that was 
presented to the Commission on October 12, 2021. 


Mr. Morales noted the structure for: (1) Revenue Notes: three-year maturity (Sub- 
Series A); four-year maturity (Sub-Series B); senior lien, fixed rate; tax exempt; no 
debt service reserve fund: and capitalized interest; and (2) Revenue Bonds: Thirty- 
year maturity; senior lien, fixed rate; tax-exempt; no debt service reserve fund; and 
capitalized interest. 


He reviewed the finance plan and stated the notes and bonds are to be sold at or 
about the same time, are pursuant to the same Preliminary Official Statement (POS), 
are sold competitively, have an expected bid opening in mid-November, and an 
expected closing at the end of November. 


Mr. Morales noted the key transaction documents provided to the Commission: POS, 
12 and 13th Supplemental Indentures, Official Notices of Sale, and Continuing 
Disclosure Certificate. He reviewed disclosure questions and answers and reviewed 
the recommended Commission action. 


Mr. Morales responded to a question from Commissioner Maxwell as to why low-cost 
short-term debt is generally common but is uncommon to the SFPUC, stating that 
interim funding for construction programs is generally funded by Commercial Paper. 
He stated the projects are large, interest rates are low, and staff wants to maintain 
capacity in the Commercial Paper program for other projects. 


Mr. Morales respond to a question from VP Ajami as to why Headworks is under the 
“green category”. He provided historical information for the program and noted that the 
project provides green benefits. Brief discussion ensued on green bonds and interest 
versus regular bonds. Commissioner Ajami requested that data be provided on who is 
purchasing green bonds versus regular bonds. 


Commissioner Harrington thanked Mr. Morales for the presentation. He stated “green 
bonds’ is a marketing issue and that a bond is a bond. He agreed with VP Ajami that 
people want to buy green bonds and that data on who is buying green bonds would be 
good to have. Commissioner Harrington indicated the resolution template indicates 
“competitive” or “negotiated”, even when it is competitive and questioned why that is 
the case. He stated fraud in the bond industry is usually results from a “negotiated” 
sale. He requested that the reference to “negotiated” be removed from the template. 
Mr. Morales noted the reason for the inclusion of the language, which allows for 
flexibility. Commissioner Harrington requested that removal be considered and that if a 
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competitive sale is changed to negotiated that the Commission be informed. 
Commissioner Harrington questioned the true interest cost percentage of 3.08%. 


In response to a question from Commissioner Maxwell, Mr. Morales stated that 
“market dislocation’ Is if there is a cataclysmic event such as war or stock market 
crash. 


Mr. Morales and AGM Sandler responded to a question from VP Ajami regarding the 
different maturity rates on the notes and bonds. 


Public Comment . 

e Francisco DaCosta discussed the favoring of green bonds. He discussed the 
Sewer System Improvement Project’s increase in costs and stated that the 
biosolids project is not on track. 


On motion to approve item 10: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


11. Public comment on matters to be addressed during Closed Session 

e Francisco DaCosta asked that the Commission be fair. He asked who speaks for the 
salmon and discussed the recent rains and the ability to release water to benefit the 
salmon. 

e Nicole Sandkulla, BASWCA, provided a response to a message from Governor 
Newsom's Secretaries of the Environmental Protection Agency and Natural 
Resources Agency about a Voluntary Agreement to Improve Fish and Wildlife 
Conditions in the Sacramento-San Joaquin Bay Delta. 


12. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On motion to assert the attorney-client privilege: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


The Commission entered Closed Session at 4:21 PM. 


Present in Closed Session: 

Commissioners Moran, Ajami, Maxwell, Paulson and Harrington; Michael Carlin, Acting 
General Manager; Sheryl Bregman, Deputy City Attorney; Nicholas Whipps, Deputy City 
Attorney; Steve Ritchie, Assistant General Manager, Water Enterprise; Eric Sandler, 
Assistant General Manager, Business Services and CFO; Ellen Levin, Deputy Manager, 
Water Enterprise; Tyrone Jue, Chief of Staff, Donna Hood, Commission Secretary; and 
Lee Sayao, SFPUC IT. 


13. CONFERENCE WITH LEGAL COUNSEL — Pursuant to California Government Code 


Section 54965.9 (d)(1) and San Francisco Administrative Code Section 67.10 (d)(1) 
Existing Litigation 
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San Joaquin Tributaries Authority, et al v. California State Water Resources Control 
Board 


Tuolumne Superior Court Case No. CV62094/Date Filed: January 10, 2019 
Coordinated as State Water Board Cases by order filed May 13, 2019 in Sacramento 
Superior Court, JCCP No. 5013 


Commission exited Closed Session at 5:11 PM. 


14. Announcement following Closed Session 
President Moran announced there was no reportable action taken. 


15. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Session: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


16. Adjournment | 
President Moran adjourned the meeting at 5:12 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0159 


WHEREAS, The City and County of San Francisco (City) owns certain real property 
presently under the jurisdiction of the San Francisco Public Utilities Commission (SFPUC) 
designated by the SFPUC as SFPUC Parcel No. 173 adjacent to the property at 785 N. Mary 
Avenue in Sunnyvale, California (License Area); and 


WHEREAS, BG Sunnyvale LLC (Licensee) desires to obtain an eight-year license 
(License) to use approximately 18,295 square feet of SFPUC Parcel No. 173 (License Area) for 
vehicular and pedestrian ingress and egress, parking, and maintenance of existing landscaping on 
the License Area; and 


WHEREAS, The SFPUC desires to issue the License at the fair market use fee of 
$44,400 per year, subject to three percent annual increases; and 


WHEREAS, Execution of the License does not constitute a project under California 
Environmental Quality Act Guidelines Section 15378 because there would be no physical change 
in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby ratifies, approves and authorizes all actions 
to date taken by any City official in connection with this License; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the material terms and 
conditions of this License; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC General Manager to execute the License; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to this License, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
License or this resolution; and are in compliance with all applicable laws, including the City 
Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of October 26, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0160 


WHEREAS, On December 9, 2014, by Resolution No. 14-0195, this Commission 
awarded Agreement No. CS-396, Engineering Services Pilarcitos Dam and _ Reservoir 
Improvements Project, to URS Corporation, and authorized the General Manager to execute a 
professional services agreement in an amount not-to-exceed $3,000,000 with a duration of seven 
years; and 


WHEREAS, Staff is requesting Commission approval of Amendment No. | to increase 
the agreement amount by $1,500,000 and increase the agreement duration by two years, six 
months, to address additional planning work requested by the California Division of Safety of 
Dams (DSOD) for investigation and evaluation of the Pilarcitos Dam and Reservoir, and to be 
able to reach the forecasted end of the planning phase of the proposed Pilarcitos Dam and 
Reservoir Improvements Project, increasing the total not-to-exceed agreement amount to 
$4,500,000 and the agreement duration to nine years, six months; and 


WHEREAS, The Contract Monitoring Division (CMD) established a subconsulting 
requirement of 12% Local Business Enterprise (LBE) participation of the total value of services 
to be provided, and URS Corporation committed to a LBE subconsulting participation of 16.3% 
in its proposal, and this remains unchanged; and 


WHEREAS, The San Francisco Planning Department issued a categorical exemption 
determination on January 17, 2019 under California Environmental Quality Act (CEQA) Section 
15306, Class 6 (Information Collection) under Planning Department Case Number 2018- 
017370ENV for geotechnical investigation work; and 


WHEREAS, Modifications to the Project include preparing inundation maps and 
performing a spillway condition assessment and preparing supporting documentation with no 
additional ground disturbing activities, and on September 8, 2021, under Case Number 2018- 
017370ENV and pursuant to San Francisco Administrative Code subsection 31.08(i), the 
Planning Department determined that these modifications are not substantial, and the modified 
project remains categorically exempt under CEQA and does not require further environmental 
review; and 


WHEREAS, Funds for this amendment are available from Water Enterprise Capital 
Improvement Program Project No. CUW 274-0102, Pilarcitos Dam and Reservoir Improvements 
Project (10015091); now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to the Water 
Enterprise Capital Improvement Program-funded Agreement No. CS-396, Engineering Services 
Pilarcitos Dam and Reservoir Improvements Project, to address increased scope of investigation 
and evaluation and to provide adequate time to reach the end of the Project’s planning phase; and 
be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1, increasing the agreement amount by $1,500,000 and increasing the 
agreement duration by two years, six months, for a total not-to-exceed agreement amount of 
$4,500,000, and a total agreement duration of nine years, six months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting October 26, 2021. 


Norn Bbood 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0161 


WHEREAS, On January 14, 2020, per Resolution No. 20-0006, this Commission 
approved the award of Wastewater Enterprise (WWE), Renewal and Replacement (R&R), San 
Francisco Public Works (SFPW) Curb Ramp Program and Water Enterprise (WE) Linear Asset 
Management Program-funded Contract No. WW-677, Various Locations Sewer Replacement 
No. 6, to Precision Engineer, Inc.; and 


WHEREAS, The construction contract Notice-To-Proceed date was June 15, 2020; and 


WHEREAS, The original contract amount was $4,240,437 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, The San Francisco Public Utilities Commission issued Modification No. 1 
with a 34 consecutive calendar daytime extension to complete contract work, which increased 
the contract duration to 434 consecutive calendar days; and 


WHEREAS, Staff is requesting an increase to the duration contingency of 124 calendar 
days for a total duration contingency of 164 calendar days to complete remaining contract work, 
with no change to the contract amount; and 


WHEREAS, Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subcontracting participation of 20% for this contract, and the contractor 
committed to an LBE participation of 20.518% with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10034355, Various Locations Sewer 
Replacement No. 6; and 


RESOLVED, That this Commission hereby approves an increase of 124 calendar days to 
the existing contract duration contingency for WWE R&R Program, SFPW Curb Ramp Program 
and WE Linear Asset Management Program-funded Contract No. WW-677, Various Locations 
Sewer Replacement No. 6, for a total contract duration contingency of up to 164 consecutive 
calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 564 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 26, 2021. 


Plone Mood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0162 


WHEREAS, Contractor Michael O’Shaughnessy Construction, Inc. has completed its 
work for Wastewater Enterprise, Renewal and Replacement Works Street Resurfacing Program- 
funded Contract No. WW-678, Various Locations Sewer Replacement No. 7; and 


WHEREAS, On February 26, 2020, by Resolution No. 20-0042, this Commission awarded 
Contract No. WW-678, Various Locations Sewer Replacement No. 7, in the amount of 
$2,408,049, to the responsible bidder, submitting the lowest responsive bid, Michael 
O’Shaughnessy Construction, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for June 29, 2020, 
with an original schedule of 365 consecutive calendar days, and the contractor completed the 
contract work in 310 consecutive calendar days on May 4, 2021; and 


WHEREAS, The original contract amount was for $2,408,049 and the original contract 
duration was 365 consecutive calendar days; and 


WHEREAS, By Modifications Nos. land 2, the SFPUC increased the contract amount by 
$169,174 (within the original 10% contingency amount) to cover unforeseen conditions related to 
sewer work and include air monitoring for cured-in-place lining operations, for a total contract 
amount of $2,577,223 and no change in contract duration; and 


WHEREAS, Staff is requesting approval of Modification No. 3 (Final) to decrease the 
contract value by $173,630 to adjust contract quantities to match actual quantities, for a total 
contract amount of $ 2,403,593 and no change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 15% for 
this contract by achieving a final LBE participation of 15.75%; and 


WHEREAS, Funds are available from Project No. 10033121, Various Locations Sewer 
Replacement No. 7; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Michael 
O’Shaughnessy Construction, Inc. for Wastewater Enterprise, Renewal and Replacement Works 
Street Resurfacing Program-funded Contract No. WW-678, Various Locations Sewer 
Replacement No. 7; approves Modification No. 3 (Final), for a decrease of $173,630, for a total 
contract amount of $2,403,593, with no change to the contract duration of 365 consecutive 
calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 26, 2021. 


flora Mao 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0163 


WHEREAS, Wastewater Enterprise, Renewal and Replacement Program funded, Contract 
No. WW-715, As-Needed Spot Sewer Replacement No. 43, was advertised on July 30, 2021; and 


WHEREAS, The Engineer’s Estimate is $9,850,000 for this construction contract work to 
replace sections of existing sewer piping, on an as-needed basis, at locations to be determined 
throughout the City of San Francisco; and 


WHEREAS, The contract duration is 400 consecutive calendar days; and 
WHEREAS, Two (2) bids were received and opened publicly on September 2, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in the establishment of J. Flores Construction Company, 
Inc. as the responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 8% for this contract, and the contractor committed to a LBE participation of 8.94% 
with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within 2 weeks of the date of the Commission award; failure of the bidder to obtain 
compliance certification from CMD may result in award of the contract to the responsible bidder 
submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of the 
City; and 


WHEREAS, Funds are available from Project No. 10037103, As-Needed Spot Sewer 
Replacement No. 43; and 


WHEREAS, Approval of as-needed contracts or other funding mechanisms for the repair 
or replacement of linear assets do not fall within the definition of a project under California 
Environmental Quality Act (CEQA) Guidelines Section 15378(b)(4) related to the creation of 
government funding mechanisms which do not involve any commitment to any specific project 
which may result in a potentially significant impact on the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Wastewater Enterprise, Renewal and Replacement Program funded Contract No. WW- 
715, As-Needed Spot Sewer Replacement No. 43, in the amount not-to-exceed $ 9,455,123, for a 
duration of 400 consecutive calendar days, to the responsible bidder submitting the lowest 
responsive bid, J. Flores Construction Company, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 26, 2021. 


Phonan. bled 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 21-0164 


WHEREAS, at a duly called and held election on November 5, 2002, a majority of voters 
voting on the measure approved Proposition E (“Proposition E of 2002”), codified as Article VIHB 
of the Charter of the City and County of San Francisco (the “City”), which, among other things, 
authorized the San Francisco Public Utilities Commission (the “Commission”? of the City to issue its 
revenue bonds, including notes, commercial paper or other forms of indebtedness, when authorized 
by ordinance approved by a two-thirds vote of the Board of Supervisors of the City (the “Board”), for 
the purpose of reconstructing, replacing, expanding, repairing or improving water facilities or clean 
water facilities, or combinations of water and clean water facilities under the jurisdiction of the 
Commission and subject to the provision of certain certifications of an independent engineer retained 
by the Commission and certain certifications by the San Francisco Planning Department, which 
certifications make the findings and determinations set forth in Section 8B.124 of the Charter; and 


WHEREAS, on June 24, 2014, the Board passed by two-thirds vote Ordinance No. 107-14, 
approving the issuance and sale of wastewater revenue bonds by the Commission pursuant to Article 
VIIIB of the Charter of the City, in an aggregate principal amount not to exceed $819,035,941, to 
finance capital projects benefiting the Wastewater Enterprise; and 


WHEREAS, on June 9, 2015, the Board passed by two-thirds vote Ordinance No. 0089-15, 
which amended and supplemented Ordinance No. 107-14 to provide authority for the Commission to 
execute and deliver one or more State of California Water Resources Control Board Installment Sale 
Agreements in connection with State Revolving Loans, to finance capital projects benefiting the 
Wastewater Enterprise; and 


WHEREAS, on June 14, 2016, the Board passed by two-thirds vote Ordinance No. 111-16, 
approving the issuance and sale of wastewater revenue bonds and authorizing the Commission to 
execute and deliver one or more State of California Water Resources Control Board Installment Sale 
Agreements in connection with State Revolving Loans, pursuant to Article VIHB of the Charter of 
the City, in an aggregate principal amount not to exceed $1,112,601,280, to finance capital projects 
benefiting the Wastewater Enterprise; and 


WHEREAS, on June 12, 2018, the Board passed by two-thirds vote Ordinance No. 144-18, 
approving the issuance and sale of wastewater revenue bonds, commercial paper, revolving credit 
notes, or bond anticipation notes, authorizing the Commission to execute and deliver one or more 
State of California Water Resources Control Board Installment Sale Agreements in connection with 
State Revolving Loans, and authorizing the Commission to execute and deliver loan agreements with 
the United States Environmental Protection Agency under the Water Infrastructure Finance and 
Innovation Act, all pursuant to Article VIIIB of the Charter of the City, in an aggregate principal 
amount not to exceed $987,414,494, to finance capital projects benefiting the Wastewater Enterprise; 
and 


WHEREAS, on September 29, 2020, the Board passed by two-thirds vote Ordinance No. 
173-20, approving the issuance and sale of wastewater revenue bonds, commercial paper, revolving 
credit notes, or bond anticipation notes, authorizing the Commission to execute and deliver one or 
more State of California Water Resources Control Board Installment Sale Agreements in connection 


with State Revolving Loans, and authorizing the Commission to execute and deliver loan agreements 
with the United States Environmental Protection Agency under the Water Infrastructure Finance and 
Innovation Act, all pursuant to Article VIIIB of the Charter of the City, in an aggregate principal 
amount not to exceed $349,919,252, to finance capital projects benefiting the Wastewater Enterprise; 
and 


WHEREAS, under the authority granted under Article VIIIB of the Charter of the City and 
by the ordinances hereinabove mentioned, it is proposed that the Commission issue two series of 
wastewater revenue notes, in an aggregate principal amount not to exceed $245,000,000 and 
$145,000,000, respectively (the “Notes”), and two series of wastewater revenue bonds, in an 
aggregate principal amount not to exceed $310,000,000 and $70,000,000, respectively (the “Bonds’), 
for the purpose of financing various capital projects benefiting the Wastewater Enterprise (including 
reimbursing the Commission for certain capital costs previously paid from other moneys), all 
pursuant to the Indenture, dated as of January 1, 2003 (as amended by the First Amendment to 
Indenture, dated as of May 1, 2010, by the Fifth Supplemental Indenture dated as of September 14, 
2017, and by the Sixth Supplemental Indenture dated as of August 1, 2018, and as supplemented by 
the First Supplemental Indenture, dated as of May 1, 2010, the Second Supplemental Indenture, 
dated as of January 1, 2013, the Third Supplemental Indenture, dated as of February 1, 2013, the 
Fourth Supplemental Indenture dated as of May 1, 2016, the Seventh Supplemental Indenture, dated 
as of August 1, 2018, the Eighth Supplemental Indenture dated as of August 1, 2018, the Ninth 
Supplemental Indenture dated as of July 27, 2018, the Tenth Supplemental Indenture dated as of June 
12, 2020, and the Eleventh Supplemental Indenture, dated as of June 12, 2020, as further 
supplemented and amended as herein provided, the “Indenture”), each by and between the 
Commission and U.S. Bank National Association (formerly doing business as “U.S. Bank, N.A.”), as 
trustee (the “Trustee”), and the supplemental indentures as herein provided; and 


WHEREAS, it is proposed that such Notes and Bonds be issued as obligations the interest on 
which is exempt from federal income tax pursuant to the respective supplemental indentures, each 
between the Commission and the Trustee, in the forms submitted to this Commission, to finance or 
refinance the cost of the acquisition, construction and equipping of the projects; and 


WHEREAS, it is proposed that the Notes and Bonds be sold by competitive sale pursuant to 
one or more notices of sale (collectively, the “Notice of Sale”) and one or more notices of intention 
to sell notes or bonds, as applicable (collectively, the “Notice of Intention to Sell”) or, if hereafter 
determined by the General Manager of the Commission or the General Manager’s designee 
(“General Manager”), in a negotiated sale pursuant to one or more Purchase Contracts (collectively, 
the “Purchase Contract”), or in some combination of competitive and negotiated sales; and 


WHEREAS, it is proposed that the official statement (the “Official Statement”) be used in 
connection with the offering and sale of the Notes and Bonds; and 


WHEREAS, it is proposed that a continuing disclosure certificate with respect to the Notes 
(the “Note Continuing Disclosure Certificate”) and a continuing disclosure certificate with respect to 
the Bonds (the “Bond Continuing Disclosure Certificate” and, together with the Notes Continuing 
Disclosure Certificate, the “Continuing Disclosure Certificates”) be executed and delivered by the 
Commission in order to assist the purchasers or underwriters thereof in complying with Securities 
and Exchange Commission Rule 15e2-12 (“Rule 15c2-12”); and 


WHEREAS, the voters of the City approved Proposition P in November 2002 pursuant to 
which this resolution and the Notes are subject to the provisions of Section 5A.30 et seq. (“Public 
Utilities Revenue Bond Oversight Committee”) of Chapter V of the San Francisco Administrative 
Code (the “Proposition P Requirements”), including the requirement that, to the extent permitted by 
law, one-twentieth of one percent (0.05%) of the gross proceeds of the Notes shall be deposited in a 
fund established by the Office of the Controller of the City (the “Controller's Office”) and 
appropriated by the Board at the direction of the Public Utilities Revenue Bond Oversight Committee 
to cover the costs of said committee; and 


WHEREAS, the Commission has been presented with and has examined the proposed forms 
of the respective Supplemental Indentures (as defined below) for the Notes and Bonds, the form of 
the Notice of Sale, the form of Notice of Intention to Sell, the form of the Preliminary Official 
Statement (as defined below), the form of the Purchase Contract and the forms of Continuing 
Disclosure Certificates; and 


WHEREAS, the Commission is duly authorized and empowered, pursuant to each and every 
requirement of law, to authorize the foregoing transactions and issue the Notes and the Bonds and to 
authorize the publication of the Notice of Sale and the Notice of Intention to Sell, the distribution of 
Preliminary Official Statement and the Official Statement, the execution and delivery of the Notes 
and Bonds (as appropriate), the Supplemental Indentures, the Purchase Contract, the Official 
Statement, the Continuing Disclosure Certificate and related documents for the purposes, in the 
manner and upon the terms provided herein; and 


WHEREAS, Section 1.150-2(f) of the United States Income Tax Regulations (the “Treasury 
Regulations”) provides generally that proceeds of tax-exempt debt may be used to reimburse an 
expenditure made prior to the issuance of such debt if such expenditures are “preliminary 
expenditures” of the type described in Section 1.150-2(f) of the Treasury Regulations; and 


WHEREAS, the Commission intends to reimburse from a portion of the proceeds of the 
Notes and the Bonds certain preliminary expenditures of the type described in Section 1.150-2(f) of 
the Treasury Regulations (the “Preliminary Expenditures”); and 


WHEREAS, Article VIIIB of the Charter of the City (Section 8B.124) allows for the issuance 
of revenue bonds and other forms of indebtedness, subject to the provision of certain certifications of 
an independent engineer retained by the Commission and certain certifications by the San Francisco 
Planning Department, which certifications make the findings and determinations set forth in Section 
8B.124; and 


WHEREAS, the Environmental Review Officer issued Proposition E CEQA Certificates 
(“Certificates”) required under Charter section 8B.124 for the proposed sale of wastewater revenue 
bonds, including notes, commercial paper, and other forms of indebtedness on June 26, 2018 related 
to Ordinance No. 89-15 and part of file number 150362 on file with the Clerk of the Board (related to 
Ordinance No. 111-16 and part of file number 160471 on file with the Clerk of the Board), and on 
November 30, 2020 related to Ordinance No. 173-20 and part of file number 200837 on file with the 
Clerk of the Board; and WHEREAS, the projects listed in Exhibit A of the Certificates are either: (a) 
not considered to be projects under CEQA, (b) are projects under CEQA and a CEQA determination 
has already been issued, or (c) are projects under CEQA that will undergo CEQA review prior to 
approval. Pursuant to the provisions of Chapter 31 of the San Francisco Administrative Code, and 
any additional Project to be financed with Bond proceeds will require additional Certificates and will 


comply with applicable requirements of CEQA prior to any draw on the Revenue Indebtedness 
proceeds to finance the acquisition or construction of such facilities; and 


WHEREAS, this Commission has reviewed and considered project specific Final 
Environmental Impact Reports ("FEIRs") and Mitigated Negative Declarations ("MNDs") and 
adopted CEQA findings and MMRPs for the projects listed in Exhibit A of the Certificates, which 
are on file with the Commission Secretary, and finds that the FEIRs and MNDs are adequate for its 
use as the decision making body for the actions taken herein, and hereby reaffirms the previously 
adopted CEQA findings, including the Statements of Overriding Considerations and the MMRPs and 
incorporates the same herein as part of this Resolution by this reference thereto; and 


WHEREAS, some projects listed in Exhibit A of the Certificates have not yet been approved, 
and this resolution does not constitute project approval or approval of expenditure of Bond funds for 
project construction, and projects that have not yet been approved will be subject to this 
Commission’s review and consideration of completed environmental documentation prior to 
approval of the expenditure of funds for construction; and 


WHEREAS, any additional projects which are not listed in Exhibit A of the Certificates will 
comply with applicable CEQA requirements prior to project approval or any expenditure of Bond 
funds to finance the acquisition or construction of such projects following project approval by the 
Commission; andWHEREAS, certificates intended to meet the requirements set forth in Section 
8B.124 will have been presented for review by the Board (the “Certificates”), and the Certificates 
will be filed with the Clerk of the Board and the Secretary of the Commission prior to the issuance of 
the Notes and the Bonds; now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San Francisco, as 
follows: 


Section |. Issuance of the Notes. The issuance of the Notes on such date, and in such amount 
and at such time as the Commission may determine, in an aggregate principal amount not to exceed 
$245,000,000 (the “Series A Notes”) and $145,000,000, respectively (the “Series B Notes”), is 
hereby authorized and approved by the Commission pursuant to Article VIIIB of the Charter of the 
City, Ordinance No. 107-14, as amended and supplemented, Ordinance No. 111-16, Ordinance No. 
144-18 and Ordinance No. 173-20 (collectively, the “Ordinances”), and subject to the limitations 
and conditions provided herein. 


The Series A Notes may be issued for the purpose of (a) financing various capital projects 
benefiting the Wastewater Enterprise (including reimbursing the Commission for certain capital costs 
previously paid with other moneys), as may be determined by the General Manager, (b) financing 
capitalized interest and (c) paying costs of issuance of the Notes. 


The Series B Notes may be issued for the purpose of (a) financing various capital projects 
benefiting the Wastewater Enterprise (including reimbursing the Commission for certain capital costs 
previously paid with other moneys), as may be determined by the General Manager, (b) financing 
capitalized interest and (c) paying costs of issuance of the Notes. 


If determined to be beneficial to the Commission by the General Manager, with the advice of 
the Commission’s municipal advisors (the “Municipal Advisors”), Note proceeds may also be 
applied to costs associated with (i) the provision of credit enhancement of any Notes (including 


without limitation bond insurance policies and/or reserve fund surety bonds or insurance policies), 
and (ii) the funding of a debt service reserve for one or more Series of Notes, if any. 


The Notes shall be issued in accordance with the Ordinances, this resolution, the Indenture 
and the Charter, including but not limited to, the provision of certifications required by Section 
8B.124 of the Charter to the Secretary of the Commission and the Clerk of the Board. The General 
Manager is hereby authorized and directed to determine the aggregate principal amount of Notes to 
be issued (subject to the maximum amount and further limitations and conditions set forth herein) 
and to determine the title and series designation of the Notes. The Notes may be issued as tax-exempt 
notes or taxable notes, or any combination thereof. The form of the Notes, in substantially the form 
set forth in the Notes Supplemental Indenture (as defined below) and presented to this meeting is 
hereby approved. The General Manager of the Commission is hereby authorized and directed to 
approve and to execute the Notes by manual or facsimile signature, and the Secretary of the 
Commission is hereby authorized and directed to attest, by manual or facsimile signature, with such 
changes, additions, amendments or modifications thereto which they may approve with the advice of 
the City Attorney, such approval to be conclusively evidenced by the execution and delivery of the 
Notes, subject to the limitations set forth in Section 3 hereof. 


Section 2. Issuance of the Bonds. The issuance of the Bonds on such date, and in such 
amount and at such time as the Commission may determine, in an aggregate principal amount not to 
exceed $310,000,000 (the “Series A Bonds”) and $70,000,000, respectively (the “Series B Bonds’), 
is hereby authorized and approved by the Commission pursuant to Article VHIB of the Charter of the 
City, the Ordinances, and subject to the limitations and conditions provided herein. 


The Series A Bonds may be issued for the purpose of (a) financing or refinancing (through 
the retirement of commercial paper notes) various capital projects benefiting the Wastewater 
Enterprise (including reimbursing the Commission for certain capital costs previously paid with the 
proceeds of wastewater commercial paper notes or other moneys), as may be determined by the 
General Manager, (b) financing capitalized interest and (c) paying costs of issuance of the Bonds. 


The Series B Bonds may be issued for the purpose of (a) financing or refinancing (through 
the retirement of commercial paper notes) various capital projects benefiting the Wastewater 
Enterprise (including reimbursing the Commission for certain capital costs previously paid with the 
proceeds of wastewater commercial paper notes or other moneys), as may be determined by the 
General Manager, (b) financing capitalized interest and (c) paying costs of issuance of the Bonds. 


If determined to be beneficial to the Commission by the General Manager, with the advice of 
the Commission’s Municipal Advisors, Bond proceeds may also be applied to costs associated with 
(1) the provision of credit enhancement of any Bonds (including without limitation bond insurance 
policies and/or reserve fund surety bonds or insurance policies), and (ii) the funding of a debt service 
reserve for one or more Series of Bonds, if any. 


The Bonds shall be issued in accordance with the Ordinances, this resolution, the Indenture 
and the Charter, including but not limited to, the provision of certifications required by Section 
8B.124 of the Charter to the Secretary of the Commission and the Clerk of the Board. The General 
Manager is hereby authorized and directed to determine the aggregate principal amount of Bonds to 
be issued (subject to the maximum amount and further limitations and conditions set forth herein) 
and to determine the title and series designation of the Bonds. The Bonds may be issued as tax- 
exempt bonds or taxable bonds, or any combination thereof. The form of the Bonds, in substantially 


the form set forth in the Bonds Supplemental Indenture (as defined below) and presented to this 
meeting is hereby approved. The General Manager of the Commission is hereby authorized and 
directed to approve and to execute the Bonds by manual or facsimile signature, and the Secretary of 
the Commission is hereby authorized and directed to attest, by manual or facsimile signature, with 
such changes, additions, amendments or modifications thereto which they may approve with the 
advice of the City Attorney, such approval to be conclusively evidenced by the execution and 
delivery of the Bonds, subject to the limitations set forth in Section 3 hereof. 


Section 3. Sale of the Notes and Bonds. The sale of the Notes and the Bonds, on one or more 
dates, is hereby authorized and approved by the Commission pursuant to the Charter and the 
Ordinances and subject to the limitations and conditions provided herein. The Commission delegates 
to the General Manager the authority to determine, with the advice of Montague DeRose and 
Associates, LLC and Backstrom McCarley Berry & Co., LLC, the Commission’s municipal advisors 
with respect to the Bonds and the Notes (together, the “Municipal Advisors”), whether to sell the 
Bonds or the Notes, as applicable, by competitive sale or by negotiated sale; provided, that the 
General Manager shall not approve the sale of either the Bonds or the Notes on a negotiated basis 
until the General Manager determines, upon consultation with the Municipal Advisors, that (i) the 
sale of the Bonds or the Notes, as applicable, through a negotiated process is likely to enhance the 
ability of the Commission to timely sell the Bonds or the Notes, as applicable, or to achieve a lower 
overall interest cost to the Commission, or both, and (ii) the applicable requirements of the 
Commission’s Debt Management Policies and Procedures have been satisfied. The interest rate or 
rates on the Bonds shall not exceed twelve percent (12%) per annum and the final maturity of any 
Bonds shall not be later than forty (40) years after the issue date thereof. The interest rate or rates on 
the Notes shall not exceed twelve percent (12%) and the final maturity of any Notes shall not be later 
than seven (7) years after the issue date. 


Section 4. Disposition of Revenues; Pledge of Net Revenues: Rate Covenant. Section 
5.01(b) of the Indenture, which sets forth the disposition of Revenues (as defined in the Indenture) 


applicable to the Notes and Bonds relating to the Wastewater Enterprise is hereby confirmed by the 
Commission and the Commission further confirms, pledges and covenants with the holders of the 
Notes and Bonds that the Revenues shall be appropriated and expended in the order of priority set 
forth in Section 5.01(b) of the Indenture and the Notes and the Bonds shall be subject to the pledge of 
Net Revenues (as defined in the Indenture) as set forth in Section 5.01(c) of the Indenture, as the 
same may be amended from time to time. This Commission also declares that the Commission will 
comply with all of the terms, provisions and covenants contained in the Indenture, as the same may 
be amended from time to time, including the covenants to establish, fix, prescribe and collect rates, 
fees and charges sufficient to enable the Commission to comply with the terms, conditions and 
covenants of the Indenture. 


Section 5. Supplemental Indenture. The proposed form of the Twelfth Supplemental 
Indenture for the Notes (the “Notes Supplemental Indenture”) and the Thirteenth Supplemental 
Indenture for the Bonds (the “Bonds Supplemental Indenture” and together with the Notes 
Supplemental Indenture, the “Supplemental Indentures”), submitted to this Commission, and the 
terms and conditions thereof, are hereby approved. The General Manager of the Commission or his 
designee is authorized and directed to execute and deliver and the Secretary of the Commission or 
the designee thereof is authorized to attest the Supplemental Indentures in such form, with such 
additions thereto or changes therein which they may approve with the advice of the City Attorney, 
such approval to be conclusively evidenced by the execution and delivery of such Supplemental 
Indenture. The Secretary of the Commission is directed to file a copy of the form of the 


Supplemental Indentures with the minutes of this meeting. Subject to the further limitations hereof, 
the principal amount, date, maturity date or dates, maximum interest rate or rates, series designation, 
interest payment dates, forms, registration privileges, place or places of payment, terms of 
redemption, insurance provisions and other terms of the Notes and the Bonds shall be as provided in 
the Notes Supplemental Indenture and the Bonds Supplemental Indenture, respectively. 


Section 6. Preliminary Official Statement and Official Statement. The Preliminary Official 
Statement for the Notes and the Bonds (the “Preliminary Official Statement”), in substantially the 
form submitted to the Commission, is hereby approved, and the General Manager or the General 
Manager’s designee is hereby authorized to certify from time to time, for and on behalf of the 
Commission, that the Preliminary Official Statement, with such changes, additions and supplements 
as they may deem necessary or appropriate in the interest of the Commission, in consultation with the 
City Attorney, is deemed final as of its date, within the meaning of Rule 15c2-12 (except for the 
omission of certain final pricing, rating and related information as permitted by Rule 15c2-12). The 
Preliminary Official Statement is hereby authorized to be used from time to time in connection with 
the marketing of the Notes and the Bonds. In connection with the sale of all or a portion of the Notes 
and the Bonds, the General Manager is hereby authorized and directed, for and on behalf of the 
Commission, to execute an Official Statement for the Notes and the Bonds, in substantially the form 
of the Preliminary Official Statement, and to cause the delivery of such Official Statement to the 
purchasers or underwriters of such Notes and the Bonds. 





Section 7. Competitive Sale; Notices of Sale. The proposed form of Official Notices of Sale 
inviting bids for the Notes or Bonds, submitted to this Commission, is hereby approved, and the 
Municipal Advisors are hereby authorized and directed to disseminate the Official Notices of Sale to 
prospective bidders in connection with each sale of Notes or Bonds, with such additions, changes and 
corrections thereto as the General Manager shall approve with the advice of the City Attorney, such 
approval to be conclusively evidenced by the dissemination thereof to prospective bidders. Sealed 
proposals shall be received on such date or dates as shall be selected and changed as necessary by the 
General Manager for the purpose of the sale of such series of Notes or Bonds, in accordance with the 
terms and conditions of the applicable Official Notice of Sale. The General Manager is hereby 
authorized to award such series of Notes or Bonds to be sold to the responsible bidder whose bid 
represents the lowest true interest cost, so long as such bid shall provide a true interest cost to the 
Commission of not to exceed twelve percent (12%) per annum, and the price to be paid to the 
Commission for such series of Notes or Bonds shall not be less than the par value thereof. If such 
true interest cost and price are acceptable to the General Manager and satisfy the foregoing criteria, 
the General Manager is hereby authorized and directed to accept, on behalf of the Commission, the 
best responsive bid for such series of Bonds and Notes. The Secretary of the Commission is directed 
to file a copy of the proposed form of Official Notices of Sale with the minutes of this meeting. 


Section 8. Notice of Intention to Sell. The proposed form of Notice of Intention to Sell for 
the Notes and the Bonds, submitted to this Commission, is hereby approved. The General Manager is 
hereby authorized and directed to cause a Notice of Intention to Sell, subject to such corrections, 
revisions or additions as may be approved by the General Manager (such approval to be conclusively 
evidenced by the publication thereof), to be published once at least five (5) days before the date of 
sale of the applicable series of Notes or Bonds in a newspaper of general circulation in the City and 
the Commission's service area, and in a publication generally circulated throughout the state or 
reasonably expected to be disseminated among prospective bidders for the Notes or Bonds. The 
Secretary of the Commission is directed to file a copy of said form of Notice of Intention to Sell with 
the minutes of this meeting. 


Section 9. Negotiated Sale: Purchase Contract. The proposed form of Purchase Contract, 
submitted to this Commission, is hereby approved. If the General Manager determines to sell all or a 
portion of the Bonds or the Notes, as applicable, by negotiated sale in accordance with the authority 
granted in Section 2 hereof, the General Manager is authorized to select and appoint one or more 
underwriters (each, an “Underwriter” and, collectively, the “Underwriters”) from the Commission’s 
or the City’s pool of pre-qualified underwriters subject to a competitive procurement process and in 
accordance with the City’s policies and procedures with respect thereto, subject to the limits on 
Underwriters’ compensation set forth below. The General Manager is hereby authorized and 
directed, for and on behalf of and in the name of the Commission, to sell in one or more negotiated 
sales with such Underwriter or Underwriters, Bonds or Notes, as applicable, in such aggregate 
principal amount as the General Manager may determine, subject to the further limitations and 
conditions hereof. The General Manager is hereby authorized to enter into one or more Purchase 
Contracts with one or more of the Underwriters, individually or collectively as the General Manager 
deems appropriate, substantially in the form presented at this meeting, with such changes and 
additions as the General Manager may approve upon consultation with the City Attorney, such 
approval to be evidenced conclusively by the execution and delivery of such Purchase Contract; 
provided, however, that the total compensation to the Underwriter(s) with respect to the Bonds shall 
not exceed 0.3% of the par value of the Bonds to be sold pursuant to any such Purchase Contract and 
the total compensation to the Underwriter(s) with respect to the Notes shall not exceed 0.3% of the 
par value of the Notes to be sold pursuant to any such Purchase Contract. Bonds or Notes sold in a 
negotiated sale shall be delivered to the Underwriters upon payment of the purchase price agreed 
upon in the applicable Purchase Contract. The Secretary of the Commission is directed to file a copy 
of said form of Purchase Contract with the minutes of this meeting. 


Section 10. Note Continuing Disclosure Certificate. The proposed form of the Note 
Continuing Disclosure Certificate, submitted to this Commission, is hereby approved. The General 
Manager or the General Manager's designee is hereby authorized and directed to execute the Note 
Continuing Disclosure Certificate substantially in the form submitted to this Commission, with such 
additions, changes and corrections thereto as the General Manager or his designee shall approve with 
the advice of the City Attorney, such approval to be conclusively evidenced by the execution and 
delivery of such Note Continuing Disclosure Certificate. The Secretary of the Commission is 
directed to file a copy of said form of Note Continuing Disclosure Certificate with the minutes of this 
meeting. 





Section 11. Bond Continuing Disclosure Certificate. The proposed form of the Bond 
Continuing Disclosure Certificate, submitted to this Commission, is hereby approved. The General 
Manager or the General Manager's designee is hereby authorized and directed to execute the Bond 
Continuing Disclosure Certificate substantially in the form submitted to this Commission, with such 
additions, changes and corrections thereto as the General Manager or his designee shall approve with 
the advice of the City Attorney, such approval to be conclusively evidenced by the execution and 
delivery of such Bond Continuing Disclosure Certificate. The Secretary of the Commission is 
directed to file a copy of said form of Bond Continuing Disclosure Certificate with the minutes of 
this meeting. 


Section 12. Proposition P. Pursuant to Proposition P approved by the voters of the City in 
November 2002, this resolution and the Notes and the Bonds are subject to, and incorporate by 
reference, the Proposition P Requirements. Pursuant to the Proposition P Requirements, to the extent 
permitted by law, one-twentieth of one percent (0.05%) of the gross proceeds of the Notes and the 
Bonds shall be deposited in a fund established by the Controller's Office and appropriated by the 


Board at the direction of the Public Utilities Revenue Bond Oversight Committee established by 
Proposition P Requirements to cover the costs of said committee. 


Section 13. Allocation. The Commission will make a reimbursement allocation, which is 
a written allocation by the Commission that evidences the Commission’s use of proceeds of the 
Notes and the Bonds to reimburse Preliminary Expenditures. 


Section 14. General Authority. The General Manager, the Deputy General Manager and 
Chief Operating Officer, and Chief Financial Officer and Assistant General Manager, Business 
Services, of the Commission and the officers of the City are hereby authorized and directed, each 
acting alone, for and in the name and on behalf of this Commission, to execute and deliver any and 
all documents, certificates and representations, including, but not limited to, signature certificates, 
no-litigation certificates, tax certificates, letters of representation relating to book-entry registration, 
custody agreements, filing agent agreements, and certificates concerning the contents of the Official 
Statement and the Preliminary Official Statement, to contract for municipal bond insurance for all or 
a portion of the Notes and the Bonds if determined by the General Manager, with the advice of the 
Municipal Advisors, to be beneficial to the Commission, to contract for one or more surety bonds or 
insurance policies for the debt service reserves, if any, for the Notes and the Bonds if determined by 
the General Manager, with the advice of the Municipal Advisors, to be beneficial to the Commission, 
to designate all or a portion of the Notes or the Bonds as “green notes” or “green bonds,” to do any 
and all things and take any and all actions which may be necessary or advisable, in their discretion, to 
effectuate the issuance and sale of the Notes and the Bonds, the financing or refinancing of the 
capital projects benefiting the Wastewater Enterprise, the retirement of commercial paper, and the 
other actions which the Commission has approved in this resolution. The General Manager is 
authorized to delegate any of the responsibilities or duties set forth in this resolution to the Deputy 
General Manager and Chief Operating Officer, or the Chief Financial Officer and Assistant General 
Manager, Business Services, of the Commission. 


Section 15. SB 450 Compliance. The Commission acknowledges that the good faith 
estimates required by Section 5852.1 of the California Government Code are disclosed in the staff 
report and are available to the public at the meeting at which this resolution is approved. 

Section 16. Ratification. All actions heretofore taken by the officials, employees and agents 
of the Commission with respect to the authorization, sale and issuance of the Notes and the Bonds 
are hereby approved, confirmed and ratified; and be it further 


RESOLVED, this resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission 


at its meeting of October 26, 2021. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Friday, October 29, 2021 
2:00 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https ://Awww. sfgovtv.org/sfouc 


PUBLIC COM TCALL-IN: 
1 (415) 655-0001 / MEETING ID: 2493 119 6853 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission's (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-2165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission's website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Lanquage Assistance: $247 a8 = [i 3)/ Ayuda gratuita con el idioma / 
BeciilaTHad NOMOMb MepeBosz4uKoB / Tro giup Thong dich Mién phi / Assistance linguistique 


gratuite / H&P OS Rie/ FSA /AlS / aru awmad n“sa“e“ladlues vaarlaa 
1g / Libreng tulong para sa wikang Tagalog swnad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http:/Awww.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
Call to Order 
Roll Call 
Climate Change and the Regional Water System (discussion only) 
a) San Francisco Public Utilities Commission Staff Presentation 
b) Bay Area Water Supply and Conservation Agency Questions/Comments 
c) Non-Governmental Organization Questions/Comments 


Public Comment 


Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING MINUTES 
Friday, October 29, 2021 


2:00 P.M. 
(Approved November 9, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Michael Carlin 
Acting General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Moran called the meeting to order at 2:00 PM. 


2. Roll Call 
Present: Moran, Ajami, Maxwell, and Harrington 
Excused: Paulson 


President Moran stated that there have been multiple workshops with a great deal of 
information provided. He stated that climate change is an important topic and indicated 
that Commissioner Harrington would chair the meeting. 


Chair Harrington stated that the SFPUC can look 10-15 years ahead with projects and 
that it takes time to make changes that are needed. He stated that climate change is a 
large unknown and that as we learn more, better planning and decisions can be made. 
He stated the purpose of the workshop is to have a common understanding as to what 
is and isn’t known about climate change and its effect on the Regional Water System. 


3. Climate Change and the Regional Water System 
a) San Francisco Public Utilities Commission Staff Presentation 
Ellen Levin, Deputy Manager, Water Enterprise, began with a review of the agenda 
and introduced the panel members: Alexis Dufour, Water Resources Engineer, 
Hydrology and Water Systems Group, David Behar, SFPUC Climate Program 
Director, and Dr. Casey Brown, University of Massachusetts, Amherst. 


She provided a timeline of the history of the Climate Change Analysis, 2005 
thorough 2020; and the WSIP Climate Change Analysis (the change in snowline that 
would result from the projected rise in temperature of 3 degrees Celsius between 
2020 and 2050). 


Deputy Manager Levin reviewed sensitivity of the Upper Tuolumne River Flow to 
Climate Change scenarios, indicating (1) it was a joint study with the Turlock 
Irrigation District; (2) up to +5 degrees Celsius and -15% perception changes were 
studied in 18 climate scenarios; (3) climate change effects will be most serous in dry 
years; (4) snow accumulation is reduced and snow melts earlier in the spring; (5) the 
distribution of runoff will shift, with winter and early spring runoff increasing and late 
spring and summer runoff decreasing; and (6) while temperature increases alone 
have an effect, the most significant effects are seen when temperature increases 
and precipitation decreases. 


Ms. Levin introduced Alexis Dufour who presented the following: 


Observations of Climate Change in Regional Water System Watersheds 

e Warming in SEPUC Watersheds: Annual averages of daily minimum 
temperatures across the Upcountry, Peninsula and East Bay regions. 

e Precipitation in SFPUC Watersheds: Annual precipitation across the Upcountry, 
Peninsula and East Bay regions. 
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disappearance in the past 30 years by 15-20 days; (2) greater portion of the 
annual water available to the City on the Tuolumne River occurring prior to June 
15, presumably due to earlier snowmelt; and (3) dates of peak snowpack 
disappearance in the Upcountry watershed (10-year moving window 1988-98 to 
2010-20). 


Using and Developing New Forecasting Tools 

e Advanced Quantitative Precipitation Information: (1) improve prediction of 
precipitation, streamflow, and storm surge in the San Francisco Bay Area; and 
(2) National Oceanic and Atmospheric Administration. 

e Forecasted Informed Reservoir Operations: (1) combines weather and inflow 
forecasting with operational restrictions to guide reservoir operations; (2) 
implemented at Hetch Hetchy, Cherry and Calaveras Reservoirs; (3) allows for 
flexible operations to maximize carryover storage; and (4) ongoing effort at 
multiple dams in California. 

e Airborne Snow Observatory: (1) a coupled imaging spectrometer and scanning 
lidar system mounted on an airplane; (2) scanning determines snow depth; (3) 
calculation of Snow Water Equivalent; and (4) forecast seasonal water supply 
from snowmelt. 


David Behar, SFPUC Climate Program Director, continued with a presentation of the 
following. 


Engagement with Climate Science and Climate Change Collaborations 

e National: Water Utility Climate Alliance (WUCA): Fourteenth year with 12 utilities 
participating nationwide to collaboratively advance water utility climate change 
adaption. Leading practices in climate adaption with a goal to develop a set of 
versatile leading practices grounded in WUCA experiences, that spur innovations 
within and across utilities and with the adaption community more broadly. With a 
path to gather and share WUCA’s experiences to help develop and implement 
climate change adaption mor effectively. 

e Regional: Bay Area Climate Adaption Network: Fourth year with 43 member 
organizations including 21 local governments and nine community-based 
organizations. Part of a larger network of seven collaboratives from California 
(Alliance of Reginal Collaboratives for Climate Adaption). Key focus area (goal) is 
equitable adaption. 

e City: Sea Level Rise: San Francisco's first Sea Level Rise Policy was adopted on 
September 22, 2014 (revised in 2015 and 2020). Mr. Behar reviewed sea level 
rise circa 2013 (ranges), 2015 sea level rise projections, and a sea level rise 
checklist. 

e SFPUC: Climate Change Coordination and Collaboration Committee (C5): 
established to develop, coordinate, and communicate a comprehensive and 
consistent approach to mitigate and adapt to climate change. C5 activities 
include lunch and learns, inventory of climate related projects at the SFPUC and 
assembling an annual Multi-enterprise Climate Change Report that is presented 
to the Commission, presentations form SFPUC and City staff on projects, and 
work on a climate change policy and implementation plan for the SFPUC. 
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Dr 


Casey Brown, Director, Hydrosystems Group, University of Massachusetts, 


Amherst, continued with a presentation on the results of their study, “Identifying 
Long-Term Vulnerabilities for the SFPUC Regional Water System”. 


Long-Term Vulnerability Assessment 





SFPUFC MINUTES -S 


Long-term Vulnerability Assessment Approach: Provides a comprehensive 
understanding of water system performance under a wide range of uncertainties. 


Explores a range of plausible futures rather than relying an a “best guess” 
prediction. Focuses on addressing vulnerabilities and building robustness and 
provides a framework for evaluating water supply portfolios and operations. 
How Climate Science Informs Decisions: Top-down impact studies (climate 
projections - predict and consider); and adaption decisions (climate science — 
frame decisions, climate stress test (key step), and to evaluate vulnerabilities. 
Motivating Questions: (1) under what conditions and when with the Regional 
Water System (RWS) no longer meet system performance criteria over the 
planning horizon 2020 to 2070; and (2) is climate change the most important 
driver of vulnerability for the RWS and if not, what is? 

New Tools for Future Planning: input, modeling system, and output. 

Why is Future Climate Uncertain: (1) unknown future Greenhouse Gas (GHG) 
emissions (less influential at local scale); (2) unknown response of the climate 
system to GHG emissions (test scenarios of warming and precipitation change); 
and (3) natural climate variability (test scenarios of variability). 

How Does Climate Change Affect Water Supply: Changing runoff (hydrology 
model); capability of the systems to manage runoff changes (water system 
model); and other factors — e.g. water rights, water demand, water supply 
augmentation, (water system model). 

Climate Stress Test Scenarios: Informed the study. 

Upcoming Watersheds: Hydrologic results (inflows) with 5 degree warming. 
(Hetch Hetchy, Cherry/Eleanor, Don Pedro, and LaGrange). 

Warming Equals More Variable Water Available to the City (WAC): Effect on 
warming results in increased variability for WAC. 

East Bay and Peninsula Watersheds: Hydrologic response to temperature and 
perception change. More warming reduces the mean inflow. 

Climate Change Effect on Drought: Drought recurrence interval (years) with 0%, - 
10%, and -20% precipitation change; and with Zero, 2, and 4-degree temperature 
change. 

Measuring Performance — Reliability: Storage and operation results — reliability of 
water delivery. The frequency of years the system delivers full demand (i.e. no 
rationing has been applied). Target is 90% (one year of rationing out of 10 
average). 

Effect of Temperature: Water delivery reliability is insensitive to temperature 
change. 

Effect of Precipitation: Vulnerable if precipitation decreases by more than 20%. 
Climate and Instream Flow Requirements: The State amended Water Quality 
Control Plan causes a significant increase in frequency of rationing. It is an 
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equivalent increase in frequency of rationing as a decrease of 15% in mean 
annual precipitation from severe climate change. 

e Climate and Infrastructure Failures: (1) failures relate to importing water from the 
upcountry are most important; (2) decreases in precipitation exacerbate the 
vulnerability to infrastructure failure; and (3) unplanned outages of Harry Tracy 
Water Treatment Plant caused less vulnerability to water supply. 

e Raw Water Quality — Turbidity and Total Organic Carbon (TOC): (1) turbidity 
increases with increases in mean precipitation; (2) TOC was generally less 
responsive to mean climate change overall; (3) overall, raw water quality 
deterioration in turbidity or TOC does not appear to be a major concern. 

e Climate Change and Finance: If major capital investment is needed, substantial 
increases in the price of water are required. Increasing demand may offset this 
effect, but also reduces water supply reliability. 

e Long Term Vulnerability Conclusions: (1) the RWS ts resilient to change in mean 
climate and other external drivers at a baseline demand of 227 mgd; (2) the RWS 
faces reliability challenges in mean precipitation decreases by 20% or more; (3) 
such precipitation changes are at the low end of Global Climate Model 
projections and expert opinions; and (4) climate change exacerbates impacts 
from other external divers of change. 

e Continuing Preparedness: (1) use tools from this study to evaluate climate 
change with SFUC’s new alternative water supply projects; (2) identify Decision 
Thresholds and Sign Posts; (3) monitor climate change in SFPUC watersheds 
and continuously update climate projections and impacts; and (4) improve 
SFPUC’s hydrologic simulation models. 


Ms. Levin provided concluding remarks noting that the information and tools from the 
assessment will be used to inform policy decisions by the Commission. 


Vice President (VP) Ajami thanked the presenters and asked the following: (1) she 
noted the inconsistency that is happening with mean and temperature change and 
questioned if that inconsistency was considered as part of the study; (2) she would 
like to see projections on uncertainty in demand, and information on the interplay 
between finance and infrastructure and requested clarification on the meaning of 
infrastructure for this discussion; and (3) she stated the SFPUC needs the capacity 
to conduct much of the work in-house. Ms. Levin, and Dr. Brown provided response. 
Discussion ensued. 


President Moran stated that the precipitation patterns analysis looked at single year 
drought events and stated that the availability of storage is important to the SFPUC. 
He questioned if the study considered the use of storage over time or the length of 
drought sequences versus the number of dry years. Dr. Brown indicated that multi- 
year droughts were looked at and the metric is reported on a year-by-year basis and 
indicated the drought scenarios are all multi-year and account for storage. Brief 
discussion ensued. 

Chair Harrington asked if the assessment addressed water available to the City, 
given precipitation changes. Dr. Brown indicated it is difficult to project and the 
assessment doesn’t show a clear trend (increase or decrease), but with warming 
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conditions it may become more variable. Brief discussion ensued. 


Steve Ritchie, Assistant General Manager, Water Enterprise, stated that the 
approximately 600-page report will be published soon by the Water Research 
Foundation. He noted a fact sheet and brochure will also be prepared. 


b) Bay Area Water Supply and Conservation Agency (BAWSCA)Questions/Comments 
Nicole Sandkulla, BAWSCA CEO, thanked the Commission for the workshop and 
the presenters for the information. She stated that BAWSCA supports the work to 
evaluate long-term impacts of climate change on the Regional Water System and 
supports the investment in the Long-Term Vulnerability Assessment. She stated that 
moving forward it is important that the information be used to inform planning to 
ensure water system reliability and for alternative studies. She expressed hope that 
the information will be used on the Design Drought and for evaluation of Alternative 
Water Supplies. 


Mr. Dufour responded to CEO Sandkulla’s question as to whether vulnerability 
factors in the assessment are connected. 


c) Non-Governmental Organization Questions/Comments 
Peter Drekmeier, Policy Director, Tuolumne River Trust, asked (1) if the model 
results are based on the Design Drought. Mr. Dufour stated they have not provided 
the results of the Design Drought, but rather results of plausible droughts; and (2) 
where the baseline demand figure of 227 came from. Mr. Dufour and Ms. Levine 
provided response. Brief discussion ensued. Dr. Brown stated that the study is not 
making conclusions as to what is happening to mean participation and that the range 
is broad, and that it can increase or decrease. 


Mr. Drekmeier discussed slide 39 (Upcountry Watersheds) and asked if there was 
an understanding of the Raker Act. Ms. Levin indicated everyone is aware of the 
Raker Act and the Fourth Agreement. Dr. Brown confirmed his knowledge of the 
Raker Act and stated that the final report will provide more in-depth information and 
discussed the charts in question. Ms. Levin stated that the full study needs to be 
reviewed when available as there is variability not seen in the slides. VP Ajami 
provided additional information regarding the variabilities presented on the slide. 


Mr. Drekmeier discussed slide 47 (Precipitation and Demand) and asked if the 
models could be re-run looking at using different factors. He encouraged the 
Commissioner to request different model runs in the report. 


Mr. Dave Warner stated he is looking forward to reading the full report. He discussed 
slide 43 (Climate Change Effects on Drought) and questioned the source for the 
data. Dr. Brown stated that historical records provided by SFPUC was used and Mr. 
Dufour confirmed that historical information, tree ring data, and 25,000 years of 
simulated hydrology was used. Mr. Warner noted that none of this information was 
available when the Design Drought was created. He asked if a line could be added 
to the table shown in slide 43 regarding the Design Drought. Mr. Dufour provided 
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response. Brief discussion ensued. 


Mr. Warner discussed slide 46 (Effect of Precipitation) and stated that the -30% to 
+30% range is very broad. 


Chair Harrington asked staff to respond to Mr. Drekmeier’s question about changing 
the report. Ms. Levin state that Water Research Foundation studies do not provide 
for public input. She stated a technical panel was convened to review the work prior 
to publishing and that the report will be final. 


4. Public Comment 

e Francisco DaCosta stated the Commission should be ashamed as the First People 
are not included in the discussion. He asked why the Raker Act is not being followed. 
He stated the salmon need assistance and that there is greed. 

e /ris Stewart, Professor, Environmental Science, Santa Clara University, discussed her 
background and research. She thanked the Commission for presenting the 
Assessment and indicated there are other scenarios that can be explored. She 
questioned Dr. Brown statement on instream flow requirements. 


At the request of Chair Harrington, Dr. Brown responded to Professor Stewart’s 
question and noted the instream flow requirements are described implicitly in the report, 
which will be published soon. He affirmed her thought that instream flow requirements 
reduce the flow of rationing. 


Chair Harrington thanked everyone for their work, for the presentations, and the 
conversation. 


VP Ayami noted the assessment will be a great tool and that it would be valuable to be 
able to change the assessment as assumptions and paraments change over time. 


President Moran thanked presenters for the information and stated he looks forward to 
utilizing the information and insights in decision-making. 


Commissioner Maxwell thanked the team for their work and insights. 


5. Adjournment 
Chair Harrington adjourned the meeting at 4:28 PM. 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, November 9, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor’s Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https: //www.sfgovtv.org/sfouc 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 981 4334 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. Archive of SFPUC meetings can be accessed at San Francisco 
Government TV (qranicus.com 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


311 Free Language Assistance: %@ ¥ ii = 5 / Ayuda gratuita con el idioma / 
BecnlaTHad MOMOMWb TepeBosunkos / Tro’ giup Thong dich Mién phi / Assistance linguistique 


gratuite / ##IO Bi Ve / PS MO /Ale / arya aad n“sa“e“lagluos xaartaay 
qe / Libreng tulong para sa wikang Tagalog sna 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
2. Roll Call 


3. Adopt renewed findings under State Urgency Legislation to continue to allow 
remote meetings during the COVID-19 Emergency; continue remote meetings for the 
OD) oS next 30 days; and direct the Commission Secretary to agendize a similar resolution at a 
Commission Meeting within the next 30 days. 


4. Approval of the Minutes 
a) October 26, 2021 Regular Meeting 
b) October 29, 2021 Special Meeting 


5. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


6. Communications (discussion only) 
a) Advance Calendar 
b) Correspondence Log 
c) Contract Advertisement Report 
d) 2009 Water Supply Agreement Report 
e) Annual Report on NEM/ShARE 
f) CleanPowerSF Quarterly Report 


7. Report of the General Manager (discussion only) 
a) Drought Update 
b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


8. New Commission Business (discussion only) 
9. CONSENT CALENDAR 


a) Discussion and possible action to approve the First Amendment to the 
210166 Prepayment and Collection Agreement between the Bay Area Water Supply 
and Conservation Agency (BAWSCA) and the City and County of San Francisco, 
dated as of October 1, 2021 (“First Amendment’); and authorize the General 
Manager to execute the First Amendment. Under the First Amendment, a new 
annual fee will be charged to BAWSCA to recover SFPUC administrative costs 
related to services provided by the SFPUC to BAWSCA under the Agreement. 
(Sandler) 


b) Approve the plans and specifications and award Contract No. WD-2871, Sunol 
y, iO167 Valley Water Treatment Plant and Chloramination Facility Aqua Ammonia 
Structural Repairs and Tank Replacement, in the amount of $1,769,014, with a 
duration of 547 consecutive calendar days (approximately one year and six 


210168 


months), to the responsible bidder submitting the lowest responsive bid, Cal State 
Constructors, to upgrade the aqua ammonia chemical feed systems at the Sunol 
Valley Chloramination Facility and Sunol Valley Water Treatment Plant including 
bracing structural elements; replacing two aqua ammonia chemical tanks and tank 
pedestal supports; and upgrading related instrumentation and controls systems. 
(Johanson) 


c) Approve the plans and specifications and award Contract No. WW-704, Various 
Locations Sewer Replacement No. 9, in the amount of $3,898,770, and with a 
duration of 310 consecutive calendar days to the responsible bidder submitting the 
lowest responsive bid, JDB and Sons Construction, Inc. This action constitutes the 
Approval Action for the project for the purposes of the California Environmental 
Quality Act, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (Johanson) 


REGULAR CALENDAR 


10. 


ial 


10163 


Bie: 
210170 


13. 


Approve Project No. CWWSIPFCDB14, Folsom Area Stormwater Improvements 
Project, and authorize the General Manager to implement the Project in compliance 
with the Charter and applicable law, subject to Board of Supervisors approval where 
required, to construct 12,500 linear feet of upsized Combined Sewer pipes and boxes 
within the neighborhood around 17th Street and Folsom Street, along with a new 4,500 
linear feet wet weather tunnel of outside diameter 15 feet from the 17th and Folsom 
neighborhood, connecting to the Channel Consolidated Transport/Storage Box. This 
action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. (Johanson) 


Discussion and possible action to authorize the Issuance of up to $127 million of the 
2021 Series AB Power Revenue Bonds. The Commission resolution will approve the 
sale of the 2021 Series AB Power Revenue Bonds with an aggregate par amount not- 
to-exceed $127 million as follows: 2021 Sub-Series A (Green Bonds) and 2021 Sub- 
Series B Bonds, and approve the form of, and authorize the execution and delivery of, 
related documents; authorize the General Manager to sell the bonds in one or more 
series on a competitive basis the General Manager determines within the parameters 
of the Commission’s adopted “Debt Management Policies & Procedures’ in the best 
financial interest of the San Francisco Public Utilities Commission; and delegate to the 
General Manager authorization to award each series of bonds to the highest bidder 
(lowest cost). (Sandler) 


Discussion and possible action to approve a resolution establishing Commission 
priorities to guide the new General Manager as he assumes his responsibilities in the 
areas of (1) Organizational Leadership, (2) Environmental Leadership, (3) Sustainable 
Public Power, (4) Capital Program Effectiveness and Integrity, and (5) 
Communications; that they will result in significant and measurable improvements in all 
priority areas; and that they will in turn guide the Commission in evaluating his 
performance. (Moran) 


Adjournment. 
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REGULAR MEETING MINUTES 
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(Approved as amended, November 23, 2021) 


This meeting was held by Teleconference Pursuant to the Governor's Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 
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Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Moran called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Moran, Ajami, Maxwell, and Harrington 
Not Present: Paulson 


The Commission Secretary announced that item 10 was removed from the agenda. 


President Moran welcome General Manager Herrera as SFPUC General Manager 
(GM). GM Herrera indicated his excitement to start and stated he had an eventtul first 
week. 


3. Adopt renewed findings under State Urgency Legislation to continue to allow remote 
meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution ata 
Commission Meeting within the next 30 days. (Resolution 21-0165) 


No public comment. 


On motion to adopt renewed findings under State Urgency Legislation to continue to 
allow remote meetings during the COVID-19 Emergency: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


4. Approval of the Minutes 
a) October 26, 2021 Reqular Meeting 
b) October 29, 2021 Special Meeting 


No public comment. 


On motion to adopt the Minutes of the October 26, 2021 Regular Meeting: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


On motion to adopt the Minutes of the October 29, 2021 Special Meeting: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


5. General Public Comment 

e John McMannis, Golden Gate Salmon Association, welcomed GM Herrera stating 
that he looks forward to working together. He referenced letter from the California 
Natural Resources Secretary and the California Environmental Protection Agency 
rejecting the Tuolumne River Voluntary Agreement (TRVA) proposal. He requested 
that San Francisco withdraw its participation in the lawsuit against the State Water 
Board. 

e Francisco Da Costa stated that the SFPUC needs a better way to look into the 
future. He discussed fires, climate change, and stated that a visionary model is 
needed. He indicated that he speaks for the First People and the salmon and said 
that the land was stolen. 
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e Eileen Boken, on behalf of Coalation of San Francisco Neighborhoods, welcomed 
GM Herrera. She spoke on her own behalf of regarding the Merced Manor Reservoir 
and construction on the east side. She discussed the salmon and First People living 
in harmony on the River and stated that the salmon and river are suffering. 


Commissioner Paulson joined the meeting at 1:45 PM. 


e Denise Louie, Center for Biological Diversity, welcome GM Herrera. She stated that 
San Franciscans care about the fish and the species that depend on the Bay Delta 
and Tuolumne River. She requested that the SFPUC withdraw from the lawsuits. 
She stated that outreach should address biological diversity. 

e Mark Gonzales discussed his recreational actives on the Lower Tuolumne River and 
water flow on the river. He discussed the TRVA. He noted his Ohlone ancestry. 
(note bad audio connection during comments) 

e Bill Martin congratulated Mr. Herrera on his appointment as GM. He discussed the 
Commission’s workshop on alternative water supplies and San Diego’s work toward 
sustainable management of natural resources and water recycling projects. He 
referenced a “Mother Jones’ article on San Diego’s efforts. He asked that the 
SFPUC move towards more sustainability. 

e Peter Drekmeier, Tuolumne River Trust, thanked Michael Carlin for his service as 
Acting GM and welcomed Mr. Herrera as GM. He thanked the Commission for the 
workshop on the Long-Term Vulnerability Assessment and for the opportunity to 
participate. He noted the follow-up letter that was sent to the Commission, which 
contained several requests, which he noted. 

e Susan Stansbury welcome GM Herrera. She noted Mr. Herrera’s commitments as 
outlined in the Mayor's press release announcing his appointment. She asked that 
there be a transition from politically expedient decisions about rivers and the Delta 
and base decision on the best available science. 

e Shannon Macintee welcome Mr. Herrera and asked that he become an 
environmental leader. She requested that scientific evidence be read to reduce the 
length of the Design Drought, without jeopardizing water supply. 

e Aleta Dupree stated that she practices her values through the use of electricity and 
living in an all-electric home. She asked that affordable, clean, and equitable grid be 
built. She requested the municipalization of the electric grid to allow for the oversite 
of delivery and generation. 

e Julie Ann Frizzell congratulated GM Herrera on his appointment. She expressed 
support for the Bay Delta Plan as presented in 2018 and discussed the SFPUC’s 
position. She expressed support for the positions offered in the November 8"? letter 
from the Non-Governmental Organizations (NGOs). She indicated she is a resident 
of Palo Alto and is a landscape architect and noted her professional work on 
conservation. 

e Iris Stewart Frye, Professor of Environmental Science, Santa Clara University, and 
Science Advisor to the Tuolumne River Trust, welcomed GM Herrera. She asked 
that he take a view that is future-oriented and invest into the future with water 
resource protection and with science. 

e John Rosepepe thanked the Commission for workshops. He congratulated GM 

Herrera on his appointment. He noted he is a former biologist, angler, and 
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fisherman, and expressed sadness about the salmon on the Tuolumne. He asked 
that the lawsuits against the Bay Delta Plan be withdrawn. 

e Anonymous speaker welcome GM Herrera. She stated environmental stewardship is 
important to SFPUC constituents and that they are hopeful that Mr. Herrera will 
become an environmental leader. She discussed the effect of habitat disruption and 
asked that recreation not be the priority. 

e David Pilpel welcome GM Herrera and wished him success. He requested that when 
item 10 is re-scheduled there is more explanation about the process and alternatives 
considered, and the Municipal Transportation Agency’s 16" Street Improvement 
Project. He asked for information on how employees return to on-site work is going. 
He thanked Commission Secretary Hood for her work on the Correspondence Log. 

e Regina Chichizola, Save California Salmon, congratulated Mr. Herrera on his 
appointment. She asked that the lawsuit be dropped and that he works with the 
State Water Board on implementing Phase | of the Bay Delta Plan. She noted the 
need to save the salmon to avoid extinction. 

e Ron (inaudible) Northern California Council, Flyfishing International, welcomed Mr. 
GM Herrera. He asked that he become an environmental leader. He expressed 
support for the Bay Delta Plan and asked that science be followed with planning for 
drought. He asked that there be a focus on recycling and used Israel and Australia 
as examples. 

e Norma Wallace welcomed GM Herrera. She indicated she is an indigenous 
Chochenyo Ohlone person, with Muwekma Ohlone Marine family lineage. She noted 
that the rivers and fish were here before any of us. She expressed support for the 
NGO letter and noted that SFPUC constituents value the environment and the 
Tuolumne. 


6. Communications 
a) Advance Calendar 
b) Correspondence Log 
c) Contract Advertisement Report 
d) 2009 Water Supply Agreement Report 
e) Annual Report on NEM/ShARE 
f) CleanPowerSF Quarterly Report 


Public Comment 

e David Pilpel commented on item 6f and asked that future reports indicate how 
many CleanPowerSF customers are on Time-of-Use rates compared to those 
who are not. 


7. Report of the General Manager 
a) Drought Update 

Steve Ritchie, Assistant General Manager (AGM), Water Enterprise, presented 
the following information: (1) Reservoir storage numbers; (2) Reservoir storage 
levels statewide; (3) Drought outlook statewide. He noted that much of the state 
has reverted from exceptional drought to extreme drought with the October 
storm. He emphasized that that storm has not taken the state out of the drought; 

(4) Hetch Hetchy precipitation. He indicated the storm carried precipitation above 
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1983 levels; (5) Upcountry snowpack; (6) Water available to the city; (7) 
Tuolumne River water available to the city, which is currently at 81,000 acre-feet; 
(8) Upcountry 6-station Precipitation Index as of October 31, 2021, which was 
three times the average for October; (9) Bay Area 7-station Precipitation Index as 
of October 31, 2021, which was more than 10-times the precipitation for October; 
(10) National precipitation forecast; (11) Total deliveries, which showed a 
substantial decrease in demand between the third and fourth weeks of October; 
(12) Curtailment: Curtailments lifted for the SFPUC points of diversion on the 
Tuolumne River on October 19, 2021; as of November 1, 2021 curtailments 
continued to be suspended; and the State Board staff have indicated that 
curtailment updates, including reinstatement of curtailments, will be provided 
weekly, generally on Tuesday but may be more frequent as conditions dictate; 
and (13) Recent inflows to upcountry reservoirs. He emphasized that none of the 
information indicates that we are out of the drought. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated that there is good news in the 
report that the 81,000 acre-feet received is more than the 51,000 acre-feet 
received during all of last year. He discussed current demand and reservoir 
storage and stated that the SFPUC Is not in drought. He noted the lower 
demand. He stated that the report is missing information on the salmon, who are 
currently spawning. He indicated there is only 40% of the salmon from last year. 

e David Pilpel questioned the status of the drought emergency declaration. He 
asked how to get the state to recognize communities who are already low water 
users and asked that they not be penalized under drought conditions. 


Commissioner Harrington, in response to comments made by Mr. Drekmeier, stated 
that it would be useful to include environmental measures, including the health of the 
river, in the report going forward. 


Vice President (VP) Ajami expressed appreciation for the reduction in demand. She 
reiterated Mr. Pilpel’s comments, noting not every community is the same. She 
stated that the SFPUC needs to communicate to the state that we have low water 
use overall and ask that they track per capita use. 


Commissioner Paulson thanked Mr. Ritchie for the update and expressed 
agreement with the comments made. 


b) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


GM Herrera stated that on November 5, 2021, HR 3864 (Infrastructure Bill) 
passed the House of Representatives. He indicated it is a $1.2 trillion dollar 
package that will allow for $500 billion in new federal spending for a variety of 
infrastructure projects, including water, wastewater, and energy infrastructure. He 
stated staff is actively tracking the legislation to look for SFPUC opportunities. 


No public comment. 
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8. New Commission Business 
None. 


9. CONSENT CALENDAR 
a) Discussion and possible action to approve the First Amendment to the 

Prepayment and Collection Agreement between the Bay Area Water Supply and 
Conservation Agency (BAWSCA) and the City and County of San Francisco, 
dated as of October 1, 2021 (“First Amendment”); and authorize the General 
Manager to execute the First Amendment. Under the First Amendment, a new 
annual fee will be charged to BAWSCA to recover SFPUC administrative costs 
related to services provided by the SFPUC to BAWSCA under the Agreement. 
(Resolution 21-0166) 


b) Approve the plans and specifications and award Contract No. WD-2871, Sunol 
Valley Water Treatment Plant and Chloramination Facility Aqua Ammonia 
Structural Repairs and Tank Replacement, in the amount of $1,769,014, with a 
duration of 547 consecutive calendar days, to the responsible bidder submitting 
the lowest responsive bid, Cal State Constructors, to upgrade the aqua ammonia 
chemical feed systems at the Sunol Valley Chloramination Facility and Sunol 
Valley Water Treatment Plant including bracing structural elements; replacing two 
aqua ammonia chemical tanks and tank pedestal supports; and upgrading related 
instrumentation and controls systems. (Resolution 21-0167) 


c) Approve the plans and specifications and award Contract No. WW-704, Various 
Locations Sewer Replacement No. 9, in the amount of $3,898,770, and with a 
duration of 310 consecutive calendar days to the responsible bidder submitting the 
lowest responsive bid, JDB and Sons Construction, Inc. This action constitutes the 
Approval Action for the project for the purposes of the California Environmental 


Quality Act, pursuant to Section 31.04(h) of the San Francisco Administrative 
Code. (Resolution 21-0168) 


Public Comment 

e Ali Altaha stated that items on the Consent Calendar are not being publicly 
discussed and that CVD memos show that companies are not LBE certified, that 
owners are not licensed in California to perform work, and that they have a 
surrogate. He discussed the new infrastructure funding noted by GM Herrera and 
stated it is not how much money you have but how you spend it. 

e David Pilpel discussed item 9c and stated he did not see a “various sewer 
locations replacement number 8” and questioned if it was skipped, handled 
differently, or numbered incorrectly. He asked that the list of the work presented 
in the staff report include a city map showing the work locations. 


On motion to approve the Consent Calendar items 9a through 9c: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


The Commission Secretary re-announced that item 10 was removed from the agenda. 
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10. Approve Project No. CWWSIPFCDB14, Folsom Area Stormwater Improvements 
Project, and authorize the General Manager to implement the Project in compliance 
with the Charter and applicable law, subject to Board of Supervisors approval where 
required, to construct 12,500 linear feet of upsized Combined Sewer pipes and boxes 
within the neighborhood around 17th Street and Folsom Street, along with a new 4,500 
linear feet wet weather tunnel of outside diameter 15 feet from the 17th and Folsom 
neighborhood, connecting to the Channel Consolidated Transport/Storage Box. This 
action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act, pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. 


11. Discussion and possible action to authorize the Issuance of up to $127 million of the 
2021 Series AB Power Revenue Bonds. The Commission resolution will approve the 
sale of the 2021 Series AB Power Revenue Bonds with an aggregate par amount not- 
to-exceed $127 million as follows: 2021 Sub-Series A (Green Bonds) and 2021 Sub- 
Series B Bonds, and approve the form of, and authorize the execution and delivery of, 
related documents; authorize the General Manager to sell the bonds in one or more 
series on a competitive basis the General Manager determines within the parameters 
of the Commission’s adopted “Debt Management Policies & Procedures” in the best 
financial interest of the San Francisco Public Utilities Commission; and delegate to the 
General Manager authorization to award each series of bonds to the highest bidder 
(lowest cost). (Resolution 21-0169) 

Mr. Rich Morales, Debt Manager, presented the item which requested that the 
Commission approve up to $127 million par amount of the 2021 Series AB Power 
Revenue bonds, which will be sold in two sub-series (1) Sub-series A Bonds (Green 
Bonds), and (2) Sub-series B Bonds. He stated that that this is the first Power 
Enterprise bond sale since the inaugural 2015 Power Revenue Bond issuance and is 
included in FY 2021-22 Capital Financing Plan which was presented to the 
Commission on October 12, 2021. 


Mr. Morales reviewed the structure/plan of finance for the bonds (1) 30-year senior 
lien, fixed rate; (2) tax-exempt; (3) possible debt service reserve fund; (4) capitalized 
interest; (5) bonds to be competitively sold; (6) expected bid opening the fourth week 
of November, and (7) expected closing the second week of December. He stated that 
information provided in the staff report required adjustment and pertains to the good- 
faith estimates and certain financial information related to the bonds. He stated a true 
interest cost of 1.95% was provided in the staff report by the financial advisor, which is 
not incorrect. However, this is based on a Yield to Call calculation, which is the less 
conservative metric. He further discussed and stated that the SFPUC usually provides 
good faith estimate of true interest cost that is based on Yield to Maturity, which is the 
more conservative metric, so the true interest cost in the staff report should be 
adjusted to 3.29%. 


He reviewed key transactions (1) Preliminary Official Statement (POS); (2) Second 
Supplemental Indenture; (3) Official Notice of Sale; and (4) Continuing Disclosure 
Certificate (Appendix in POS). 
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He noted key disclosure questions and answerers that were provided to the 
Commission with their complete meeting materials. He concluded with a review of the 
recommended Commission action. 


In response to a question from Commissioner Harrington, Mr. Morales indicated that 
staff would report back to the Commission after the bond sale. 


In response to a question from VP Ajami as to whether the Infrastructure Bill will have 
resources for power infrastructure, and if or how that will impact debt financing, Mr. 
Morales indicated that staff have not reviewed the bill but will do so to see if there are 
any impacts on future debt issuance. She expressed concern with debt issuance and 
revenue collection and noted the need for balance between the two. 


No public comment. 


On motion to approve item 17: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


12. Discussion and possible action to approve a resolution establishing Commission 
priorities to quide the new General Manager as he assumes his responsibilities in the 
areas of (1) Organizational Leadership, (2) Environmental Leadership, (3) Sustainable 
Public Power, (4) Capital Program Effectiveness and Integrity, and (5) 
Communications; that they will result in significant and measurable improvements in all 


priority areas; and that they will in turn guide the Commission in evaluating his 
performance. (Resolution 21-0170) 


President Moran stated that the resolution is not intended to be a complete list of 
priorities nor is not intended to highlight the most important things the agency does, 
but that it is intended to capture elements that the Commission believes are important 
at this point in time. He stated it does not establish or revise policy. 


He noted that the resolution was made available to the public after the last meeting 
and that some comments were received in two primary areas. 


First, comments from BAWSCA were received indicating that as an important 
customer, the maintenance of the relationship between the SFPUC and BAWSCA 
should be included. He proposed the following addition to the resolution as a new 
bullet before “Environmental Leadership’: 


e Regional Leadership: Continued strengthening the SFPUC’s working 
relationship with the Bay Area Water Supply and Conservation Agency 
representing the SFPUC’s wholesale customers. 


Second, comments received from the NGO’s and those concerned with environmental 
issues, objecting to the bulleted referencing the Voluntary Agreement. Upon 
discussions and review of correspondence received, he proposed the following 
amendments under “Environmental Leadership”. He noted that the resolution will not 
modify the Commissions policies on the issue. 
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1. Add new bullet after first (to be second bullet) to read: 


o Review the status of the Tuolumne River Voluntary Agreement with a view 
toward strengthening relationships with state and local governmental 
partners. 


2. Modify existing second bullet to read: 


o Coordinate with Tuolumne, State, and local partners toward early 
implementation of habitat measures in the Tuolumne River Voluntary 
Agreement. 


Commissioner Paulson thanked President Moran for the resolution. He stated it 
reflects the issues that have arisen and are of importance to the Commission and its 
customers. 


Commissioner Harrington thanked Commissioner Moran for his amendments. He 
commented on the section “Capital Program Effectiveness and Integrity’, specifically 
the last bullet in that section referencing green infrastructure policies and indicated that 
conversations have included including green infrastructure in the city family, as a 
whole. 


He proposed a new bullet under “Capita Program Effectiveness” to read: 


e Integrate SFPUC capital planning with other city departments to maximize 
public benefits in addressing climate change, sea level rise, and flood 
resiliency. 


VP Ajami agreed with Commissioner Harrington and the need to include the work 
between SFPUC enterprises and the city family. She discussed the section 
“Organizational Leadership” and how the SFPUC can grow the capacity of its 
employees to do more and invest in their professional growth rather than utilizing 
consultants for work. 


Commissioner Paulson indicated that he would like to add a bullet related to workforce 
development. President Moran suggested it be included under “Organizational 
Leadership”. 


Public Comment 

e Barry Nelson, Golden State Salmon Association, stated they strongly support bullets 
one, three, and four under the “Environmental Leadership” section. He urged the 
Commission to revise the language referencing the Tuolumne River and noted a 
letter was sent with suggestions. He noted his three critical issues. 

e Heinrich Albert spoke to the “Environmental Leadership” section and expressed 
appreciation that is a priority for the new GM. He stated the second bullet is not 
leadership but is “ducking” leadership and that leadership is not fighting the Bay 
Delta Plan. 

e Eileen Boken welcomed GM Herrera. She discussed the Emergency Firefighting 
System and indicated the need for investment in a desalination facility. 
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e Nicole Sandkulla, BAWSCA CEO, expressed support for the resolution with the 
inclusion of Commissioner Moran’s amendments, and with the addition of the 
language as to the relationship with BAWSCA. 

e Ali Altaha stated the priorities don’t include integrity and fighting corruption at the 
SFPUC. He discussed organizational leadership and integrity. 

e Dave Warner referenced a letter he sent to the Commission and discussed the 
“Environmental Leadership” section. He discussed the Voluntary Agreement and 
indicated it should be broadened and included in the priorities. 

e Regina Chichizola, Save California Salmon, thanked the Commission for the 
resolution and urged the Commission to give up on the Voluntary Agreement 
process and let flows be restored. 

e David Pilpel thanked the Commission for the work. He provided thoughts on the 
following: “Organizational Leadership” - requested that “EDI” be spelled-out, and that 
it include knowledge transfer and continuity, and that it addresses workforce 
development. “Environmental Leadership” — continue to balance watershed access 
with protection. “Sustainable Public Power’ — add continue to increase municipal 
energy conservation efforts. “Capital Program Effectiveness & Integrity” — add work 
with other city departments. “Communications” — reinforce organizational leadership. 


President Moran presented proposed amendments to the resolution for approval: 


On motion to approve amendment 1: 
Addition of a new bullet before “Environmental Leadership” 
e Regional Leadership: Continued strengthening the SFPUC’s working 
relationship with the Bay Area Water Supply and Conservation Agency 
representing the SFPUC’s wholesale customers. 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve amendment 2 
Added as a second bullet under “Environmental Leadership” 
o Review the status of the Tuolumne River Voluntary Agreement with a 
view toward strengthening relationships with state and local 
governmental partners. 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve amendment 3: 
Revise (current) second bullet under “Environmental Leadership” to read: 


o Coordinate with Tuolumne, State, and local partners toward earl 
implementation of habitat measures in the Tuolumne River Voluntary 
Agreement. 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve amendment 4: 
Add bullet under “Capital Program Effectiveness and Integrity” 
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o Integrate SFPUC capital planning between SFPUC enterprises and with 
other City departments to maximize public benefits in addressing climate 
change, sea level rise, and flood and water supply resiliency. 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve amendment 5: 
Add bullet under “Organizational Leadership” 


o Special attention to effective and successful workforce development in the 
Commission’s capital and employment contracts and priorities 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 
On motion to approve amendment 6: Add bullet under “Organizational Leadership” 
o Establish programs to support SFPUC employee growth and professional 
development and excellence. 


Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


On motion to approve item 12 as amended: 
Ayes. Moran, Ajami, Maxwell, Paulson, and Harrington 


President Moran thanked Commissioner Maxwell for her work on the resolution. 
Commissioner Maxwell thanked the Commission for the discussion and noted it will be 
a useful tool for the General Manager. 


13. Adjournment 
President Moran adjourned the meeting at 3:37 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0165 


WHEREAS, Under California Government Code Section 54953(e), local policy bodies 
may convene by teleconferencing technology during a proclaimed state of emergency under the 
State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, in March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (COVID-19) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, in February 25, 2020, the Mayor of the City and County of San Francisco 
(the City) declared a local emergency, and on March 6, 2020, the City’s Health Officer declared 
a local health emergency and both those declarations also remain in effect; and 


WHEREAS, on March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; those orders remain in effect, so City law 
currently allows policy bodies to meet remotely if they comply with restrictions in State law 
regarding teleconference meetings; and 


WHEREAS, on September 16, 2021, the Governor signed AB 361 (codified as 
Government Code Section 54953), a bill that amends the Brown Act to allow local policy bodies 
to continue to meet by teleconferencing during a state of emergency without complying with 
restrictions in state law that would otherwise apply, provided that the policy bodies make certain 
findings at least once every 30 days; and 


WHEREAS, while federal, state, and local health officials emphasize the critical 
importance of vaccination and consistent mask-wearing to prevent the spread of COVID-19, the 
City’s Health Officer has issued at least one order (Health Officer Order No. C19-07y, available 
online at www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-333, 
available online at www.sfdph.org/directives) that continue to recommend measures to promote 
physical distancing and other social distancing measures, such as masking, in certain contexts; 
and 


WHEREAS, the California Department of Industrial Relations Division of Occupational 
Safety and Health (Cal/OSHA) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19, including 
physical distancing and other social distancing measures; and 


WHEREAS, without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks (as required by Health Officer Order No. C19-07), using physical distancing where 
the vaccination status of attendees is not known, and considering holding the meeting remotely if 
feasible, especially for long meetings, with any attendees with unknown vaccination status and 
where ventilation may not be optimal; and 


WHEREAS, on July 31, 2020, the Mayor issued an emergency order that, with limited 
exceptions, prohibited policy bodies other than the Board of Supervisors and its committees from 
meeting in person under any circumstances, so as to ensure the safety of policy body members, 
City staff, and the public; and 


WHEREAS, the San Francisco Public Utilities Commission has met remotely during the 
COVID-19 emergency and can continue to do so in a manner that allows public participation and 
transparency while minimizing health risks to members, staff, and the public that would be 
present with in-person meetings while this emergency continues; now, therefore, be it 


RESOLVED, that the Public Utilities Commission finds as follows: 
1. As described above, the State of California and the City remain in a state of emergency 


due to the COVID-19 pandemic. At this meeting, the Commission has considered the 
circumstances of the state of emergency. 


NO 


As described above, State and City officials continue to recommend measures to promote 
physical distancing and other social distancing measures, in some settings. 


Le) 


As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person would present imminent risks to the safety of 
attendees, and the state of emergency continues to directly impact the ability of members 
to meet safely in person; and, be it further 


RESOLVED, for at least the next 30 days, meetings of the Public Utilities Commission 
and its committees will continue to occur exclusively by teleconferencing technology (and not 
by any in-person meetings or any other meetings with public access to the places where any 
policy body member is present for the meeting). Such meetings of the Commission and its 
committees that occur by teleconferencing technology will provide an opportunity for members 
of the public to address this body and its committees and will otherwise occur in a manner that 
protects the statutory and constitutional rights of parties and the members of the public 
attending the meeting via teleconferencing; and, be it further 


RESOLVED, that the Commission Secretary is directed to place a_ resolution 
substantially similar to this resolution on the agenda of a future meeting of the Public Utilities 
Commission within the next 30 days. If the Commission does not meet within the next 30 days, 
the Commission Secretary is directed to place such a resolution on the agenda of the next 
meeting of the Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


Nonna Meek 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0166 


WHEREAS, The San Francisco Public Utilities Commission ("Commission") is 
responsible for the construction management, supervision, maintenance, extension, operation, use 
and control of all water and energy supplies and utilities of the City; and 


WHEREAS, On July 1, 2009, the Commission and its suburban wholesale water customers 
in Alameda, Santa Clara and San Mateo counties (“Wholesale Customers”), acting through the 
Bay Area Water Supply and Conservation Agency (BAWSCA), entered into a Water Supply 
Agreement, which agreement has been amended and restated in 2018 ("Water Supply 
Agreement”). Under the Water Supply Agreement, the Wholesale Customers agreed to make, 
among other payments, periodic payments to the Commission over the 25-year term of the Water 
Supply Agreement for Existing Regional Asset capital costs (as defined under the Water Supply 
Agreement) and allocates the remaining debt service costs of such assets to the Wholesale 
Customers; and 


WHEREAS, Under Section 5.03.F of the Water Supply Agreement, BAWSCA is 
permitted to prepay all or a portion of its Existing Regional Asset costs; and 


WHEREAS, In February 2013, to lower the interest rate for repayment of Existing 
Regional Asset costs specified in Section 5.03.F owed by the Wholesale Customers to the retail 
water customers, BAWSCA issued $335,780,000 of its revenue bonds (“BAWSCA Bonds”) to 
prepay and refinance the Existing Regional Asset capital cost recovery obligation; and 


WHEREAS, To accept the prepayment of the Existing Regional Asset capital costs from 
BAWSCA and to bill and collect a surcharge imposed on wholesale water bills to collect debt 
service payments from Wholesale Customers on the BAWSCA Bonds, the Commission entered 
into the Prepayment and Collection Agreement (“Prepayment and Collection Agreement”), dated 
as of January 1, 2013, in which the Commission acts as collection agent to BAWSCA for payment 
of wholesale water bill surcharge funds pledged to the repayment of BAWSCA Bonds; and 


WHEREAS, On January 29, 2013, by Resolution No. 14-13, the Board of Supervisors 
approved the Prepayment and Collection Agreement; and 


WHEREAS, Commission staff spends a significant amount of time on the administration 
of the Prepayment Agreement, and the parties wish to amend the Prepayment and Collection 
Agreement through the execution of a First Amendment, as part of a proposed refinancing of the 
debt by BAWSCA, to permit a better accounting and recovery of Commission staff administrative 
costs the form of which has been submitted to this Commission; and 
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WHEREAS, On October 27, 2021, under Case Number 2021-010984ENV, the San 
Francisco Planning Department determined that the proposed action does not constitute a project 
under California Environmental Quality Act (CEQA) Guidelines Section 15060(c)(2) because it 
would not result in physical changes to the environment, and also that even if the proposed action 
were to result in physical changes to the environment, it would be statutorily exempt from 
environmental review pursuant to CEQA Section 21080(b)(8) and CEQA Guidelines Section 
15273 (Rates, Tolls, Fares, and Changes) related to the establishment, modification, structuring, 
restructuring, or approval of rates, tolls, fares, or other charges; now, therefore be it 


RESOLVED, by the Public Utilities Commission of the City and County of San Francisco, 
as follows: 


Section 1: Authorization. The Commission approves the form of First Amendment to 
Prepayment and Collection Agreement submitted to the Commission, and authorizes the General 
Manager or his designee to enter into the First Amendment to Prepayment and Collection 
Agreement with BAWSCA, substantially in the form presented, with such changes and additions 
as the General Manager may approve upon consultation with the City Attorney, such approval to 
be evidenced conclusively by the delivery to the trustee (as directed by BAWSCA) of such First 
Amendment to Prepayment and Collection Agreement 


Section 2: General Authority. The General Manager of the Commission or his designee, 
the City Attorney, and all other appropriate officers, employees, representatives and agents of the 
City and the Commission, including all other appropriate officers, employees, representatives and 
agents thereof are hereby authorized and directed to do everything necessary or desirable to cause 
the execution and delivery of the First Amendment to Prepayment and Collection Agreement and 
to execute such certificates and other documents as necessary or desirable, including but not 
limited to, any changes necessary to special category 8 fund under Chapter 10 of the 
Administrative Code created for the deposit of surcharge proceeds in accordance with terms of the 
Prepayment and Collection Agreement approved by the Board of Supervisors by Resolution 14- 
13; provided however that the General Manager shall not be authorized to take such actions or to 
assume any additional risks that are inconsistent with the terms of this Resolution. 


Section 3: Ratification. All actions taken as of the date of this Resolution by the officials, 
employees, and agents of the Commission with respect to the authorization of the First Amendment 
to Prepayment and Collection Agreement are hereby approved, confirmed, and ratified. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


Monn blood 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0167 


WHEREAS, Water Enterprise funded, Contract No. WD-2871 Sunol Valley Water 
Treatment Plant and Chloramination Facility Aqua Ammonia Structural Repairs and Tank 
Replacement, was advertised on June 14, 2021; and 


WHEREAS, The Engineer’s Estimate is $1,675,000 for this construction contract work to 
upgrade the aqua ammonia chemical feed systems at the Sunol Valley Chloramination Facility 
and Sunol Valley Water Treatment Plant (SVWTP) including: bracing structural elements; 
replacing two aqua ammonia chemical tanks and tank pedestal supports; and upgrading related 
instrumentation and controls systems; and 


WHEREAS, The contract duration is 547 consecutive calendar days; and 
WHEREAS, Four (4) bids were received and opened publicly on July 22, 2021; and 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff and Contract 
Monitoring Division (CMD) review of the bids for qualifications, responsibility, responsiveness 
and application of bid preferences resulted in a determination that Cal State Constructors is the 
responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 9% for this contract, and Cal State Constructors committed to a LBE participation 
of 19.01% with its bid submittal; and 


WHEREAS, The intended contract awardee must be in compliance with the Equal Benefits 
Provisions of Chapter 12B of the City’s Administrative Code no later than two weeks from the 
date of the Commission award, and failure of the intended awardee to timely obtain compliance 
certification from CMD may result in award of the contract to the responsible bidder submitting 
the next lowest responsive bid, or re-bidding of the contract at the discretion of the City; and 


WHEREAS, Funds are available from Project No. 10036522, East Bay Field R&R / 
10015061, SVWTP & East Bay Fields / 10032938, Sunol PAC Units / 10036524, SVWTP R&R; 
and 


WHEREAS, This action does not constitute a “project” under California Environmental 
Quality Act Guidelines Section 15378(a) because there would be no physical change in the 
environment; therefore, be it 


RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Water Enterprise funded Contract No. WD-2871 Sunol Valley Water Treatment Plant and 
Chloramination Facility Aqua Ammonia Structural Repairs and Tank Replacement, in the amount 
of $1,769,014, with a duration of 547 consecutive calendar days, to the responsible bidder 
submitting the lowest responsive bid, Cal State Constructors. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


pllornr Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0168 


WHEREAS, Wastewater Enterprise, Renewal and Replacement, Public Works Street 
Resurfacing and Public Works Curb Ramp Program funded, Contract No. WW-704, Various 
Locations Sewer Replacement No. 9 was advertised on August 20, 2021; and 


WHEREAS, The Engineer’s Estimate is $5,100,000 for this construction contract work to 
replace the existing sewers with approximately 2,508 feet of 12-inch diameter, 689 feet of 15-inch 
diameter, and 206 feet of 21-inch diameter vitreous clay pipe, and installing cured-in-place lining 
on approximately 259 feet of existing 12-inch diameter sewers, 332 feet of existing 14-inch 
diameter sewers, and 551 feet of existing 18-inch diameter sewers at various locations; and 


WHEREAS, The contract duration is 310 consecutive calendar days; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) received three bids 
and opened them publicly on September 16, 2021; and 


WHEREAS, SFPUC Contract Administration Bureau (CAB) staff and Contract 
Monitoring Division (CMD) staff reviewed the bids for qualifications, responsibility, 
responsiveness and application of bid preferences and determined that JDB and Sons Construction, 
Inc is a responsible bidder and submitted the lowest responsive bid; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 20% for this contract, and the contractor committed to an LBE participation of 
21.05% with its bid submittal; and 


WHEREAS, The firm being awarded a contract by the SFPUC must be in compliance with 
the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the time 
of the award, or within two weeks of the date of the Commission award. Failure of the bidder to 
obtain compliance certification from CMD may result in award of the contract to the responsible 
bidder submitting the next lowest responsive bid, or re-bidding of the contract at the discretion of 
the City; and 


WHEREAS, Funds are available from Project No. 10035307, Various Locations Sewer 
Replacement No. 9; and 


WHEREAS, On July 1, 2020, under Case Number 2020-006161ENV, the San Francisco 
Planning Department Environmental Review Officer issued a statutory exemption determination 
pursuant to California Environmental Quality Act (CEQA) Section 21080.21 and CEQA 
Guidelines Section 15282(k), because the proposed pipeline replacement will be in the public right 
of way and less than one mile in length; and 


WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA, pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, therefore, 
be it 

RESOLVED, That this Commission hereby approves the plans and specifications and 
awards Wastewater Enterprise, Renewal and Replacement, Public Works Street Resurfacing and 
Public Works Curb Ramp Program funded Contract No. WW-704, Various Locations Sewer 
Replacement No. 9, in the amount of $3,898,770, with a duration of 310 consecutive calendar 


days, to the responsible bidder submitting the lowest responsive bid, JDB and Sons Construction, 
Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


lor Mtod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0169 


WHEREAS, Section 9.107(6) of the Charter (“Charter”) of the City and County 
of San Francisco (“City”) authorizes the issuance of revenue bonds, without voter 
approval, when authorized by resolution approved by a three-fourths affirmative vote of 
the Board of Supervisors of the City (“Board”), for the purpose of the reconstruction or 
replacement of existing water facilities and electric power facilities or combinations of 
water and electric power facilities under the jurisdiction of the Public Utilities 
Commission of the City and County of San Francisco (“Commission”); and 


WHEREAS, Charter Section 9.107(8) authorizes the issuance of revenue bonds, 
without voter approval, upon an affirmative vote of the Board, for the purpose of 
financing or refinancing the acquisition, construction, installation, equipping, 
improvement or rehabilitation of equipment or facilities for renewable energy and energy 
conservation; and 


WHEREAS, On June 5, 2018, the voters of the City approved Proposition A, 
amending Article VIJIIB of the Charter (“Article VHIB”), which among other things, 
authorizes the Commission to issue revenue bonds, including notes, commercial paper or 
other forms of indebtedness, when authorized by ordinance approved by a two-thirds vote 
of the Board, for the purpose of reconstructing, replacing, expanding, repairing or 
improving power facilities (in addition to water and clean water facilities) or 
combinations of water, clean water and power facilities under the jurisdiction of the 
Commission or for any other lawful purpose of the water, clean water, or power facilities 
of the City; and 


WHEREAS, Pursuant to Article V of Chapter 43 (‘Article V”) of the San 
Francisco Administrative Code (“City Administrative Code”), enacted by Ordinance No. 
203-98, adopted by the Board on June 8, 1998, and signed by the Mayor of the City 
(“Mayor”) on June 19, 1998, as amended by Ordinance No. 270-06, adopted by the 
Board on October 24, 2006, and signed by the Mayor on October 31, 2006 (collectively, 
the “Short-Term Borrowing Procedure’), the Board established a procedure pursuant to 
which the Commission may, with the prior approval of the Board, issue short-term 
indebtedness in the form of commercial paper, temporary notes or other forms of 
indebtedness, including short-term indebtedness in anticipation of the issuance of revenue 
bonds; and 


WHEREAS, Pursuant to Article XIV of Chapter 43 (“Article XIV”) of the City 
Administrative Code, enacted by Ordinance 40-15, adopted by the Board on March 24, 
2015, and signed by the Mayor on April 2, 2015 (the “Power Revenue Bonds 
Procedure”), the Board established a procedure pursuant to which the Commission may, 
when approved by the Board, issue revenue bonds for any purposes of the City’s power 
enterprise (“Power Enterprise”); and 


WHEREAS, Pursuant to Ordinance No. 41-15, adopted by the Board on 
March 24, 2015, and signed by the Mayor on April 2, 2015, the Board authorized the 
issuance and sale by the Commission of revenue bonds in an aggregate principal amount 
not to exceed $48,000,000 to finance various capital projects for the Power Enterprise 
pursuant to Charter Sections 9.107(6) and 9.107(8) and in accordance with the Power 
Revenue Bonds Procedure, which revenue bonds were approved to be issued by the 
Commission in one or more series (subject to the authorization and approval of the Board 
by Ordinance No. 41-15), pursuant to Commission Resolution No. 14-0197 adopted on 
December 9, 2014, as supplemented by Commission Resolution No. 15-0101 adopted on 
April 28, 2015; and 


WHEREAS, Pursuant to Resolution No. 427-15, adopted by the Board on 
November 15, 2015, and signed by the Mayor on November 25, 2015, the Board 
authorized the establishment by the Commission of a commercial paper (“CP”) program 
for the Power Enterprise (“CP Program”) in anticipation of the issuance of revenue bonds 
and the issuance of CP notes thereunder, pursuant to Charter Section 9.107(6) and 
Charter Section 9.107(8) and the Short-Term Borrowing Procedure, in a maximum 
aggregate principal amount at any time outstanding not to exceed $90,000,000, which CP 
Program was approved by the Commission (subject to the Board’s adoption of Resolution 
No. 427-15), pursuant to Commission Resolution No. 15-0183, adopted on September 15, 
2015; and 


WHEREAS, Pursuant to Ordinance No. 113-16, adopted by the Board on June 14, 
2016, and signed by the Mayor on June 24, 2016, the Board authorized the issuance and 
sale of revenue bonds and other forms of indebtedness of the Commission in an aggregate 
principal amount of not to exceed $32,483,088 to finance the costs of various capital 
projects benefiting the Power Enterprise pursuant to Charter Sections 9.107(6) and 
9.107(8); and 


WHEREAS, Pursuant to Ordinance No. 142-18, adopted by the Board on June 12, 
2018, and signed by the Mayor on June 20, 2018, as amended by Ordinance No. 152-19, 
adopted by the Board June 25, 2019, and signed by the Mayor on June 28, 2019, the 
Board authorized the issuance of revenue bonds and other forms of indebtedness 
(including, without limitation, commercial paper) by the Commission in an aggregate 
principal amount of not to exceed $199,898,526 to finance the costs of various capital 
projects benefiting the Power Enterprise, pursuant to Charter Sections 9.107(6) and 
9.107(8) and Article VIIIB; and 


WHEREAS, Pursuant to Ordinance No. 002-19, adopted by the Board on 
January 15, 2019, and signed by the Mayor on January 18, 2019, the Board authorized 
and approved of an increase in the maximum aggregate principal amount of CP notes that 
may at any time be outstanding under the CP Program for the Power Enterprise from 
$90,000,000 to $250,000,000, and additionally approved the issuance of CP notes 
pursuant to Article VHIB (subject to receipt of the certifications required thereunder), as 
well as Charter Sections 9.107(6) and Section 9.107(8), all as approved by the 
Commission (subject to the Board’s adoption of Ordinance No. 002-19), pursuant to 
Commission Resolution No. 18-0188, adopted on November 13, 2018; and 


WHEREAS, Pursuant to Ordinance No. 172-20, adopted by the Board on 
September 29, 2020, and signed by the Mayor on October 1, 2020, the Board authorized 
the issuance and sale of revenue bonds and other forms of indebtedness by the 
Commission in an aggregate principal amount of not to exceed $142,970,073 to finance 
the costs of various capital projects benefiting the Power Enterprise; and 


WHEREAS, Under the authority granted by the Charter provisions and by the 
applicable ordinances and resolutions of the Board and this Commission described above, 
the Commission has issued: (1) $39,555,000 aggregate principal amount of its Power 
Revenue Bonds, 2015 Series AB (“2015 Power Bonds”); and (2) approximately 
$114,690,000 aggregate principal amount of CP notes outstanding as of September 1, 
2021 (which, together with any additional CP notes issued under the CP Program prior to 
the delivery of the Bonds (as hereinafter defined) contemplated by this Resolution, are 
referred to herein as “Outstanding CP Notes”); and 


WHEREAS, The Commission has determined to issue one or more series of 
revenue bonds, under the authority granted by the Charter and by the applicable 
ordinances hereinabove mentioned (“Authorizing Ordinances”) and this Resolution, for 
the purpose of financing or refinancing (through the retirement of Outstanding CP Notes) 
various capital projects benefitting the Power Enterprise (including, if applicable, 
reimbursing the Commission for certain capital costs previously paid with proceeds of 
Outstanding CP Notes or from other moneys) in an aggregate principal amount not to 
exceed $127,000,000 (“Bonds”) pursuant to the Trust Indenture, dated as of May 1, 2015, 
by and between the Commission and U.S. Bank National Association, as trustee 
(“Trustee”), as previously supplemented and amended by the First Supplemental Trust 
Indenture, dated as of May 1, 2015, relating to the 2015 Bonds (as so supplemented and 
amended, the “Trust Indenture”), and one or more additional supplemental indentures as 
herein provided; and 


WHEREAS, It is proposed that the Bonds be issued pursuant to the supplemental 
indenture or indentures (each, the “Supplemental Indenture”), between the Commission 
and the Trustee, in the form submitted to this Commission; and 


WHEREAS, It is proposed that such Bonds be sold by competitive sale pursuant 
to an official notice of sale (“Official Notice of Sale”) and a notice of intention to sell 
bonds (“Notice of Intention”); and 


WHEREAS, A preliminary official statement for the Bonds (the “Preliminary 
Official Statement’) has been prepared and there will be prepared a final official 
statement for the Bonds (the “Official Statement”) to be used in connection with the 
offering and sale of the Bonds; and 


WHEREAS, A continuing disclosure certificate (the “Continuing Disclosure 
Certificate”) will be executed and delivered with respect to the Bonds in order to assist 
the purchasers thereof in complying with Securities and Exchange Commission Rule 
15ce2-12 (“Rule 15c2-12”); and 


WHEREAS, The Commission has examined the proposed forms of the 
Supplemental Indenture, the Official Notice of Sale, the Notice of Intention, the Bond 
Purchase Contract, the Preliminary Official Statement and the Continuing Disclosure 
Certificate; and 


WHEREAS, A California Environmental Quality Act (CEQA) determination has 
already been issued for the projects that will be refinanced using Bond proceeds, and any 
additional project to be financed with Bond proceeds will comply with applicable 
requirements of CEQA prior to project approval by the Commission and any draw on the 
proceeds to finance the acquisition or construction of such projects; and 


WHEREAS, This Commission has reviewed and considered project specific Final 
Environmental Impact Reports (“FEIRs”) and Mitigated Negative Declarations 
(“MNDs”) and adopted CEQA findings and Mitigation Monitoring and Reporting 
Programs (““MMRPs”) for the projects that will be refinanced using Bond proceeds, 
which are on file with the Commission Secretary, and finds that the FEIRs and MNDs 
are adequate for its use as the decision making body for the actions taken herein, and 
hereby reaffirms the previously adopted CEQA findings, including the Statements of 
Overriding Considerations and the MMRPs and incorporates the same herein as part of 
this Resolution by this reference thereto; and 


WHEREAS, The Bond proceeds may be used to finance capital projects that this 
Commission has not yet approved, and this resolution does not constitute project 
approval or approval of expenditure of Bond funds for project construction, and projects 
that have not yet been approved will be subject to this Commission’s review and 
consideration of completed environmental documentation prior to approval of the 
expenditure of funds for construction; and 


WHEREAS, Article VUIB of the Charter (specifically, Section 8B.124) allows 
for the issuance of revenue bonds, including notes, commercial paper and other forms of 
indebtedness, when authorized by ordinance approved by a two-thirds vote of the Board, 
subject to the provision of certain certifications of an independent engineer retained by 
the Commission and certain certifications by the San Francisco Planning Department, 
which certifications make the findings and determinations set forth in Section 8B.124; 
and 


WHEREAS, Certificates intended to meet the requirements set forth in Section 
8B.124 with respect to the Bonds (to the extent applicable) have been presented for 
review by the Board (“Certificates”), and the Certificates have been filed with the Clerk 
of the Board and the Secretary of the Commission; and 


WHEREAS, The voters of the City approved Proposition P in November 2002, to 
which this Resolution and the Bonds are subject, constituting Section 5A.30 ef seq. of 
Chapter V of the City Administrative Code (“Proposition P Requirements”), including 
the requirement that, to the extent permitted by law, one-twentieth of one percent (0.05%) 
of the gross proceeds of the Bonds shall be deposited in a fund established by the Office 
of the Controller of the City (“Controller’s Office”) and appropriated by the Board at the 


direction of the Public Utilities Revenue Bond Oversight Committee to cover the costs of 
said committee; and 


WHEREAS, The Commission is duly empowered, pursuant to each and every 
requirement of law, to authorize the foregoing transactions, to issue the Bonds and to 
authorize the publication of an Official Notice of Sale and Notice of Intention, the 
distribution of the Preliminary Official Statement and the Official Statement, and the 
execution and delivery of the Supplemental Indenture, the Official Statement, the 
Continuing Disclosure Certificate and related documents, each as appropriate for any 
series of Bonds (or subseries thereof), for the purposes, in the manner and upon the terms 
provided herein; now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Section 1. Issuance of the Bonds. The issuance of the Bonds, in one or more series 
and on one or more dates, in an aggregate principal amount not to exceed $127,000,000, 
pursuant to the authority granted by the Charter and the applicable Authorizing 
Ordinances, is hereby authorized and approved by the Commission, subject to the 
limitations and conditions provided herein. The Bonds shall be issued for the purpose of: 
(a) financing or refinancing (through the retirement of all or any portion of the 
Outstanding CP Notes) various capital projects benefiting the Power Enterprise 
(including, if applicable, reimbursing the Commission for certain capital costs previously 
paid with the proceeds of Outstanding CP Notes or other moneys), as may be determined 
by the General Manager of the Commission or the General Manager’s designee (“General 
Manager”), (b) financing capitalized interest, (c) funding a debt service reserve account 
for the Bonds, if any; and (d) paying costs of issuance of the Bonds. 


The Bonds shall be issued in accordance with the Charter, the Authorizing 
Ordinances, this Resolution and the Indenture, and in accordance with the Power 
Revenue Bonds Procedure. The General Manager is hereby authorized and directed to 
determine the aggregate principal amount of Bonds to be issued from time to time 
(subject to the maximum amount and further limitations and conditions set forth herein) 
and to determine the various titles and series (or subseries) designations of the Bonds, 
including whether any of the Bonds shall be designated “green bonds.” The Bonds may 
be issued as tax-exempt or taxable bonds, or any combination thereof. The form of the 
Bonds, in substantially the form set forth in the applicable Supplemental Indenture and 
presented to this meeting is hereby approved. The General Manager is hereby authorized 
and directed to approve and to execute the Bonds by manual or facsimile signature, and 
the Secretary of the Commission is hereby authorized and directed to attest, by manual or 
facsimile signature, with such changes, additions, amendments or modifications thereto 
which they may approve with the advice of the City Attorney, such approval to be 
conclusively evidenced by the execution and delivery of the Bonds, subject to the 
limitations set forth in Section 2 hereof. 


Section 2. Sale of the Bonds. The sale of the Bonds, in one or more series and on 
one or more dates, is hereby authorized and approved by the Commission, subject to the 


limitations and conditions provided herein. The stated interest rate or rates on the Bonds 
shall not exceed twelve percent (12%) per annum and the final maturity of any Bonds 
shall not be later than forty (40) years after the issue date thereof. 


Section 3. Supplemental Indenture. The proposed form of Supplemental 


Indenture for the Bonds submitted to this Commission, and the terms and conditions 
thereof, are hereby approved. The General Manager of the Commission is authorized and 
directed to execute and deliver, and the Secretary of the Commission is authorized to 
attest to, the Supplemental Indenture or Supplemental Indentures for the Bonds 
substantially in the form presented at this meeting, with such changes and additions 
thereto as they may approve upon consultation with PFM California Advisors LLC and 
Kitahata & Company, the Commission’s municipal advisors with respect to the Bonds 
(together, the “Municipal Advisors”) and the City Attorney, such approval to be 
conclusively evidenced by the execution and delivery thereof. Subject to the further 
limitations hereof, the principal amount, date, maturity date or dates, maximum interest 
rate or rates, series (and any subseries) designation, any designation as “green bonds,” 
interest payment dates, forms, registration privileges, place or places of payment, terms 
of redemption, insurance provisions and other terms of the Bonds shall be as provided in 
the applicable Supplemental Indenture as finally executed. The Secretary of the 
Commission is directed to file a copy of the form of Supplemental Indenture (which 
includes the proposed form of the Bonds) with the minutes of this meeting. 


Section 4. Competitive Sale: Notice of Sale. The proposed form of Official 
Notice of Sale inviting bids for the Bonds, submitted to this Commission, is hereby 


approved,, the Municipal Advisors are hereby authorized and directed to disseminate the 
Official Notice of Sale to prospective bidders in connection with each sale of Bonds, with 
such additions, changes and corrections thereto as the General Manager shall approve 
with the advice of the City Attorney, such approval to be conclusively evidenced by the 
dissemination thereof to prospective bidders. Sealed proposals shall be received on such 
date or dates as shall be selected and changed as necessary by the General Manager for 
the purpose of the sale of such Bonds, in accordance with the terms and conditions of the 
applicable Official Notice of Sale. The General Manager is hereby authorized to award 
such Bonds to be sold to the responsible bidder whose bid represents the lowest true 
interest cost to the Commission for the Bonds subject to such bid, so long as such bid 
shall provide a true interest cost to the Commission of not to exceed twelve percent 
(12%) per annum, and the price to be paid to the Commission for such Bonds shall not be 
less than the par value thereof. If such true interest cost and price are acceptable to the 
General Manager and satisfy the foregoing criteria, the General Manager is hereby 
authorized and directed to accept, on behalf of the Commission, the best responsive bid 
for such Bonds. The Secretary of the Commission is directed to file a copy of the 
proposed form of Official Notice of Sale with the minutes of this meeting. 


Section 5. Notice of Intention to Sell. The proposed form of Notice of 
Intention to Sell for the Bonds, submitted to this Commission, is hereby approved. The 
General Manager is hereby authorized and directed to cause a Notice of Intention to Sell, 
subject to such corrections, revisions or additions as may be approved by the General 
Manager (such approval to be conclusively evidenced by the publication thereof), to be 


published once at least five (5) days before the date of sale of the applicable Bonds in a 
financial publication generally circulated throughout the state or reasonably expected to 
be disseminated among prospective bidders for the Bonds. The Secretary of the 
Commission is directed to file a copy of said form of Notice of Intention to Sell with the 
minutes of this meeting. 


Section 6. Approval of the Preliminary Official Statement _and_ Official 
Statement. The Preliminary Official Statement for the Bonds, in substantially the form 


submitted to the Commission and on file with the Secretary of the Commission, is hereby 
approved. The General Manager is hereby authorized to certify from time to time, for and 
on behalf of the Commission, that the Preliminary Official Statement, with such changes, 
additions and supplements as the General Manager may deem necessary or appropriate in 
the interest of the Commission, upon consultation with the City Attorney, is deemed final 
as of its date, within the meaning of Securities and Exchange Commission Rule 15c2-12 
(except for the omission of certain final pricing, rating and related information as 
permitted by Rule 15c2-12). Such Preliminary Official Statement is hereby authorized to 
be used from time to time in connection with the marketing of the Bonds. In connection 
with the sale of all or a portion of the Bonds, the General Manager is hereby authorized 
and directed, for and on behalf of the Commission, to execute an Official Statement for 
any such Bonds in substantially the form of the Preliminary Official Statement, with such 
changes, additions or supplements thereto to reflect the terms of the sale of such Bonds, 
or as otherwise approved by the General Manager upon consultation with the City 
Attorney, and to cause the delivery of such Official Statement to the purchasers or 
underwriters of such Bonds. 


Section 7. Continuing Disclosure Certificate. The proposed form of 
Continuing Disclosure Certificate for the Bonds, submitted to this Commission, is hereby 


approved. The General Manager is hereby authorized and directed to execute the 
Continuing Disclosure Certificate for the Bonds, substantially in the form submitted to 
this Commission, with such additions, changes and corrections thereto as the General 
Manager shall approve with the advice of the City Attorney, such approval to be 
conclusively evidenced by the execution and delivery of such Continuing Disclosure 
Certificate. The Secretary of the Commission is directed to file a copy of said form of 
Continuing Disclosure Certificate with the minutes of this meeting. 


Section 8. Proposition P. Pursuant to Proposition P approved by the voters of 
the City in November 2002, this Resolution and the Bonds are subject to, and incorporate 
by reference, the Proposition P Requirements. Pursuant to the Proposition P 
Requirements, to the extent permitted by law, one-twentieth of one percent (0.05%) of 
the gross proceeds of the Bonds shall be deposited in a fund established by the 
Controller's Office and appropriated by the Board at the direction of the Public Utilities 
Revenue Bond Oversight Committee established by Proposition P Requirements to cover 
the costs of said committee. 


Section 9. General Authority. The General Manager, the Deputy General 
Manager and Chief Operating Officer, and the Chief Financial Officer and Assistant 
General Manager, Business Services, of the Commission and the officers of the City are 


hereby authorized and directed, each acting alone, for and in the name and on behalf of 
this Commission, to execute and deliver any and all documents, certificates and 
representations, including, but not limited to, signature certificates, no-litigation 
certificates, tax certificates, letters of representation relating to book-entry registration, 
custody agreements, filing agent agreements, and certificates concerning the contents of 
the Official Statement and the Preliminary Official Statement, to contract for municipal 
bond insurance for all or a portion of the Bonds if determined by the General Manager, 
with the advice of the Municipal Advisors, to be beneficial to the Commission, to 
contract for one or more surety bonds or insurance policies for the debt service reserves, 
if any, for the Bonds if determined by the General Manager, in consultation with the City 
Attorney and with the advice of the Municipal Advisors, to be beneficial to the 
Commission, to designate all or a portion of the Bonds as “green bonds,” to do any and 
all things and take any and all actions which may be necessary or advisable, in their 
discretion, to effectuate the issuance and sale of the Bonds, the financing or refinancing 
of the capital projects benefiting the Power Enterprise, the retirement of Outstanding CP 
Notes, and the other actions which the Commission has approved in this Resolution. The 
General Manager is authorized to delegate any of the responsibilities or duties set forth in 
this Resolution to the Deputy General Manager and Chief Operating Officer, or the Chief 
Financial Officer and Assistant General Manager, Business Services, of the Commission. 


Section 10. — SB 450 Compliance. The Commission acknowledges that the good 
faith estimates required by Section 5852.1 of the California Government Code are 
disclosed in the staff report and are available to the public at the meeting at which this 
Resolution is approved. Such good faith estimates are incorporated by reference as if set 
forth in full herein. 


Section 11. _ Ratification. All actions heretofore taken by the officers, 
employees and agents of the Commission with respect to the authorization, sale and 
issuance of the Bonds, prior to the date hereof and in accordance with the provisions 
hereof, are hereby ratified, approved and confirmed. 


Section 12. __ Effective Date. This Resolution shall take effect from and after its 
adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


Mod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0170 


WHEREAS, On November 1, 2021 a new SFPUC General Manager took office; and 


WHEREAS, Over the past year the SFPUC has worked to clarify its priorities for the 
Commission, the SFPUC departments and the new General Manager; and 


WHEREAS, To that end, the Commission has conducted polls, surveys and 
conversations with senior staff, employees and other interested parties; and 


WHEREAS, A presentation of the survey results along with subsequent discussion was 
heard at the Commission's June 8, 2021 meeting; and 


WHEREAS, It is in the interest of the public, the Commission, SFPUC employees and 
the General Manager to document and communicate these priorities; and 


WHEREAS, It is the expectation of the Commission that these priorities will guide the 
new General Manager as he assumes his new responsibilities, that they will result in significant 
and measurable improvements in all priority areas, and that they will in turn guide the 
Commission in evaluating his performance; now, therefore, be it 


RESOLVED, That the SFPUC is a large and complex organization with significant 
responsibilities in many interconnected areas, only some of which are captured in these 
priorities; and be it further 


RESOLVED, That these priorities are not intended to encompass all important and, in 
some cases, legally mandated responsibilities of the Commission; and be it further 


RESOLVED, That they are intended to capture the sense of the Commission as to the 
areas within its jurisdiction that at this time are deserving of heightened attention and effort; and 
be it further 


RESOLVED, That the General Manager is requested to establish specific and measurable 
goals within each of the following priority areas; and be it further 


RESOLVED, That the Commission's top five priorities at this time are as follows: 
° Organizational Leadership 
O Commitment to implement the SFPUC Racial Equity Plan 
© Commitment to continuation of the SFPUC Equity, Diversity, and 
Inclusion process 
Recruitment of diverse managers and workforce 
Retention of key personnel 
Team building (build trust with staff) 
Reinforce commitment to ethical behavior 
Develop career pathways for all classifications 
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O Establish programs to support SFPUC employee growth and professional 
development and excellence 
O Special attention to effective and successful workforce development in the 
Commission’s capital and employment contracts and priorities 
° Regional Leadership: Continue strengthening the SFPUC’s working relationship 
with the Bay Area Water Supply and Conservation Agency representing the 
SFPUC’s wholesale customers 
° Environmental Leadership 
O Improve relationship with Non-Governmental Organizations 
O Review the status of the Tuolumne River Voluntary Agreement with a 
view toward strengthening relationships with state and local governmental 
partners. 
© Coordinate with Tuolumne, State, and local partners toward early 
implementation of habitat measures in the Tuolumne River Voluntary 
Agreement 
O Complete the review of water supply planning and the balance between 
adequate reliable supplies and environmental needs 
o _ Diversify our water supply options 
e Sustainable Public Power (reliably provide green electrical energy to SFPUC 
power customers) 
O Further develop the strategic plan for acquisition of PG&E's distribution 
assets 
O Review Power business plan to provide sustainability pending ownership 
of the distribution system 
© Capital Program Effectiveness and Integrity 
O Improve reporting, transparency, and accountability 
O Improve access to contract award and bidding opportunities 
O Institutionalize Social Impact Partnerships (Community Benefits Program) 
O Develop green infrastructure policies for the inclusion of green 
infrastructure projects in SFPUC capital programs 
O Integrate SFPUC capital planning between SFPUC enterprises and with 
other City departments to maximize public benefits in addressing climate 
change, sea level rise, and flood and water supply resiliency 
e Communications 
o Strategic, outward facing messaging 
© Ongoing assessment of customer interests and satisfaction 
o Provide feedback to public comments 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 9, 2021. 


pllorns Mted- 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, November 23, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


WATCH LIVE: 
https: /Awww, sfgovtv.org/sfouc 





PUBLIC IMENT CALL-IN: 


1 (415) 655- oot i EETING ID: ID: 146 782 3999 # # 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 


public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


ie 311 Free Language Assistance: $¢ # i = (4 /)/ Ayuda gratuita con el idioma / 
BeciiaTHad NOMOMb HepeBogaHKos / Tro’ gitip Thong dich Mién phi / Assistance linguistique 


gratuite / #EA}O Sah ¢iR/ PE 01 / AA / arya c aad nvn“e“Tadlues avaartae 
121 / Libreng tulong para sa wikang Tagalog suvad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site at 


www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 


Commission's action on a project constitutes the Approval Action for that project (as defined in 
S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department's Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
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Call to Order 
Roll Call 


Adopt renewed findings under State Urgency Legislation to continue to allow 
remote meetings during the COVID-19 Emergency; continue remote meetings for the 
next 30 days; and direct the Commission Secretary to agendize a similar resolution at a 
Commission Meeting within the next 30 days. 


Approval of the Minutes of November 9, 2021 


General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission’s jurisdiction and are not on today’s agenda 


Communications (discussion only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) In-City Solar Development on SFPUC-Owned Reservoirs 


Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


Report of the General Manager (discussion only) 

a) Quarterly Audit and Performance Review Report 

b) Quarterly Budget Status Report 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


New Commission Business (discussion only) 


10. CONSENT CALENDAR 


210] 7 a) Authorize the General Manager to designate Kubota Earthquake Resistant Ductile 


210176 


lron Pipes and Fittings in the contract specifications as (a) a necessary item that is 
only available from one source, and (b) to match products already in use at the 
Project, for Contractor-furnished materials to be used for the College Hill 
Reservoir System Improvement Project (Phases 4 and 5), in conformance with 
San Francisco Administrative Code Section 6.73(e)(1) and Public Contract Code 
Section 3400(c). (Johanson) 


b) Approve Amendment No. 1 to Agreement No. PRO.0073, Treasure Island 
Wastewater Treatment Plant & Recycled Water Facility Engineering Services, with 
Carollo Engineers, Inc., to increase the agreement amount for continued 
consultant engineering support to the San Francisco Public Utilities Commission in 
the execution and delivery of the proposed Treasure Island Wastewater Treatment 
Plant and Recycled Water Facility; and authorize the General Manager to execute 


210173 


210174 


210175 


this amendment, increasing the agreement amount by $1,200,000, with no change 
to the agreement duration, for a total not-to-exceed amount of $6,000,000. The 
total contract duration shall remain unchanged. (Johanson) 


c) Accept work performed by M Squared Construction, Inc., Contract No. WD-2692, 
16-inch and 8-inch Ductile Iron Water Main Installation and Sewer Replacement 
on Geary Boulevard from 32nd to 48th Avenues, for a total contract amount of 
$10,270,170, and a total contract duration of 860 consecutive calendar days 
(approximately two years and four months); and authorize final payment to the 
contractor. (Johanson) 


d) Approve an increase of 181 calendar days to the contract duration contingency for 
Contract No. WD-2819, As-Needed Water Main Replacement at Various 
Locations — No. 2; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 1,558 consecutive 
calendar days (approximately four years and three months), with no change to the 
contract amount. (Johanson) 


e) Accept work performed by JDB & Sons Construction for Contract No. WW-611, 
Cutler Avenue, Lower Great Highway, Sloat Boulevard, and Wawona Street Sewer 
Replacement; approve Modification No. 6 (Final) decreasing the contract amount 
by $46,295, for a total contract amount of $2,281,522, with no change to the 
contract duration; and authorize final payment to the contractor. (Johanson) 


REGULAR CALENDAR 


Ale 
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Public hearing, discussion, and possible action to declare a Water Shortage 
Emergency for the San Francisco Public Utilities Commission (SFPUC); adopt a 
systemwide 10% water use reduction from a baseline of FY19-20 that allocates 36% of 
the available water supply to retail and 64% to wholesale, resulting in a 5% retail 
customer water use reduction and 13.7% wholesale water use reduction to collectively 
achieve a systemwide water use reduction of 10%; and confirm an effective date of 
April 1, 2022 for the mandatory Temporary Drought Surcharge not-to-exceed a 5% 
increase of current volumetric water and wastewater rates for retail water and 
wastewater customers. The Water Shortage Emergency will remain in effect until 
rescinded by the Commission, based on drought conditions, state actions related to 
curtailments, and customer response to calls for water use reductions. While the 
Declaration is in effect, staff may recommend further action by the Commission if 
drought conditions or regulatory actions persist, and the water use reduction target is 
not met. This action constitutes the Approval Action for the project for the purposes of 
the California Environmental Quality Act pursuant to Section 31.04(h) of the San 
Francisco Administrative Code. (Ritchie) 


Accept and expend federal funds sourced by the American Rescue Plan Act of 2021 
and administered by the State Water Resources Control Board (SWRB) and the 
California Community Services Department (CSD) to provide assistance to eligible 
residential and commercial customers who accrued customer account arrears during 
the COVID-19 pandemic. (Sandler) 
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Approve the terms and conditions of and authorize the General Manager to execute a 
lease with Wu Yee Children’s Services, a California nonprofit public benefit 
corporation as tenant, for a term of five years with one three-year option to extend the 
term, to use approximately 5,398 square feet of ground floor space plus approximately 
8,798 square feet of exterior space for a childcare facility at the new Southeast 
Community Center at 1550 Evans Avenue in San Francisco. (Carlin) 


Approve the selection of the four highest-ranked proposers, Kennedy/Jenks 
Consultants, Inc./Terra Engineers, Inc. Joint Venture (KJ/Terra JV), Kleinfelder/Lee 
Incorporated Joint Venture (Kleinfelder/Lee JV), Stantec Consulting Services 
(Stantec), and Mott MacDonald Group, Inc. (MMD); award Agreement Nos. 
PRO.0167.A-D, Multi-Project As-Needed Engineering Services, to provide staff 
augmentation and engineering planning and design services for Hetch Hetchy Water 
and Power rehabilitation and replacement, programmatic, operating, regulatory, and 
emergency repair projects on an as-needed basis; and authorize the General Manager 
to execute four individual professional services agreements with KJ/Terra JV 
(PRO.0167.A), Kleinfelder/Lee JV (PRO.0167.B), Stantec (PRO.0167.C), and MMD 
(PRO.0167.D) each in amount not to exceed $5,000,000 and with a duration of five 
years. (Johanson) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following item: 
CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation as plaintiff/ 
petitioner (Government Code §54956.9, Administrative Code §67.10(d)(1)): /n the 
Matter of Initial Orders Imposing Water Right Curtailment and Reporting Requirements 
in the Sacramento-San Joaquin Delta Watershed on Water Right Nos. S002635, 
S002636, S002638, S002637, S014379, S015858, S018734, and S018735 (State 
Water Resources Control Board Administrative Proceeding); San Joaquin Tributaries 
Authority v. State Water Resources Control Board (Fresno County Superior Court Case 
No. 21CECG02632), filed September 2, 2021; City and County of San Francisco v. 
California State Water Resources Control Board, et al. (Tuolumne County Superior 
Court Case No. CV 63828), date filed May 14, 2021; San Joaquin Tributaries Authority, 
et al. v. California State Water Resources Control Board (Tuolumne County Superior 
Court Case No. CV 62094), date filed January 10, 2019, coordinated as State Water 
Board Cases by order filed May 13, 2019 in Sacramento Superior Court, Judicial 
Counsel Coordinated Proceeding No. 5013. (discussion only) (Bregman/Whipps) 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session. 


Motion regarding whether to disclose the discussions during Closed Session pursuant 


to San Francisco Administrative Code Section 67.12(a) 


20. Adjournment. 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING DRAFT MINUTES 
Tuesday, November 23, 2021 
1:30 P.M. 
(Approved December 14, 2021) 


This meeting was held by Teleconference Pursuant to the Governor’s Executive Order 
N- 29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the 
Existence of a Local Emergency Dated February 25, 2020 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public 
Utilities Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. 
Commissioners and SFPUC staff will convene Commission meetings remotely by 
teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Moran called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Moran, Ajami, Maxwell, and Harrington 
Not Present: Paulson 


3. Adopt renewed findings under State Urgency Legislation to continue to allow remote 
meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution at a 
Commission Meeting within the next 30 days. (Resolution 21-0171) 


No public comment. 


On motion to approve item 3: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


4. Approval of the Minutes of November 9, 2021 
Commission Secretary Hood noted edits to item #4: (1) Replace “aye” with “present’; 
and (2) note that Commissioner Paulson was not present during roll call. 


No public comment. 


On motion to approve item 4, as amended: 
Ayes: Moran, Ajami, Maxwell, and Harrington 


5. General Public Comment 

e Eileen Boken discussed the redistricting process for supervisorial districts 
and stated that the Sunset Parkside Education and Action Committee is 
advocating for the Oceanside Treatment Facility, Merced Manor Reservotr, 
and Lake Merced to be redistricted from District 7 to District 4. She stated 
since the Oceanside Treatment Plant is a potential site for the Auxiliary 
Water Supply System, it should also be considered for a desalination plant. 

e Peter Drekmeier, Tuolumne River Trust, noted Commissioner Harrington’s 
prior request to add metrics for environmental indicators to the Water Supply 
update. He referenced correspondence sent to the Commission from Mr. 
Dave Warner and applauded Mr. Warner for his work. 

e Gina Fromer, Chair, Southeast Community Facility Commission (SEFC), 
thanked the Commission for investment in the 1550 Evans Facility. She 
invited the Commission to tour the facility. She asked how Hetch Hetchy 
Reservoir is doing with the drought and questioned if there will be increased 
cost for San Francisco residents. 

e David Pilpel discussed the Commission’s Rules of Order and requested that 
they be reviewed to clarify public hearing noticing and address the pulling of 
items from the consent calendar. He expressed his anticipation for the 
Revenue Bond Oversight Committee annual report on December 14". He 
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noted the proposed budget hearing dates and questioned the hearing time. 
He stated he looks forward to the Power Distribution Infrastructure 
Development Investment scenarios. 


In response to comments made during public comment, Commissioner 
Harrington stated that the Hetchy Reservoir will be discussed during item 11 and 
that the budget hearings will take place from 9am to 1pm. 


6. Communications 

a) Advance Calendar 
President Moran stated that the Advance Calendar has several items listed on the 
Outstanding Commission Request Report that have not received response and 
asked that responses be provided. 

b) Contract Advertisement Report 

c) Correspondence Log 

d) In-City Solar Development on SFPUC-Owned Reservoirs 


Public Comment 

e Aleta Dupree spoke to item 6d and stated that there are solar panels on half of 
the Sunset Reservoir. She suggested a better use of the property would be for 
the full placement of solar panels to help achieve the goals of producing clean, 
local energy. 


7. Bay Area Water Supply and Conservation Agency (BAWSCA) Update 
Nicole Sandkulla, BAWSCA CEO, read a statement that she provided to the 


Commission indicating that bold creative leadership is needed by the SFPUC to 
address the Tuolumne River Issues and protect water users in Alameda, San Mateo, 
and Santa Clara Counties, whose water interests BAWSCA represents under California 
Law (AB 2058). 


Commissioner Paulson joined the meeting at 1:52 PM. 


Vice President (VP) Ajami thanked CEO Sandkulla for her comments. She stated that 
the Commission is not ignoring the issue but Is trying to determine the smartest way to 
accomplish what is necessary to meet the needs of the broader community and the 
environment. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated it has been almost three years since 
the State Water Board adopted Phase | of the Bay Delta Water Quality Control Plan. 
He discussed the salmon run which was 1% of historic numbers last year and stated 
this year’s run will be half of that. He referenced the National Marine Fisheries 
Service peer review. He asked if the Tuolumne River Voluntary Agreement would do 
anything for the Bay Delta. 


8. Report of the General Manager 
a) Quarterly Audit and Performance Review Report 
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Charles Perl, Deputy Chief Financial Officer (CFO), indicated that there have 
been 24 audits and assessments year-to-date, with 11 upcoming, 10 in progress, 
and three completed. He noted the following audits completed and reports 
issued: (1) 202 Post Audit; (2) FY 2019-20 Wholesale Revenue Requirement 
Statement of Changes in the Balancing Account; and (3) 2018-20 Sales and Use 
Tax Audit. Mr. Perl reviewed open City Services Audits and Recommendations 
and indicated they are 100% complete. He reviewed the 2021-22 outlook, noting 
those reports and audits that are completing and those that are upcoming. He 
concluded with an update of the Public Integrity Assessment. 


Commissioner Harrington asked about the process for the Commission’s receipt 
of audits. Mr. Perl indicated that once the reports are made public staff provides 
them to the Commission during the quarterly audit report. Commissioner 
Harrington requested that the reports be provided to the Commission at the time 
they are made public and that distribution to the Commission not wait until the 
quarterly report is presented. 


VP Ajami questioned if there are concrete ways to improve the process and 
procedures to ensure that there are no problems. Mr. Perl indicated that for 
audits where there are findings, there is a request for management response, 
and he indicated that staff works with the GM and staff to respond in writing to the 
auditor. Brief discussion ensued. President Moran provided a summary of the 
SFPUC’s audit program and changes that have been made. 


No public comment. 


b) Quarterly Budget Status Report 
Laura Busch, Budget Director, provided the FY2021-22 First Quarter Budget 


Report indicating: (1) positive operating results projected for Power, (2) operating 
shortfalls projected for Water, Wastewater and CleanPowerSF; (3) Power, 
wholesale revenues are projected to exceed budget due to higher energy prices, 
partially offset by increased distribution and power purchase costs; (4) 
CleanPowerSF rate increases offset by higher cost of power purchase due to 
high energy prices; and (5) year-end financial results projected to meet-or-exceed 
policy targets. 


She reviewed FY20-21 Water, Wastewater, Power, and CleanPowerSF 
budgetary variances (net operating results, sources, and uses). She concluded 
with an evaluation of key financial ratios. 


In response to a question from Commissioner Paulson, Ms. Busch indicated that 
salary savings are due to vacancies. 


No public comment. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 
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None. 


9. New Commission Business 
None. 


10. Consent Calendar 


a) Authorize the General Manager to designate Kubota Earthquake Resistant Ductile 
lron Pipes and Fittings in the contract specifications as (a) a necessary item that is 
only available from one source, and (b) to match products already in use at the 
Project, for Contractor-furnished materials to be used for the College Hill Reservoir 
system Improvement Project (Phases 4 and 5), in conformance with San 
Francisco Administrative Code Section 6.73(e)(1) and Public Contract Code 
section 3400(c). (Resolution 21-0172) 


b) Approve Amendment No. 1 to Agreement No. PRO.0073, Treasure Island 
Wastewater Treatment Plant & Recycled Water Facility Engineering Services, with 
Carollo Engineers, Inc., to increase the agreement amount for continued 
consultant engineering support to the San Francisco Public Utilities Commission in 
the execution and delivery of the proposed Treasure Island Wastewater Treatment 
Plant and Recycled Water Facility; and authorize the General Manager to execute 
this amendment, increasing the agreement amount by $1,200,000, with no change 
to the agreement duration, for a total not-to-exceed amount of $6,000,000. The 
total contract duration shall remain unchanged. (Resolution 21-0176) 


c) Accept work performed by M Squared Construction, Inc., Contract No. WD-2692, 
16-inch and 8-inch Ductile Iron Water Main Installation and Sewer Replacement 
on Geary Boulevard from 32nd to 48th Avenues, for a total contract amount of 
$10,270,170, and a total contract duration of 860 consecutive calendar days; and 
authorize final payment to the contractor. (Resolution 21-0173) 


d) Approve an increase of 181 calendar days to the contract duration contingency for 
Contract No. WD-2819, As-Needed Water Main Replacement at Various Locations 
— No. 2; and authorize the General Manager to approve future modifications to the 
contract for a total contract duration of up to 1,558 consecutive calendar days, with 
no change to the contract amount. (Resolution 21-0174) 


e) Accept work performed by JDB & Sons Construction for Contract No. WW-611, 
Cutler Avenue, Lower Great Highway, Sloat Boulevard, and Wawona Street Sewer 
Replacement; approve Modification No. 6 (Final) decreasing the contract amount 
by $46,295, for a total contract amount of $2,281,522, with no change to the 


contract duration; and authorize final payment to the contractor. (Resolution 21- 
0175) 


In response to a question from Commissioner Harrington regarding item 10a and 
the cost difference between Kubota Earthquake Resistant Ductile Iron Pipe and 
regular pipe, Katie Miller, Director Water Infractracture Capital Programs, XXX 
respond that the material is twice as expensive as normal ductile materials and 
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increases the overall contract amount by 5% to 10%. 
Commissioner Maxwell requested that item 10b be pulled for discussion. 
No public comment on items 10a, 10c, 10d, or 10e. 


On motion to approve Consent Calendar items 10a, 10c, 10d, and 10e: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


Item 10b: In response to a question from Commissioner Maxwell as to whether the 
cost increase is due to the new delivery method, Calvin Huey, Project Manager, 
affirmed that the increase in cost is due to the change in the delivery method from 
standard design/bid/build to the design/build process. Mr. Huey discussed the 
planning phases and the subsequent determination for the needed cost increase at 
the end of the planning phase. Commissioner Maxwell expressed concern with cost 
increases and stated that there might be a better way to address this during 
planning. 


Commissioner Maxwell questioned the agenda item which indicated a future 
amendment to address engineering support during construction, and asked if it will 
be part of construction or design. Mr. Huey stated that it will be attributed to 
engineering support during the construction phase. Alan Johanson, Acting AGM 
Infrastructure, discussed why there is an assumption that an amendment will be 
necessary. 


Commissioner Harrington expressed similar concerns with cost overruns which 
increase the overall project cost. He asked if there is leeway to go back out to bid if 
there are significant scope changes. Mr. Johanson briefly discussed and indicated 
that the City Attorney’s Office would have to be consulted on this issue. 
Commissioner Harrington asked that a policy on the issue be considered. 


GM Herrera acknowledged Commissioner Harrington’s concerns and stated that 
General Counsel will work with staff to look at scope changes and see if guidelines 
can be established to address amendments. 


Commissioner Maxwell dropped connection at 2:40 pm. 


Commissioner Paulson agreed that due diligence is needed but indicated he does 
not want project delays as a result of any newly created processes for project 
amendments that may have unforeseen cost increases. 


President Moran stated that previous conversations have taken place on the 
reporting of capital programs progress. He noted that programs change over time 
and it is difficult to track those changes. He requested that the reports be written so 
obvious questions are answered and that relevant issues are addressed. He stated 
that in capital programming in general, high expectations are placed on flimsy 
estimates and stated it would be useful to provide scope and costs for what is 
known. 
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VP Ajami asked if there is a tracking system to collect data on all projects and their 
categories. President Moran indicated there is a lot of data and that the problem is 
how flexible the data is to answering questions. 


Public Comment Item 10b: 

e Francisco DaCosta stated that there wouldn’t be as many change orders in the 
private sector and that selection of the lowest bidder is the problem. 

e David Pilpel requested that staff provide callers with a 30-second warning 
before their time ends. He stated that outside consulting/engineering/ 
augmentation should be limited for specialized services or short-term work. He 
stated that on-going needs should be handled by SFPUC staff. 


President Moran noted that Commissioner Maxwell was attempting to reconnect 
and that she had previously expressed her desire to move the item forward. 


On motion to approve Consent Calendar item 10b: 
Ayes: Moran, Ajami, Paulson, and Harrington 


Commissioner Maxwell reconnected to the meeting at 2:57 PM. 


11. Public hearing, discussion, and possible action to declare a Water Shortage 
Emergency for the San Francisco Public Utilities Commission (SFPUC); adopt a 
systemwide 10% water use reduction from a baseline of FY19-20 that allocates 36% of 
the available water supply to retail and 64% to wholesale, resulting in a 5% retail 
customer water use reduction and 13.7% wholesale water use reduction to collectively 
achieve a systemwide water use reduction of 10%; and confirm an effective date of 
April 1, 2022 for the mandatory Temporary Drought Surcharge not-to-exceed a 5% 
increase of current volumetric water and wastewater rates for retail water and 
wastewater customers. The Water Shortage Emergency will remain in effect until 
rescinded by the Commission, based on drought conditions, state actions related to 
curtailments, and customer response to calls for water use reductions. While the 
Declaration is in effect, staff may recommend further action by the Commission if 
drought conditions or regulatory actions persist, and the water use reduction target is 
not met. This action constitutes the Approval Action for the project for the purposes of 
the California Environmental Quality Act pursuant to Section 31.04(h) of the San 


Francisco Administrative Code. (Resolution 21-0177) 


Steve Ritchie, AGM Water Enterprise, displayed the current drought conditions, noting 
that California has been in drought for a year or more. He stated that Hetch Hetchy has 
current storage of 267,000 acre-feet, with overall total storage at 72.7% which is below 
the normal 80%. He stated that conditions did not improve in the fall and that the 
initiation of curtailments of diversion have made a difference in outlook. 


He stated that the State has curtailed Bay-Delta system diversions which went into 
effect for Tuolumne River Diversions on August 20, 2021 and will be in effect for one 
year. He indicated that Tuolumne curtailments eliminate access to the Water Bank in 
Don Pedro, with the approximate loss of 340,00 acre-feet of storage. He stated that 





if 


SFPUC MINUTES — NOVEMBER 23, 2021 





curtailments were suspended on October 19'" but could be reinstated at any time. He 
noted the recent storms have helped but that the drought remains, necessitating action. 
AGM Ritchie stated that staff, in an effort to eliminate or mitigate the effects of 
curtailment, is requesting that the State modify or eliminate curtailments to allow access 
to the virtual Water Bank storage. If curtailments remain, achieving a Health and Safety 
exception for diversions allowing the SFPUC to divert enough water to supply 55 
gallons per capita per day (GPCD) to the entire service area. Through the San Joaquin 
Tributaries Authority, a suit has been filed against the State over the underlying 
regulations for curtailments as they are not appropriate and have issues with 
implementation. 


Mr. Ritchie displayed two scenario slides: (1) Design Drought storage projection on an 
average over remaining Design Drought; and (2) Design Drought storage projection with 
curtailments temporarily lifted in two assumed wet periods. 


AGM Ritchie reviewed the proposed Declaration of Water Supply Emergency, and 
discussed triggers, if necessary, at different stages: (1) Urban Water Management Plan 
and Water Shortage Contingency Plan; (2) Water Supply Agreement Water Shortage 
Allocation Plan; (3) Retail Water Shortage Allocation Plan; and (4) call for conservation. 
He discussed potential rate actions (retail and wholesale) and reviewed recent customer 
water use data from July 1 through November 10 for San Francisco (15.5% reduction 
mainly due to economy) and for wholesale customers (9.0% reduction), for a total 
reduction of 10.9%. 


AGM Ritchie provided concluding remarks, indicating: (1) drought persists; (2) the 
State’s curtailment orders damage the SFPUC’s ability to manage its storage and 
management of curtailments adds to on-going uncertainty; (3) the severity of conditions 
shows the need for a Declaration of a Water Shortage Emergency; (4) San Francisco 
and wholesale customers can achieve the proposed water use reductions necessary for 
water supply stability; and (5) to achieve revenue stability, the retail Drought Surcharge 
will be triggered and wholesale water rates will likely be increased. 


VP Ajami requested in the future a slide be included for Water Bank as a reference to 
better understand what to expect and to determine strategy. Brief discussion ensued. 


Commissioner Harrington stated the issue reflected by the presentation is that of the 
curtailment effect on the water bank, not on the system. He stated he heard the State 
Board could change curtailment to the system and not individual reservoirs and asked if 
this is accurate. AGM Ritchie provided brief response, noting the need for caution. 
Commissioner Harrington asked if there was anything the Commission could do to 
assist. Discussion ensued. 


Public Comment 

e Francisco DaCosta stated that due to the Infrastructure Bill, experts have stated that 
billions of gallons of water are leaching into the ground and said that attention needs 
to be paid to leaching pipes. He asked who should get the water per the Raker Act. 
He indicated that San Franciscans should not be penalized for their conservation. 
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e Nicole Sandkulla, BAWSCA, expresses support for the item. She stated that 
everyone must do what they can do reduce water use and stated that Wholesale 
customers will continue to reduce their already low water use. 

e Peter Drekmeier, Tuolumne River Trust, stated that a slide on reservoir storage was 
not included in the presentation. He discussed AGM Ritchie’s recent presentation to 
BAWSCA and discussed a slide regarding system storage and the SFPUC’s ability 
to manage drought. He stated staff is manufacturing a crisis. He stated the Irrigation 
Districts should be approached regarding a voluntary water sharing agreement. 

e David Pilpel expressed support for the item. He expressed hope for a regional media 
message with other water agencies about the need to conserve. He thanked AGM 
Ritchie, staff, and others for their work. 


President Moran noted the written material and not the presentation emphasized that 
there are provisions in the Water Supply Agreement as to how allocations are divvied- 
up between the City and Wholesale customers and that the Declaration of Emergency 
invokes those provisions. 


On motion to approve item 17: 
Ayes: Moran, Ajami, Maxwell, Paulson and Harrington 


12. Accept and expend federal funds sourced by the American Rescue Plan Act of 2021 
and administered by the State Water Resources Control Board (SWRB) and the 
California Community Services Department (CSD) to provide assistance to eligible 
residential and commercial customers who accrued customer account arrears during 
the COVID-19 pandemic. (Resolution 21-0178) 


Erin Franks, Rates Administrator, noted that California allocated some of its federal 
Coronavirus stimulus funds to utility debt relief programs with unpaid bills incurred 
March 2020 through June 2021 as eligible. She reviewed the programs that will receive 
assistance and stated that each will be administered by a different state agencies and 
have different timelines. Ms. Franks indicated the expected SFPUC funding is for 
$10.7M (Water $7.0M; Hetch Hetchy Power $1.2M; CleanPowerSF $2.4M; and 
Wastewater amount TBD). 


Commercial and residential amounts will be applied to customer accounts to pay off 
delinquent bills. The discount amount in water will be applied to customer accounts to 
off-set the cost of both normal and emergency discount programs during the eligible 
period. She emphasized that these numbers are not final, and the request is for an 
amount “up to” the expected funding. She stated that it is anticipated that the SFPUC 
will get more funding than thought from the water program and requested an 
amendment to the resolution’s Resolved clause to add another $500,000 to the “up to” 
amount, to indicate a total amount of up to $11,188,079. 


She concluded with a review of next steps for the arrearages program and the 
collections moratorium. She noted the funds will not cover all arrearages accrued. She 
indicated the collections moratorium will end in March 2022 and that staff may return to 
the Commission with a request that collections not restart until all state funding has 
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been disbursed to customer bills. 


Administrator Franks responded to a question from VP Ajami regarding the expected 
funding for Wastewater, stating funding for Wastewater has not started. 


Commissioner Harrington thanked staff for their work. Ms. Franks responded to a 
question as to how the item relates to the budget and if arrearages are considered in 
the budget. 


Public Comment 

e David Pilpel noted a typo in the last Whereas clause in the resolution and the need 
to correct the word “dispersed” to “disbursed”. He stated that the Resolved clause 
should read “of’ up to. He indicated he is unclear whether the funds received go 
directly to customers or if funds remain at the SFPUC to be applied to arrearages. 


On motion to approve item 12 as amended: 
Ayes. Moran, Ajami, Maxwell, Paulson and Harrington 


13. Approve the terms and conditions of and authorize the General Manager to execute a 
lease with Wu Yee Children’s Services, a California nonprofit public benefit corporation 
as tenant, for a term of five years with one three-year option to extend the term, to use 
approximately 5,398 square feet of ground floor space plus approximately 8,798 
square feet of exterior space for a childcare facility at the new Southeast Community 


Center at 1550 Evans Avenue in San Francisco. (Resolution 21-0179) 


Charlie Dunn, introduced the item, reviewed the terms of the lease, and requested 
Commission approval. 


Commissioner Harrington thanked Mr. Dunn for the presentation and stated that the 
ability to increase the number of children who are able to participate as well as the 
increase in the number of scholarships is a good thing. 


Public Comment 

e Francisco DaCosta questioned why only zip code 94124 receive priority when zip 
codes 94124, 94134 and 94107 are adversely impacted. He asked how many 
childcare centers Yu Yee operates besides 1800 Oakdale. He stated the children 
need to get quality care and treatment with regard to their education. He asked what 
environmental steps are being taken for particulates in the area. 

e Amerika Sanchez, Vice Chair, SEFC, expressed support for the lease renewal and 
the tenant. 


On motion to approve item 13: 
Ayes: Moran, Ajami, Maxwell, Paulson and Harrington 


14. Approve the selection of the four highest-ranked proposers, Kennedy/Jenks 
Consultants, Inc./Terra Engineers, Inc. Joint Venture (KJ/Terra JV), Kleinfelder/Lee 
Incorporated Joint Venture (Kleinfelder/Lee JV), Stantec Consulting Services 
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(Stantec), and Mott MacDonald Group, Inc. (MMD); award Agreement Nos. 
PRO.0167.A-D, Multi-Project As-Needed Engineering Services, to provide staff 
augmentation and engineering planning and design services for Hetch Hetchy Water 
and Power rehabilitation and replacement, programmatic, operating, regulatory, and 
emergency repair projects on an as-needed basis; and authorize the General Manager 
to execute four individual professional services agreements with KJ/Terra JV 
(PRO.0167.A), Kleinfelder/Lee JV (PRO.0167.B), Stantec (PRO.0167.C), and MMD 


(PRO.0167.D) each in amount not to exceed $5,000,000 and with a duration of five 
years. (Resolution 21-0180) 


Margaret Hannaford, Manager, Hetch Hetchy Water and Power introduced the item 
and requested approval. 


VP Ajami requested a list of projects, their scope, and cost. She asked why in-house 
engineers are not being used for the work. Ms. Hannaford stated she would provide 
historical project information. She indicated that there is a great deal of work and not 
enough engineers are available for the level of work or have the expertise required for 
the work. She stated there is a lot of competition for engineers at this time and retention 
of staff is an issue. 


GM Herrera indicated that the number one complaint he has received since becoming 
GM Is related to the difficulty in recruiting staff and that citywide strategies are being 
developed. VP Ajami noted the amount spent on outside consultants and stated that 
there needs to be investment in salary and career development. Brief discussion 
ensued. President Moran noted difficulty in hiring and retention is a citywide issue and 
needs to be addressed as such. 


No public comment. 


On motion to approve item 14: 
Ayes: Moran, Ajami, Maxwell, Paulson and Harrington 


15. Public commenton matters to be addressed during Closed Session 
None. 


16. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below_as Conference with Legal Counsel 


On motion to assert the attorney-client privilege: 
Ayes: Moran, Ajami, Maxwell, Paulson and Harrington 


The Commission entered Closed Session at 4:16 PM. 


Present in Closed Session: Commissioners Moran, Ajami, Maxwell, Paulson, and 
Harrington; Dennis Herrera, GM; Michael Carlin, Deputy GM; Ron Flynn, Chief-of-Staff, 
Sheryl Bregman, Deputy City Attorney; Nicholas Whipps, Deputy City Attorney; Steve 
Ritchie, AGM Water Enterprise; Donna Hood, Commission Secretary; and Lee Sayao, 
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SFPUGHT: 


17. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation as plaintiff/ 
petitioner (Government Code §54956.9, Administrative Code §67.10(d)(1)): /n the 
Matter of Initial Orders Imposing Water Right Curtailment and Reporting Requirements 
in the Sacramento-San Joaquin Delta Watershed on Water Right Nos. S002635, 
S002636, S002638, S002637, S014379, S015858, SO018734, and S018735 (State 
Water Resources Control Board Administrative Proceeding); San Joaquin Tributaries 
Authority v. State Water Resources Control Board (Fresno County Superior Court Case 
No. 21CECG02632), filed September 2, 2021; City and County of San Francisco v. 
California State Water Resources Control Board, et al. (Tuolumne County Superior 
Court Case No. CV 63828), date filed May 14, 2021; San Joaquin Tributaries Authority, 
et al. v. California State Water Resources Control Board (Tuolumne County Superior 
Court Case No. CV 62094), date filed January 10, 2019, coordinated as State Water 
Board Cases by order filed May 13, 2019 in Sacramento Superior Court, Judicial 
Counsel Coordinated Proceeding No. 5013. 


The Commission exited Closed Session at 5:08 PM. 


18. Announcement following Closed Session. 
President Moran stated that no reportable action was taken. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On motion not to disclose the discussions during Closed Session: 
Ayes: Moran, Ajami, Maxwell, Paulson and Harrington 


20. Adjournment 
President Moran adjourned the meeting at 5:09 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0171 


WHEREAS, Under California Government Code Section 54953(e), local policy bodies 
may convene by teleconferencing technology during a proclaimed state of emergency under the 
State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, in March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (COVID-19) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, in February 25, 2020, the Mayor of the City and County of San Francisco 
(the City) declared a local emergency, and on March 6, 2020, the City’s Health Officer declared 
a local health emergency and both those declarations also remain in effect; and 


WHEREAS, on March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; those orders remain in effect, so City law 
currently allows policy bodies to meet remotely if they comply with restrictions in State law 
regarding teleconference meetings; and 


WHEREAS, on September 16, 2021, the Governor signed AB 361 (codified as 
Government Code Section 54953), a bill that amends the Brown Act to allow local policy bodies 
to continue to meet by teleconferencing during a state of emergency without complying with 
restrictions in state law that would otherwise apply, provided that the policy bodies make certain 
findings at least once every 30 days; and 


WHEREAS, while federal, state, and local health officials emphasize the critical 
importance of vaccination and consistent mask-wearing to prevent the spread of COVID-19, the 
City’s Health Officer has issued at least one order (Health Officer Order No. C19-07y, available 
online at www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, 
available online at www.sfdph.org/directives) that continue to recommend measures to promote 
physical distancing and other social distancing measures, such as masking, in certain contexts; 
and 


WHEREAS, the California Department of Industrial Relations Division of Occupational 
Safety and Health (Cal/OSHA) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19, including 
physical distancing and other social distancing measures; and 
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WHEREAS, without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks (as required by Health Officer Order No. C19-07), using physical distancing where 
the vaccination status of attendees is not known, and considering holding the meeting remotely if 
feasible, especially for long meetings, with any attendees with unknown vaccination status and 
where ventilation may not be optimal; and 


WHEREAS, on July 31, 2020, the Mayor issued an emergency order that, with limited 
exceptions, prohibited policy bodies other than the Board of Supervisors and its committees from 
meeting in person under any circumstances, so as to ensure the safety of policy body members, 
City staff, and the public; and 


WHEREAS, the San Francisco Public Utilities Commission has met remotely during the 
COVID-19 emergency and can continue to do so in a manner that allows public participation and 
transparency while minimizing health risks to members, staff, and the public that would be 
present with in-person meetings while this emergency continues; now, therefore, be it 


RESOLVED, that the Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the Commission has considered the 
circumstances of the state of emergency. 


2. As described above, State and City officials continue to recommend measures to promote 
physical distancing and other social distancing measures, in some settings. 


3. As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person would present imminent risks to the safety of 
attendees, and the state of emergency continues to directly impact the ability of members 
to meet safely in person; and, be it further 


RESOLVED, for at least the next 30 days, meetings of the Public Utilities Commission 
and its committees will continue to occur exclusively by teleconferencing technology (and not 
by any in-person meetings or any other meetings with public access to the places where any 
policy body member is present for the meeting). Such meetings of the Commission and its 
committees that occur by teleconferencing technology will provide an opportunity for members 
of the public to address this body and its committees and will otherwise occur in a manner that 
protects the statutory and constitutional rights of parties and the members of the public 
attending the meeting via teleconferencing; and, be it further . 
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RESOLVED, that the Commission Secretary is directed to place a resolution 
substantially similar to this resolution on the agenda of a future meeting of the Public Utilities 
Commission within the next 30 days. If the Commission does not meet within the next 30 days, 
the Commission Secretary is directed to place such a resolution on the agenda of the next 


meeting of the Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 23, 2021. 


flonan. Mlscd 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0172 


WHEREAS, The College Hill Pressure System is one of the most critical domestic water 
distribution systems in San Francisco, delivering water by gravity from the College Hill Reservoir 
to customers in the mid-eastern strip of San Francisco including City Hall and the San Francisco 
General Hospital, the only Level I Trauma Center in the Bay Area that services 1.5 million 
residents of San Francisco and Northern San Mateo; and 


WHEREAS, To ensure that the College Hill Pressure System is able to withstand a major 
earthquake event, the College Hill Reservoir System Improvement Project (“Project”) was 
developed and designed with the intent to provide the highest level of seismic reliability using 
earthquake resistant ductile iron pipe materials; and 


WHEREAS, The SFPUC evaluated different ductile iron pipe materials and selected 
Kubota ERDIP to be the only ductile iron pipe system that meets the SFPUC’s seismic reliability 
criteria and has evidenced performance history of zero pipe breaks following major earthquake 
events after decades of installation in Japan and other locations; and 


WHEREAS, The SFPUC decided at the onset of the five-phase Project that it was 
important to use the same type of pipe system in each of the five phases in order to continue to 
meet the performance criteria and provide consistency in future maintenance and emergency 
response; and 


WHEREAS, The Office of Contract Administration approved the use of Kubota ERDIP 
for the College Hill Reservoir Improvement Project Phases 1 - 3 through a no-substitute material 
designation for Requisitions RQUW140000815, 0000085797, and 0000117167; and 


WHEREAS, the College Hill Reservoir Improvement Project Phases 1 -3 contracts 
installed Kubota ERDIP as City-furnished material; and 


WHEREAS, Continuing to install Kubota ERDIP materials during the College Hill 
Reservoir Improvement Project Phases 4 and 5 contracts will create the most seismically reliable 
system, and also a homogenous system that will reduce installation, maintenance, and future 
emergency response issues; and 


WHEREAS, California Public Contract Code Sections 3400(c)(2) and (3), incorporated 
through Administrative Code Section 6.73(e)(1), allows the awarding authority, or its designee, to 
designate specific brands of equipment for purchase in a construction contract in order to obtain 
necessary items only available from one source and/or to match existing products already in use 
at the Project; and 


WHEREAS, The engineer estimate of the specified equipment is $2,660,000; now, 
therefore, be it 


RESOLVED, That this Commission hereby finds that the Kubota ERDIP materials are 
available from only one source and are also needed to match existing products in use at the Project, 
and authorizes the General Manager of the San Francisco Public Utilities Commission to designate 
Kubota ERDIP and Fittings in the construction contracts as the sole source for Contractor 
furnished materials to be used for the College Hill Reservoir System Improvement Project (Phases 
4 and 5), pursuant to San Francisco Administrative Code Section 6.73(e)(1). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of November 23, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0173 


WHEREAS, On May 22, 2018, by Resolution No. 18-0086, this Commission awarded 
Water Enterprise Local Conveyance/Distribution System Program, Wastewater Enterprise 
Renewal and Replacement Program, and San Francisco Public Works Street Resurfacing Program- 
funded funded Contract No. WD-2692, 16-inch and 8-inch Ductile Iron Water Main Installation 
and Sewer Replacement on Geary Boulevard from 32nd to 48th Avenues to M Squared 
Construction, Inc.; and 


WHEREAS, The’eonstruction contract Notice-to-Proceed date was August 27, 2018; and 


WHEREAS, The original contract amount was for $9,245,821 and the original contract 
duration was 745 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires approval 
by this Commission for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, Modification Nos. | through 3 increased the contract amount by $825,724 
and increased the contract duration by 60 consecutive calendar days (within the 10% original 
contingencies) to accommodate unforeseen repairs to Emergency Firefighting Water System 
(EFWS) valves and added scope including main replacement, sewer replacement, and paving 
restoration, for a total contract amount of $10,071,545, and a total contract duration of 805 
consecutive calendar days; and 


WHEREAS, on May 11, 2021, by Resolution 21-0069, this Commission approved an 
increase of $100,000 to the contract amount contingency and an increase of 70 calendar days to 
the contract duration contingency, for a total cost contingency of $1,024,582 and total duration 
contingency of 144 calendar days, and a total contract amount of up to $10,270,403 and a total 
contract duration of up to 889 consecutive calendar days; and 


WHEREAS, Modification No. 4 increased the contract amount by $198,625 and increased 
the contract duration by 55 consecutive calendar days due to unforeseen sewer replacement work 
following televised inspection within the work limits, additional paving restoration, and additional 
EF WS valve replacement, for a total final contract amount of $10,270,170 and a total final contract 
duration of 860 consecutive calendar days; and 


WHEREAS, Contract Monitoring Division has determined that the contractor complied 
with the established Local Business Enterprise (LBE) subcontracting goal of 20% for this contract 
by achieving a final LBE participation of 24.42%; and 


WHEREAS, Funds are available from Project No. WD-2692, 16-Inch and 8-Inch Ductile 
jron Water Main Installation, Sewer Replacement on Geary Boulevard from 32nd to 48th 
Avenues; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by M Squared 
Construction, Inc. for Water Enterprise Local Conveyance/Distribution System Program, 
Wastewater Enterprise Renewal and Replacement Program, and San Francisco Public Works 
Street Resurfacing Program-funded Contract No. WD-2692, 16-inch and 8-inch Ductile Iron 
Water Main Installation and Sewer Replacement on Geary Boulevard from 32nd to 48th Avenues, 
for a total contract amount of $10,270,170 and total contract duration of 860 consecutive calendar 
days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 23, 2021 


[llonan Slik 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 21-0174 


WHEREAS, On November 14, 2017, by Resolution No. 17-0233, this Commission approved 
the award of Water Enterprise Local Conveyance/Distribution System Program-funded Contract No. 
WD-2819, As-Needed Water Main Replacement at Various Locations — No. 2 to Hernandez 
Engineering; and 


WHEREAS, The construction contract Notice-to-Proceed date was March 26, 2018: and 


WHEREAS, The original contract amount was for $10,799,843 and the original contract 
duration was 1,095 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires that any 
cumulative increase in contract amount or duration in excess of 10% of the original contract amount 
or duration be approved by this Commission; and 


WHEREAS, On May 11, 2021, by Resolution 21-0070, this Commission approved an 
increase of 173 calendar days to the duration contingency, for a total duration contingency of 282 
calendar days, and a total contract duration of up to 1,377 consecutive calendar days, with no change 
to the contract amount; and 


WHEREAS, Staff is requesting Commission approval of an increase of 181 calendar days to 
the existing contract duration contingency for Water Enterprise Local Conveyance/ Distribution 
System Program-funded Contract No. WD-2819, As-Needed Water Main Replacement At Various 
Locations — No. 2, for a total duration contingency of 463 consecutive calendar days, with no change 
to the contract amount; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation requirement of 12% for this contract, and the contractor 
committed to 17.58% LBE subcontractor participation in its bid submittal; and 


WHEREAS, Funds are available from Project No. CUW280PRA9, As-Needed Water Main 
Replacement at Various Locations — No. 2; and 


WHEREAS, The San Francisco Planning Department issued a categorical exemption 
determination on September 17, 2019 under California Environmental Quality Act Section 15302, 
Class 2 (Replacement or Reconstruction), under Case Number 2019-016555ENV, that covers the 
remaining construction to be completed under this contract; now therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 181 calendar days to the existing 
contract duration contingency for Water Enterprise Local Conveyance/Distribution System Program- 
funded Contract No. WD-2819, As-Needed Water Main Replacement At Various Locations — No. 2, 
for a total duration contingency of 463 consecutive calendar days, with no change to the contract 
amount; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, or 
his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration up to a contract total of 1,558 consecutive calendar days, with no change to the 
contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of November 23, 2021. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0175 


WHEREAS, Contractor JOB & Sons Construction has completed its work for Wastewater 
Enterprise, Renewal and Replacement Program-funded Contract No. WW-611, Cutler Avenue, 
Lower Great Highway, Sloat Boulevard, and Wawona Street Sewer Replacement; and 


WHEREAS, On July 10, 2018, by Resolution No. 18-0115, this Commission awarded 
Contract No. WW-611, Cutler Avenue, Lower Great Highway, Sloat Boulevard, and Wawona 
Street Sewer Replacement, in the amount of $2,148,790, to the responsible bidder submitting the 
lowest responsive bid, JOB & Sons Construction; and 


WHEREAS, The original contract amount was for $2,148,790 and the original contract 
duration was 315 consecutive.calendar days; and 


WHEREAS, On September 94° 2018, SFPUC issued the construction contract Notice-To- 
Proceed, with an original schedule of 315 consecutive calendar days, and the contractor completed 
the contract work in 432 consecutive calendar days on November 29, 2019; and 


WHEREAS, Section 6.22(h) of the Administrative Code requires that any cumulative 
increase in contract amount or duration in excess of 10% of the original contract amount or 
duration be approved by the Commission; and 


WHEREAS, Modification Nos. | and 2 increased the contract amount by $124,560 (within 
the original 10% contract amount contingency) and increased the contract duration by 27 
consecutive calendar days (within the original 10% contract duration contingency) to add 
additional street pavement restoration work, for a total contract amount of $2,273,350, and a total 
contract duration of 342 consecutive calendar days; and 


WHEREAS, On November 26, 2019, by Resolution No. 19-0220, this Commission 
approved an increase to the duration contingency in the amount of 87 calendar days; and 


WHEREAS, Modification Nos. 3, 4 and 5 increased the contract amount by $54,467 
(within the 10% contract amount contingency) and increased the contract duration by 90 
consecutive calendar days (exceeding the 10% contract duration contingency (by Resolution No. 
19-0220) to add and complete additional contract work due to unforeseen conditions encountered 
during the sewer replacement work and to adjust contract quantities to match actual completed 
quantities, for a total contract amount of $2,327,817, and a total contract duration of 432 
consecutive calendar days; and 


WHEREAS, Modification No. 6 (Final) will decrease the contract amount by $46,295 to 
account for an adjustment of contract quantities to match actual final completed contract quantities, 
for a total contract amount of $2,281,522 and no change in contract duration; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
substantially complied with the established Local Business Enterprise (LBE) subcontracting 
requirement of 20% for this contract by achieving a final LBE participation of 17.46%; and 


WHEREAS, Funds are available from Project No. 10015665, Cutler Avenue, Lower Great 
Highway, Sloat Boulevard and Wawona Street Sewer Replacement; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by JDB & Sons 
Construction for Wastewater Enterprise, Renewal and Replacement Program-funded Contract No. 
WW-O6I1, Cutler Avenue, Lower Great Highway, Sloat Boulevard, and Wawona Street Sewer 
Replacement; approves Modification No. 6 (Final) decreasing the contract amount by $46,295, for 
a total contract amount of $2,281,522, and a total contract duration of 432 consecutive calendar 
days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 23, 2021. 


Allenna Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0176 


WHEREAS, On February 13, 2018, by Resolution No. 18-0018, this Commission 
awarded Agreement No. PRO.0073, Treasure Island Wastewater Treatment Plant & Recycled 
Water Facility (TI WWTP & RWF) Engineering Services, and authorized the General Manager 
of the San Francisco’'Public Utilities Commission (SFPUC) to negotiate and execute a 
professional services agreement, in an amount not-to-exceed $4,800,000, and with a duration of 
five (5) years, with Carollo Engineering, Inc. (Carollo); and 


WHEREAS, Amendment No. | is being requested to increase the agreement amount by 
$1,200,000, to provide continued consultant engineering support to the SFPUC to assist in the 
execution and delivery of SFPUC’s proposed TI WWTP & RWF, increasing the total not-to- 
exceed agreement amount to $6,000,000, with no change to the agreement duration; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subconsulting participation requirement of 10% of the total value of services 
to be provided for this agreement, and Carollo committed to a LBE subconsulting participation 
of 13.5% with their proposal, which remains unchanged; and 


WHEREAS, Funds for this agreement is available from Wastewater Enterprise Bond 
Funded Capital Project CWP11001 - Treasure Island Capital Improvements; and 


WHEREAS, Approval of this amendment does not fall within the definition of a 
“project” under California Environmental Quality Act (CEQA) Guidelines Section 15378 
because work under the agreement will consist of engineering design and support services only, 
and no engineering support during Start-up, Construction and Closeout services will be initiated 
under this contract until CEQA review is complete and until this Commission has reviewed and 
considered the CEQA determination and has approved the Project, and approval of individual 
task orders under this contract for activities such as geotechnical investigations would require 
compliance with CEQA prior to initiation of ground-disturbing activities; and 


WHEREAS, Approval of this amendment is not an approval of the proposed Project and 
SFPUC retains discretion to, among other things, modify the proposed Project to mitigate 
significant environmental impacts, require the implementation of specific measures to mitigate 
any significant environmental impacts of the Project, or reject the Project; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Wastewater 
Enterprise Capital Project-funded Agreement No. PRO.0073, Treasure Island Wastewater 
Treatment Plant & Recycled Water Facility Engineering Services, with Carollo, to increase the 
agreement amount for continued consultant engineering support to the SFPUC to assist in the 
execution and delivery of SFPUC’s proposed TI WWTP & RWFE; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 1, increasing the agreement amount by $1,200,000, with no increase in 
the agreement duration, for a total not-to-exceed agreement amount of $6,000,000. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting November 23, 2021. 


flonan Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0177 


WHEREAS, California is entering a third year of intensifying drought and the Governor 
has issued four proclamations dated April 12, May 10, July 8, and October 19, 2021 and 
Executive Order N-10-21 issued on July 8, 2021 declaring a drought emergency in all of the 
state’s 58 counties and called on all Californians to voluntarily reduce water use 15% from 2020 
levels; and 


WHEREAS, The SFPUC has achieved about a 10.9% decrease in regional system water 
use from FY19-20 use for the period of July 1 to November 10, 2021, with a 15.5% reduction for 
retail and a 9.0% reduction for wholesale; and 


WHEREAS, Effective August 19, 2021, the State Water Resources Control Board (Water 
Board) adopted an emergency regulation authorizing the curtailment of diversions when water is 
determined to be unavailable at a water right holder’s or claimant’s priority of right (Cal. Code 
Regs., tit. 23, §§ 876—-879.2.), for up to one year; and 


WHEREAS, On August 20, 2021, the Water Board issued curtailment orders to the 
SFPUC for its diversions in the Tuolumne River watershed: and 


WHEREAS, The SFPUC seeks to declare a local water shortage emergency in order to 
access resources and additional water supplies only available during emergencies, such as the 
health and safety exception to the Water Board’s curtailment orders that would allow continued 
diversions for 55 gallons per person per day; and 


WHEREAS, The SFPUC seeks a 10% systemwide water reduction from a FY 2019-2020 
baseline to better align with service area needs and water use levels than current state calls for 
conservation, comprised of 5% reduction for retail and 13.7% reduction for wholesale customers 
to collectively achieve a systemwide water use reduction of 10% consistent with the Water 
Shortage Allocation Plan, Attachment H of the 2018 Amended and Restated Water Supply 
Agreement; and 


WHEREAS, On November 12, 2021 the San Francisco Planning Department 
Environmental Review Officer issued a statutory exemption determination under California 
Environmental Quality Act (“CEQA”) Section 21080(b)(4) and CEQA Guidelines Section 
15269(c), under Case Number 2021-011567ENV; and 


WHEREAS, This action constitutes the Approval Action for the project for the purposes 
of CEQA pursuant to Section 31.04(h) of the San Francisco Administrative Code; now, therefore 
be it 

RESOLVED, That the Commission approves the declaration of a local water shortage 
emergency per the California Water Code (Division 1, Chapter 3, 350-359) and a call for 


voluntary systemwide 10% water use reduction; and authorizes the General Manager to 
implement actions under the SFPUC’s 2020 Water Shortage Contingency Plan; and be it 


FURTHER RESOLVED, That in accordance with Resolutions 18-0053 and 18-0054, a 
drought surcharge of up to 5% will be effective on all retail water and wastewater volumetric 
rates as of April 1, 2022. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of November 23. 2021. | | | 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0178 


WHEREAS, On February 25, 2020, the Mayor declared San Francisco to be in a local 
state of emergency due to the threat of a novel (new) coronavirus (COVID-19), posing serious 
health threats to the population. On March 4, 2020, Governor Gavin Newsom declared a state of 
emergency for all of California to protect against the threat of COVID-19; and 


WHEREAS, On March 13, 2020, the Mayor mandated that the San Francisco Public 
Utilities Commission (SFPUC) suspend shut-offs of water and power service due to late or non- 
payments and the issuance of associated late penalties and fees; and 


WHEREAS, On March 16, 2020, the City’s Health Officer issued an order (Health 
Officer Order No. C19-07) requiring all San Francisco residents to shelter-in-place. Residents 
were forced to stay at home, resulting in the closure of all nonessential businesses. This order, 
which was extended through May 31, 2020, put significant economic strain on San Francisco 
residents; and 


WHEREAS, On April 27, 2021, by Resolution No. 21-0063, the San Francisco Public 
Utilities Commission extended the suspension of shut-offs on water and power service due to 
late or non-payment and the issuance of associated late penalties and fees through March 31, 
2022; and 


WHEREAS, COVID-19 has and continues to harm the local and state economies due to 
job loss, business closure, wage decreases, and other negative economic impacts. These 
challenges have made it more and more challenging for customers to afford utility bills; and 


WHEREAS, As customers struggle to afford utility bills due to this economic hardship 
cause by COVID-19, there has been a rise in the numbers of total arrearages across all customer 
types, burdening customers with the financial strain of piling bills and resulting in loss of 
revenues for the SFPUC; and 


WHEREAS, On July 13, 2021, as part of the Fiscal Year 2021-22 State Budget Act (SB 
129), $985 million was appropriated from the Coronavirus Fiscal Recovery Fund, established by 
the American Rescue Plan Act of 2021, to the State of California Water Resources Control 
Board (SWRCB) for payments to community water systems and $1 billion was appropriated 
from the same Fund to the State of California Department of Community Services (CSD) to 
electric utilities to forgive residential and commercial customers arrearages that accrued during 
the COVID-19 pandemic relief bill period (March 4, 2020 through June 15, 2021); and 


WHEREAS, On July 16, 2021, as part of Assembly Bill 135, the requirements of the 
California Arrearage Payment Program (CAPP) were established, and on July 23, 2021, as part 
of Assembly Bill 148, the requirements of the California Water Wastewater Arrearages Program 
(CWWAPP) were established; and 


WHEREAS, SFPUC submitted surveys to the State in September of 2021 with 
information on eligible residential and commercial water and electric arrearages:; and 


WHEREAS, The SFPUC expects to submit a CWWAPP application in November or 
December 2021 for customer account arrears and discount program funding, and has received 
preliminary notice it will receive the full amount requested to cover eligible customer water 
arrearages and bill discounts; and 


WHEREAS, The SFPUC expects to submit a CAPP application in November or 
December 2021 for customer account arrears funding and has been notified that it will receive up 
to $2,423,598 for CleanPowerSF and $1,218,136 for Hetch Hetchy customer arrearages; and 


WHEREAS, Once the State agencies have processed the SFPUC applications, funds are 
expected to arrive by mid-December, with a 60 day window in which they must be disbursed to 
customers; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the accept and expend of up to 
$11,188,097 in funds from the Coronavirus Fiscal Recovery Fund, established by the American 
Rescue Plan Act of 2021, to cover the arrearages for eligible SFPUC Water, Hetch Hetchy Powr, 
and CleanPowerSF residential and commercial customers accumulated between March 4, 2020 
and June 15, 2021, discounts applied to water customer bills during the same time period, and 
program administration costs. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its 


meeting of November 23, 2021. 


Secretary, Public Utilities Commission 








PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0179 


WHEREAS, The City and County of San Francisco (City) owns certain real property at 
1800 Oakdale Avenue, San Francisco, under the jurisdiction of the San Francisco Public Utilities 
Commission (SFPUC); and 


WHEREAS, The Southeast Community Facility (SECF) at 1800 Oakdale Avenue was 
built circa 1986 as mitigation for the environmental and social impacts of the SFPUC’s Southeast 
Treatment Plant's expansion in the 1970's and 1980's (Mitigation Requirements) for the benefit 
of the residents of the Hunter’s Point - Bayview Community and the greater San Francisco 
community; and 


WHEREAS, The Mitigation Requirements include a Head Start childcare program which 
has operated at 1800 Oakdale since the building’s opening since on or about 1986; and 


WHEREAS, Wu Yee Children’s Services, a California nonprofit public benefit 
corporation, was selected by the federal government through a competitive process to be the 
area’s Head Start provider; and 


WHEREAS, Wu Yee Children Service, as tenant (“Tenant”), currently operates an 
approximately 3,400 square foot child care center on the ground floor of 1800 Oakdale facility, 
pursuant to a lease dated August 18, 2014 with the City, through the SFPUC, as landlord, as 
amended by a First Amendment to Lease dated October 19, 2019. Tenant’s existing lease will 
expire on October 2024. Tenant currently pays $3,594.14 in rent per month or $43,129 per year 
to the SFPUC; and 


WHEREAS, The SFPUC is constructing a new Southeast Community Center (SECC), an 
approximately 40,000 square foot, three-story building, at 1550 Evans Avenue in San Francisco. 
The SECC will promote the health, wellbeing, cultural, political, educational, and financial 
empowerment of the Bayview-Hunter’s Point residents; and 


WHEREAS, To continue to meet its Mitigation Requirements at the SECC and expand 
childcare opportunities in the community, the SFPUC desires to replace and supersede Tenant’s 
existing lease with a new lease for Tenant’s use of a portion of the new SECC (Proposed Lease); 
and 


WHEREAS, The Proposed Lease premises will consist of an approximately 5,398 square 
feet of interior space and approximate 8,798 square feet of adjacent outdoor play yard. The term 
of the Proposed Lease is five years with a tenant option to extend the term for three years, for a 
potential term of eight years. The existing lease would terminate upon the commencement date 
of the Proposed Lease; and 


WHEREAS, Under the Proposed Lease, Tenant will continue to provide Head Start 
funded childcare for the 40 children and expand to provide childcare for 30 additional children. 
The State of California offers subsidies for families making up to 85% of the State’s Median 
Income ($99,000 for a family of four as of March of 2020). Tenant anticipates that the childcare 
for many of the additional 30 children would be State-subsidized; and 


WHEREAS, The Proposed Lease would also require Tenant, in lieu of paying monetary 
rent to the SFPUC, to provide $124,000 annually in tuition scholarships to families in the local 
community that make more than 85% of State’s Median Income and whose childcare would not 
be subsidized by the State of California. The $124,000 annual scholarship fund would be 
increased by four percent during each year of the lease term: and 


WHEREAS, The Proposed Lease is also consistent with the purpose of Chapter 29B of 
San Francisco Administrative Code, and childcare facilities were included in the approvals of 
construction of the new SECC. Inclusion of a childcare center was also part of the City approvals 
of the Building’s construction; and 


WHEREAS, SFPUC staff recommends that the Commission approve the Proposed 
Lease, including the no-rent provision, because the Proposed Lease serves the Mitigation 
Requirements for the continued operation of the Southeast Treatment Facility by providing 
affordable childcare to the Bayview — Hunter’s Point Community through the federal Head Start 
Program and the proposed tuition scholarships. In addition, the proposed childcare center meets 
the City’s overall policy goals of including childcare centers in public buildings; and 


WHEREAS, Inclusion of childcare facilities in the construction of public buildings is 
consistent with the intent of Planning Code Article 4, Chapter 29B of San Francisco 
Administrative Code and Board of Supervisors Ordinance 1-11; and 


WHEREAS, Affordable childcare services are essential to the Bayview- Hunters Point 
community, City employees and San Francisco residents; and 


WHEREAS, SFPUC staff recommends that the Commission approve the Proposed Lease 
because: (1) The Proposed Lease serves the Mitigation Requirements for the continued operation 
of the Southeast Treatment Facility by providing affordable childcare to up to 70 children in the 
Bayview — Hunter’s Point area through the federal Head Start Program, state-subsidized 
childcare, and the proposed tuition scholarships; (2) The Proposed Lease meets the goals 
authorized by SFPUC Resolution No. 11-008, in which the SFPUC approved the development of 
a community benefits program to better serve and foster partnership with communities in all 
SFPUC service areas and to ensure that public benefits are shared across all communities; and 
(3) The Proposed Lease meets the City’s policy goals of including childcare centers in public 
buildings as set forth in Chapter 29B of San Francisco Administrative Code; and 


WHEREAS, The SFPUC Southeast Facilities Community Commission, at its June 23, 
2021 meeting, passed a resolution recommending approval of the Proposed Lease to the San 
Francisco Public Utilities Commission; and 


WHEREAS, Head Start funding is not transferable to another childcare operator and 
Tenant’s selection through a competitive process by the Federal Government as the authorized 
Head Start Childcare provider makes the Proposed Lease impractical for the City to 
competitively bid; and 


WHEREAS, The San Francisco Planning Department issued an exemption determination 
for the Southeast Community Center Project on October 30, 2018 under California 
Environmental Quality Act Section 15061(b)(3) (General Rule Exclusion, now known as a 
Common Sense Exemption), under Case Number 2018-001983ENV, which covers the leasehold 
improvements in Section 6 of the Proposed Lease; and 


WHEREAS, Should Tenant seek to make any alterations, installations, additions, or other 
improvements in the future, pursuant to Section 7 of the Proposed Lease, prior City approval 
would be required, inclusive of any necessary subsequent environmental review and Commission 
approval; now, therefore, be it 


RESOLVED, That this Commission finds that the Proposed Lease serves the Mitigation 
Requirements for the continued operation of the Southeast Treatment Facility and serves a public 
purpose by providing affordable childcare to up to 70 children in the Bayview — Hunter’s Point 
area through the federal Head Start Program, state-subsidized childcare, and the required tuition 
scholarships, and by meeting the City’s policy goals of including childcare centers in public 
buildings; and, be it 


FURTHER RESOLVED, That this Commission finds that Tenant’s selection through a 
competitive process by the federal government as the authorized Head Start Childcare provider 
makes the Proposed Lease impractical for the City to competitively bid; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of and authorizes the General Manager to execute the Proposed Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Proposed Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the Proposed Lease, including 
without limitation, the exhibits, that the General Manager determines, in consultation with the 
City Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Proposed Lease or this resolution; and are in compliance with all applicable laws, including the 
City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of November 23, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0180 


WHEREAS, Hetch Hetchy Water and Power (HHWP) is a division of the SFPUC’s 
Water Enterprise that operates and maintains facilities from Hetch Hetchy Valley to Newark. 
Facilities include, but are not limited to (1) three storage and three regulating reservoirs; (2) 
hundreds of miles of water transmission facilities (e.g., pipelines, penstocks, canals and tunnels); 
(3) hydroelectric generation facilities including four hydroelectric powerhouses and transmission 
assets (i.e., switchyards/substations and transmission lines); and (4) utilities to support operations 
(e.g., water and wastewater facilities, roads and bridges, buildings power and water distribution 
systems, communication and information technology systems). HHWP Division operates out of 
Moccasin, California. HHWP is organized into five working groups: Maintenance Engineering; 
Strategic Planning/Compliance; Administrative Services; Maintenance Planning; and Operations 
and Maintenance Planning; and 


WHEREAS, Procurement of the services of qualified Proposers to provide specialized 
engineering planning and design services is necessary to supplement SFPUC staff for R&R, 
programmatic, operating, and emergency repair projects; and 


WHEREAS, The estimated cost of services for each agreement is not-to-exceed 
$5,000,000, for a cumulative amount not-to-exceed amount of $20,000,000; and 


WHEREAS, On January 21, 2021, SFPUC advertised a Request for Proposal for As- 
Needed Support Services to support HHWP engineering planning and design; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that KJ/Terra JV (PRO.0167.A), Kleinfelder/Lee JV (PRO.0167.B), 
Stantec (PRO.0167.C), and MMD (PRO.0167. D) are the top four (4) ranked firms based on the 
established scoring criteria; and 


WHEREAS, CMD established a 20% Local Business Enterprise (LBE) subconsultant 
participation requirement for this agreement, and, KJ/Terra JV has committed to a LBE 
subconsultant participation of 20%, Kleinfelder/Lee JV has committed to a LBE subconsultant 
participation of 20%,Stantec has committed to a LBE subconsultant participation of 20%; and 
MMD has committed to a LBE subconsultant participation of 20%; and 


WHEREAS, Services are anticipated to begin in November 2021 and end in November 
2026 and the duration of this agreement is five years; and 


WHEREAS, The firms being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two weeks of the date of the Commission award; failure of the 
bidder to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in award of the agreement to the next highest ranked proposer, or re-advertising 
and re-selecting consultants at the discretion of the City; and 


WHEREAS, Funds for Agreement No. PUC.PRO.0167.A-D, As-Needed Engineering 
Services, will be available from HHWP’s existing, and future, capital project funding for Water, 
Power and Joint facilities and programmatic funding (FUH100); and 


WHEREAS, Authorization to execute this professional services agreement does not fall 
within the definition of a “project” under California Environmental Quality Act (CEQA) 
Guidelines Section 15378 because work under the agreement will consist of engineering design 
and support services only, and no engineering support during Bid and Award, Start-up, 
Construction and Closeout services will be initiated under this contract until CEQA review is 
complete and until this Commission has reviewed and considered the CEQA determination and 
has approved the Project(s); and 


WHEREAS, Approval of individual task orders under this contract for activities such as 
geotechnical investigations would require compliance with CEQA prior to initiation of ground- 
disturbing activities; now, therefore be it 


RESOLVED, That this Commission hereby approves the selection of KJ/Terra JV, 
Kleinfelder/Lee JV, Stantec, MMDand awards Agreement No. PUC.PRO.0167 A-D, KJ/Terra 
JV (PRO.0167.A), Kleinfelder/Lee JV (PRO.0167.B), Stantec (PRO.0167.C) and MMD 
(PRO.0167.D), to provide specialized engineering planning and design services to supplement 
SFPUC staff for R&R, programmatic, operating, and emergency repair projects; and be it 


FURTHER RESOLVED That this Commission authorizes the General Manager of the 
San Francisco Public Utilities Commission to negotiate and execute a professional services 
agreement with each of the four consultants, each for an amount not-to-exceed $5,000,000, and 
each with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting November 23, 2021. 


lormn Mtod 


Secretary, Public Utilities Commission 


San Francisco 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, December 14, 2021 
1:30 P.M. 


This meeting is being held by Teleconference Pursuant to the Governor's Executive Order N- 
29-20 and the Twelfth Supplement to Mayoral Proclamation Declaring the Existence of a Local 
Emergency Dated February 25, 2020 


CH LIVE: 
https://www.sfgovtv.org/sfpuc 


P iC COMM CALL-IN: 
1 (415) 655-0001 / MEETING ID: 146 290 6991 ## 


During the Coronavirus Disease (COVID-19) emergency, the San Francisco Public Utilities 
Commission’s (SFPUC) regular meeting room, City Hall, Room 400, is closed. Commissioners 
and SFPUC staff will convene Commission meetings remotely by teleconference. 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





Accessible Meeting Policy: To obtain meeting materials in alternative format, please 
contact the Commission Secretary at 415-554-3165 or via email at 
Commission@sfwater.org. Providing at least 72 hours’ notice will help to ensure availability. 
Written reports or background materials for calendar items are available on-line at the 
Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the 
public, reaching its decision in full view of the public. Commissions, boards, councils and 
other agencies of the City and County exist to conduct the people's business. This 
ordinance assures that deliberations are conducted before the people and that City 
operations are open to the people's review. For more information on your rights under the 
Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the 
Sunshine Task Force, the San Francisco Public Library and on the City’s website at 
http://www.sfgov.org. 


a 311 Free Lanquage Assistance: a4 & 1458)/ Ayuda gratuita con el idioma / 
BecniaTHad NOMOLb nepeBogyunkos / Tro gitp Théng dich Mién phi / Assistance linguistique 


gratuite / # POSH zie/ PSO /AA / arya sad n“sa“saglues avaartaa 
71 / Libreng tulong para sa wikang Tagalog slvuad 





Lobbyist Registration and Reporting Requirements: Individuals and entities that influence 
or attempt to influence local legislative or administrative action may be required by the San 
Francisco Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to 
register and report lobbying activity. For more information about the Lobbyist Ordinance, 
please contact the San Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San 
Francisco, CA 94102: telephone (415) 252-3100; fax (415) 252-3112; web site at 
www.sfgov.org/ethics. 





CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in 


S.F. Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 
161-13), then the CEQA determination prepared in support of that Approval Action is thereafter 
subject to appeal within the time frame specified in S.F. Administrative Code Section 31.16. 
Typically, an appeal must be filed within 30 calendar days of the Approval Action for a project 
that has received an exemption or negative declaration pursuant to CEQA. For information on 
filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 1 
Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If 
the Planning Department’s Environmental Review Officer has deemed a project to be exempt 
from further environmental review, an exemption determination has been prepared and can be 
obtained on-line at http://www.sf- planning.org/index.aspx?page=3447.Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a 
hearing on the project or in written correspondence delivered to the Board of Supervisors, 
Planning Commission, Planning Department or San Francisco Public Utilities Commission at, 
or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
2. Roll Call 


3. Adopt renewed findings under State Urgency Legislation to continue to allow 
remote meetings during the COVID-19 Emergency; continue remote meetings for the 
? 1018 \ next 30 days; and direct the Commission Secretary to agendize a similar resolution at a 
Commission Meeting within the next 30 days. 


4. Approval of the Minutes of November 23, 2021 


5. General Public Comment 
Members of the public may address the Commission on matters that are within 
the Commission's jurisdiction and are not on today’s agenda 


6. Communications (discussion only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Alternative Water Supply Program Quarterly Report 
e) Water Resources Division Annual Report 
f) Water System Improvement Program Status of Construction Change Orders 


7. Water Supply Development Report (discussion only) (Ritchie) 


8. Report of the General Manager (discussion only) 
a) California Community Power Long-Duration Storage Procurement 
b) Drought Conditions Update 
c) Emergency Firefighting Water System Update 
d) Water System Improvement Program Quarterly Report 
e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


9. New Commission Business (discussion only) 
10. CONSENT CALENDAR 


a) Authorize the General Manager to execute the Second Amendment to the 
Amended and Restated Memorandum of Understanding by and between the 
San Francisco Public Utilities Commission and the San Francisco Recreation and 
Parks Department (SFRPD) to allow the SFPUC to decommission up to eight (8) 
710 i) g y) of the former irrigation wells originally slated for decommissioning, with the option 
to convert two (2) of these into monitoring wells, prior to the Recycled Water 
Project being fully operational and able to reliably provide the irrigation water 
supply for Golden Gate Park. Because irrigation water for Golden Gate Park is 
currently being supplied by three new or rebuilt SFPUC well stations until recycled 
water is available, the timing of the well decommissioning and conversion to 


b) 


210183 


210185 


210186 


210187 


210188 


e) 


g) 


monitoring wells will not impact the current or future backup water supply for 
Golden Gate Park. (Ritchie) 


Approve Amendment No. 3 to Agreement No. CS-1004.B, Engineering Design 
Services Oceanside Plant, with Stantec Consulting Services Inc., to provide 
continued engineering support services during the construction and close-out 
phases of the Westside Pump Station Reliability Improvements Project and 
Oceanside Plant Digester Gas Utilization Upgrade Project; and authorize the 
General Manager to execute Amendment No. 3, increasing the contract amount by 
$500,000, and increasing the contract duration by two years and 10 months, for a 
total not-to-exceed amount of $7,000,000 and a total agreement duration of nine 
years and 10 months. (Johanson) 


Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. DB-129.1, Bay Corridor Transmission and 
Distribution — Phase 2 (2019) North, with Mitchell Engineering; and authorize the 
General Manager to approve future modifications to the contract for a total 
contract duration of up to 795 consecutive calendar days (approximately two years 
and three months), with no change to contract amount. (Johanson) 


Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. DB-129.2 Bay Corridor Transmission and 
Distribution — Phase 2 (2019) South, with Anvil Builders, Inc.; and authorize the 
General Manager to approve future modifications to the contract for a total 
contract duration of up to 795 consecutive calendar days (approximately two years 
and four months), with no change to contract amount. (Johanson) 


Approve an increase of 240 consecutive calendar days to the contract duration 
contingency for Contract No. WD-2861, Auxiliary Water Supply System 
Clarendon Supply 2019, with Mitchell Engineering; and authorize the General 
Manager to approve future modifications to the contract for a total contract 
duration of up to 599 consecutive calendar days (approximately one year and 
eight months), with no change to contract amount. (Johanson) 


Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. WW-696, Cargo Way Flush Line, with JMB 
Construction, Inc.; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 716 consecutive 
calendar days (approximately two years), with no change to contract amount. 
(Johanson) 


Approve an increase of 30 consecutive calendar days to the contract duration 
contingency for Contract No. WW-703, Mission Street, 16th to Cesar Chavez 
Street, Brick Sewer Rehabilitation; and authorize the General Manager to approve 
future modifications to the contract for a total contract duration up to 426 
consecutive calendar days (approximately one year and two months), with no 
change to the contract amount. (Johanson) 


REGULAR CALENDAR 
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210191 


14. 


43) 


16. 


Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, a Memorandum of Understanding between the San Francisco Public 
Utilities Commission, the San Mateo Resource Conservation District, Coastside 
County Water District, Sewer Authority Mid-Coastside, and the County of San Mateo 
(County), for an amount not-to-exceed $9,695 and with a duration of 58 months which 
will allow for the continued operation and maintenance of the Pilarcitos Creek at Half 
Moon Bay, CA Gauging Station USGS# 11162630.U Pilarcitos Creek Gauging Station. 
(Ritchie) 


Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, Amendment No. 2 to the Memorandum of Agreement for the Bay Area 
Regional Reliability partnership to (1) extend the term of the Agreement by 15 months, 
until March 31, 2023 with no change in contract amount: and (2) include Marin 
Municipal Water District as a Participating Partner to work collaboratively to develop 
the Bay Area Shared Water Access Program. (Ritchie) 


Approve the terms and conditions and authorize the General Manager to execute and 
enter into three separate Purchase and Sale Agreements with Oak Ridge Ranch 
Estates LLC, Arroyo Hondo Ranch Estates LLC, and Mount Day Ranch Estates LLC, 
respectively, for the purchase of three separate properties comprising a total of 
approximately 653 acres of agricultural and residential land located in the 
unincorporated areas of Alameda and Santa Clara Counties, California, for the total 
purchase price of $9,151,875; and approve the expenditure of funds for due diligence 
and transaction costs associated with the acquisitions in an amount not-to-exceed 
$200,000. The purchase of these properties is part of an overall strategy to both 
protect natural areas and open space and prevent development and/or other activities 
that may otherwise degrade water quality. (Carlin) 


Public comment on matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


The Commission will go into Closed Session to discuss the following item: 
CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation as plaintiff/ 
petitioner (Government Code §54956.9, Administrative Code §67.10(d)(1)): /n the 
Matter of Initial Orders Imposing Water Right Curtailment and Reporting Requirements 
in the Sacramento-San Joaquin Delta Watershed on Water Right Nos. S002635, 
S002636, S002638, S002637, S014379, S015858, S018734, and S018735 (State 
Water Resources Control Board Administrative Proceeding); San Joaquin Tributaries 
Authority v. State Water Resources Contro/ Board (Fresno County Superior Court Case 
No. 21CECG02632), filed September 2, 2021; City and County of San Francisco v. 
California State Water Resources Control Board, et al. (Tuolumne County Superior 
Court Case No. CV 63828), date filed May 14, 2021; San Joaquin Tributaries Authority, 


et al. v. California State Water Resources Control Board (Tuolumne County Superior 
Court Case No. CV 62094), date filed January 10, 2019, coordinated as State Water 
Board Cases by order filed May 13, 2019 in Sacramento Superior Court, Judicial 
Counsel Coordinated Proceeding No. 5013. (discussion only) (Bregman/Whipps) 
Following Closed Session, the Commission will reconvene in Open Session 

17. Announcement following Closed Session. 


18. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


19. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES 
COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, December 14, 2021 


1:30 P.M. 
(Approved January 11, 2022) 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





1. Call to Order 
President Moran called the meeting to order at 1:30 PM. 


2. Roll Call 
Present: Moran, Ajami, Maxwell, Paulson, and Harrington 


3. Adopt renewed findings under State Urgency Legislation to continue to allow remote 
meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution ata 
Commission Meeting within the next 30 days. (Resolution 21-0181) 


No public comment. 


On motion to approve item 3: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


4. Approval of the Minutes of November 23, 2021 


No public comment. 


On motion to approve the Minutes of November 23, 2021: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


5. General Public Comment 

e Eileen Boken discussed the Water System Improvement Program (WSIP) 
Bond, condition of water quality and the blending of water. She urged the 
Commission to revisit blended water. 

e Peter Drekmeier, Tuolumne River Trust, stated that it has been three years 
since the State Board adopted Phase | of the Bay Delta Plan Water Quality 
Control Plan and more than a year since the SFPUC’s workshops began. He 
indicated there has been no action. He discussed demand projections, climate 
change, and the Long-Term Vulnerability Assessment. He asked that there be 
discussion regarding the Design Drought. 

e David Pilpel recognized departing or retiring SFPUC employees for their 
service and important work. 

e Francisco DaCosta expressed appreciation for opening the meeting with the 
paying of respect to the Muwekma Ohlone. He noted the death of the security 
guard working near the Phelps Plant. He requested data on leaking pipes. 


In response to a question from Commissioner Harrington regarding the security 
guard, General Manager (GM) Herrera stated the death of the contracted security 
guard did not occur on SFPUC property and indicated that he was hit and killed 
by an automobile. 


President Moran asked that the link to the Long-Term Vulnerability Assessment 
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be sent to the Commission and made available to the public. He stated that a 
discussion regarding the Design Drought will be scheduled for early in 2022. 
6. Communications 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Alternative Water Supply Program Quarterly Report 

e) Water Resources Division Annual Report 

f) Water System Improvement Program Status of Construction Change Orders 
Commissioner Harrington noted the work that goes into the Alternative Water Supply 
Program and the report. He asked that an executive summary be provided in future 
reports to point out highlights and new issues. 


Vice President (VP) Ajami concurred with Commissioner Harrington. She 
acknowledged the work involved with preparing the Water Resources Division 
Annual Report and thanked staff for their work. 


President Moran commented on the Alternative Water Supply Program and noted 
the volume of material provided, stating a better version of the report should be 
provided. He questioned if the program is ambitious enough and meets its 
objectives. He indicated that the thinking may need to shift from demand projections 
to an active approach of setting demand targets. Brief discussion ensued. 


Commissioner Harrington requested that staff return with a plan and a schedule of 
topics. President Moran asked that discussions be held with purpose. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, discussed item 6e and 2020-21 demand 
projections. He discussed item 6d and groundwater banking. He noted the 
Groundwater Sustainability Plan’s response deadline. 

David Pilpel discussed item 6b and expressed interest in a narrative report or 
presentation on SFPUC real estate issues located in the Southeast section of the 
city. 


7. Water Supply Development Report 
Steve Ritchie, Assistant General Manager (AGM) Water, stated that staff from Santa 
Clara and San Jose were invited to present to the Commission as customers of the 
Regional Water System. He provided a brief background on how the two cities became 
customers. 


Gary Welling, Water Resources Director, City of Santa Clara, presented the following: 
(1) City of Santa Clara has a population of approximately 130,000 and a daytime 
population of approximately 250,000; (2) they have been a SFPUC customer since 
1974. They participate in the regional water supply planning and have paid their 
proportional share of the $4.8 billion cost of the WSIP; (3) Potable Water Distribution 
System, noting their potable water received: local groundwater (59%), Valley Water 
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(22%), and the SFPUC (29%); (4) Recycled Water (non-potable water supply); (5) 
conservation and outreach efforts; (6) conservation rebate programs (BAWSCA and 
Valley Water); (7) Water Efficient Landscape Ordinance; and (8) request that the 
Commission reaffirm its commitment to making Santa Clara a permanent customer. 


Jeff Provenzano, Deputy Director Water Resources Division, City of San Jose, 
presented the following: (1) review of the San Jose service area including the portion 
that is served by the SFPUC; (2) background, including note that the City of San Jose 
became a water customer in 1969; (2) shared water interests; (3) programs and goals; 
and (4) importance of working together, with an ask that the SFPUC continue to 
consider expediting affordable and equitable water supplies, projects, including 
permanent water supplies for San Jose. 


In response to a question from President Moran regarding the amount of water provided 
to interruptible customers, AGM Ritchie stated that current demand Is less than 4.5 
million gallons per day (mgd), which was the original request for making them 
permanent customers. He stated the combined demand is close to 5 mgd. In response 
to follow-up questions (1) as to what changes if they are granted permanent status, 
AGM Ritchie indicated the supply assurance would need to be agreed to by other 
customers. He disused alternative supplies that might be provided; and (2) regarding 
Water Budget (yield-versus-demands), and a question as to whether anything would 
change if they are made permanent customers, to which AGM Ritchie replied that 
currently it would not. Discussion ensued. 


Public Comment 
e Eileen Boken said water needs to be given to the salmon. She stated she does not 
support making San Jose and Santa Clara permanent customers. 


8. Report of the General Manager (GM) 


a) California Community Power Long-Duration Storage Procurement 
Barbara Hale, AGM Power, stated that the item presented is informational in 


advance of a forthcoming action seeking authorization for CleanPowerSF (CPSF) to 
participate in California Community (CC) Power's first Long Duration Storage (LDS) 
Project. She discussed the California Public Utilities Commission’s (CPUC) mandate 
that CPSF and other power providers procure LDS resources. She noted that CPSF 
has participated in a request-for-offers for LDS resources as a member of the new 
CC Power Joint Powers Authority (JPA). She indicated on October 8" CC Power 
issued a notice-of-intent to proceed with its first LDS project from a competitive 
solicitation for the Tumbleweed LDS Project. She stated it is expected that CC 
Power will approve the Tumbleweed LDS Project in December and that member 
agencies, including CPSF, will then seek approval from their governing bodies. 


AGM Hale noted: (1) CPUC Decision D.21-06-035 ordered retail sellers of electricity 
under its jurisdiction to procure 11,500 MWh of new resources, including 1,000 MWh 
of LDS, or face significant costs. CPSF’s share of the order is 15.5 MWh. She stated 
the Tumbleweed LDS Project will meet more than half of CPSF’s LDS procurement 
obligation. She indicated CPSF will pursue additional procurement through CC 
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Power and independently to meet the CPUC order. 


She reviewed: (1) LDS RFO objectives, specifications, and project conditions 
(workforce, environmental, environmental justice); (2) CC Power LDS Project #1 
LDS Power Tumbleweed; (3) Tumbleweed LDS project participants; (4) project 
agreement structure with three agreements - Operations Agreement, Project 


Participation Share Agreement, and Buyer Liability Pass Through Agreements; (5) 
Tumbleweed Project procurement context; and (6) next steps. 


Commissioner Maxwell expressed concern with the project’s condition language 
regarding workforce development that states “...encourages local labor and 
apprenticeship programs”. She questioned why it does not indicate “must” or 
“requires”, as are stated under the environmental and environmental justice 
conditions. 


AGM Hale provided response noting not every local community has the necessary 
skills and trades. Commissioner Maxwell stated that the language should be revised 
to “require” for her ultimate support of the item. AGM Herrera indicate that he 
understands Commissioner Maxwell’s sentiment and will look into the “art of the 
language’. 


Commissioner Harrington thanked staff for their work. In response a question 
regarding group participation, Mike Hyams, Deputy Director, stated the mandate is 
to support the grid and noted the benefits of group participation which allow for the 
opportunity to participate in larger projects for cost efficiency. 


Mr. Hyams responded to a question from VP Ajami regarding procurement as a 
collective and if there is a priority for resources among participants, stating that the 
Operating Agreement will form a committee of participants to provide updated 
direction for plant operation, with the expectation that the plant will be operated on 
wholesale market signals. Brief discussion ensued. 


Public Comment 

e David Pilpel expressed support for the proposal and concern with the battery 
technology types, all of which have environmental impacts located in Kern 
County and stated that batteries would use resources and create waste. He 
questioned who is responsible for CEQA compliance for the facility. 


b) Drought Conditions Update 
AGM Ritchie provided an update on the following: (1) December 6, 2021 Reservoir 


Storage; (2) other California reservoir storage levels; (3) California Drought Monitor 
(“extreme drought’ is not changing much but “exceptional drought’ is lessening); (4) 
Hetch Hetchy precipitation; (5) Upcountry snowpack (above historic median); (6) 
Water available to the City; (7) Tuolumne River water available to the City (above 
last year); (8) Upcountry 6 Station Precipitation Index (YTD total 7.25 inches — 20% 
of annual total); (9) Bay Area 7-station Precipitation Index (YTD total 8.03 inches); 
(10) National Precipitation Forecast, noting storms are forecasted for the coming 
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weeks; and (11) Total Deliveries at 159 mgd. He stated that Curtailments were 
suspended by the State Water Board on October 19, 2021 with suspension 
expected through the end of the month. 


VP Ajami stated that after the last atmospheric river demand bounced back. She 
asked that people be made aware of the conditions of the system as a whole and 
requested that such a message be communicated. 


Public Comment 

e Dave Warner stated he provided the Commission with the Tuolumne Fish 
Passage Chart. He discussed his recent experience in the Yosemite Valley and 
that while walking on a bridge over the Merced River he saw no fish. He 
discussed the length of time it would take to see salmon on the Tuolumne River 
and discussed his calculations on fish numbers. 


c) Emergency Firefighting Water System (EFWS) Update 
John Scarpulla reviewed the requirements of the citywide EFWS Plan, per Board of 


Supervisors (BOS) Resolution 191029, which required that the SFPUC draft a 
citywide plan for the EFWS (expanding pipelines and add additional water sources). 
He noted that the resolution requires the City Administrator's Office, Mayor's Budget 
Office, and the BOS Budget Legislative Analyst analyze General Obligation (GO) 
Bonds to fund the work. 


Mr. Scarpulla reviewed: (1) location map displaying existing and proposed EFWS 
(funded and un-funded); (2) proposed water sources (existed/funded and proposed 
new); (3) program costs (total $1,630 billion) excluding previously funded Phase | of 
the Westside Potable EFWS; (4) program cost escalation for (a) 15-year 
construction period ($2,640 billion); and (b) 25-year construction period ($3,290 
billion), excluding previously funded Phase | of the Westside Potable EFWS, and 5- 
year planning/design assuming a 4% annual escalation. 


Commissioner Harrington stated he is not a fan of the project and asked Mr. 
Scarpulla if there are other locations with a similar system. Mr. Scarpulla indicated 
that Vancouver, BC has a smaller system and indicated that the Westside System is 
modeled after a similar system in Japan. Commissioner Harrington referenced a 
letter sent by Nancy Wuerfel discussing the distribution of non-potable water and 
reiterated his lack of support. He stated the SFPUC needs to push back, stating it 
isn't a priority for the City. 


VP Ajami questioned if there is information or data about any failures of the 
firefighting system due to the lack of an EFWS. She discussed the need to develop 
alternative water supplies. 


President Moran discussed the decision that non-potable water be used in the 
system. He refenced correspondence received asking why a separate system is 
being built that would include potable water. He noted that the current system has 
potable water that is designed to accept non-potable water in an emergency, if 
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necessary. 


Public Comment 

e Eileen Boken discussed the November 18, 2021 BOS Government Audit and 
Oversight Committee follow-up on the Civil Grand Jury Report concerning the 
Auxiliary Water Firefighting System. She stated that Supervisor Mar indicated 
that would not support draining Lake Merced for firefighting. She discussed the 
AECOM report. 

e David Pilpel stated that if and when expansion of the system is chosen, 
planning and construction should be coordinated with other city and non-city 
projects. He stated he takes Commissioner Harrington’s comments seriously 
and that discussion on risks and use of the current system should occur. 


d) Water System Improvement Program (WSIP) Quarterly Report 
Katie Miller, Director, Water Programs, stated the delays for the Capital 
Improvement Program (CIP) quarterly reports are due to current staff work on the 
10-year CIP budget submittal. She indicated that the reports are being revised to 
respond to the Commission’s request for greater accountability through increased 
tracking of project history and performance. She noted the new reporting format will 
begin in January. 


Director Miller stated the WSIP is 99% complete, with five projects in construction, 
one in close-out, and 44 completed, for a total of $3,691M expended and $112M 
remaining. She reviewed the cost summary for seven active projects, noting low 
construction and spending for the quarter, and indicated there was no change in the 
budget variance from the last quarter. 


She concluded with a brief status update for the Alameda Creek Recapture Project 
and for Phase | of the Regional Groundwater Storage and Recovery Project. 


No public comment. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events 
and Announcements 


GM Herrera stated that on December 9, 2021 the Controller's Office issued a 
performance audit of the SFPUC’s Social Impact Partnership Program and indicated 
it will be placed on the January 11, 2022 agenda for discussion. 


No public comment. 


9. New Commission Business 
None. 


10. Consent Calendar 


a) Authorize the General Manager to execute the Second Amendment to the 
Amended and Restated Memorandum of Understanding by and between the San 
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Francisco Public Utilities Commission and the San Francisco Recreation and 
Parks Department (SFRPD) to allow the SFPUC to decommission up to eight (8) 
of the former irrigation wells originally slated for decommissioning, with the option 
to convert two (2) of these into monitoring wells, prior to the Recycled Water 
Project being fully operational and able to reliably provide the irrigation water 
supply for Golden Gate Park. Because irrigation water for Golden Gate Park is 
currently being supplied by three new or rebuilt SFPUC well stations until recycled 
water is available, the timing of the well decommissioning and conversion to 


monitoring wells will not impact the current or future backup water supply for 
Golden Gate Park. (Resolution 21-0182) 


b) Approve Amendment No. 3 to Agreement No. CS-1004.B, Engineering Design 
Services Oceanside Plant, with Stantec Consulting Services Inc., to provide 
continued engineering support services during the construction and close-out 
phases of the Westside Pump Station Reliability Improvements Project and 
Oceanside Plant Digester Gas Utilization Upgrade Project; and authorize the 
General Manager to execute Amendment No. 3, increasing the contract amount by 
$500,000, and increasing the contract duration by two years and 10 months, fora 


total not-to-exceed amount of $7,000,000 and a total agreement duration of nine 
years and 10 months. (Resolution 21-0183) 


c) Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. DB-129.1, Bay Corridor Transmission and 


Distribution — Phase 2 (2019) North, with Mitchell Engineering; and authorize the 
General Manager to approve future modifications to the contract for a total 


contract duration of up to 795 consecutive calendar days, with no change to 
contract amount. (Resolution 21-0184) 


d) Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. DB-129.2 Bay Corridor Transmission and Distribution 
— Phase 2 (2019) South, with Anvil Builders, Inc.; and authorize the General 
Manager to approve future modifications to the contract for a total contract 


duration of up to 795 consecutive calendar days, with no change to contract 
amount. (Resolution 21-0185) 


e) Approve an increase of 240 consecutive calendar days to the contract duration 
contingency for Contract No. WD-2861, Auxiliary Water Supply System Clarendon 


Supply 2019, with Mitchell Engineering; and authorize the General Manager to 
approve future modifications to the contract for a total contract duration of up to 


599 consecutive calendar days, with no change to contract amount. (Resolution 
21-0186) 


f) Approve an increase of 180 consecutive calendar days to the contract duration 
contingency for Contract No. WW-696, Cargo Way Flush Line, with JMB 


Construction, Inc.; and authorize the General Manager to approve future 


modifications to the contract for a total contract duration of up to 716 consecutive 
calendar days, with no change to contract amount. (Resolution 21-0187) 
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g) Approve an increase of 30 consecutive calendar days to the contract duration 
contingency for Contract No. WW-703, Mission Street, 16th to Cesar Chavez 
Street, Brick Sewer Rehabilitation; and authorize the General Manager to approve 
future modifications to the contract for a total contract duration up to 426 


consecutive calendar days, with no change to the contract amount. (Resolution 
21-0188) 


Public Comment 

e Eileen Boken requested that item 10e be removed for discussion and expressed 
her concerns with the item as written. 

e David Pilpel indicated he has no issues with the Consent Calendar and 
expressed support. 


Howard Fung, Manager, Project Management Bureau, discussed Ms. Boken’s 
concerns, specifically regarding the valving structure connection, noting the work 
needed for direct connection and that it be located above ground. 


On motion to approve Consent Calendar items 10a through 10g: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


11. Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, a Memorandum of Understanding between the San Francisco Public 
Utilities Commission, the San Mateo Resource Conservation District, Coastside 
County Water District, Sewer Authority Mid-Coastside, and the County of San Mateo 
(County), for an amount not-to-exceed $9,695 and with a duration of 58 months which 
will allow for the continued operation and maintenance of the Pilarcitos Creek at Half 


Moon Bay, CA Gauging Station USGS# 11162630.U Pilarcitos Creek Gauging Station. 
(Resolution 21-0189) 





AGM Ritchie introduced the item and indicated it is one of multiple agreements for 
stream gauge monitoring work conducted throughout the water system, with this 
particular agreement for the station on Pilarcitos Creek. 


No public comment. 


On motion to approve item 17: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


12. Authorize the General Manager to execute on behalf of the City and County of San 
Francisco, Amendment No. 2 to the Memorandum of Agreement (MOA) for the Bay 
Area Regional Reliability partnership to (1) extend the term of the Agreement by 15 
months, until March 31, 2023 with no change in contract amount; and (2) include Marin 
Municipal Water District as a Participating Partner to work collaboratively to develop 
the Bay Area Shared Water Access Program. (Resolution 21-0190) 
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AGM Ritchie stated the request is for an extension of the MOA, which is a cooperative 
effort between agencies, and discussed the addition of the Marin Municipal Water 
District as a participating partner. 


President Moran stated the Alternate Water Supply Program Quarterly Report indicated 
this project was on hold due to the drought. AGM Ritchie responded to President 
Moran’s question as to whether there are opportunities to speed up the ability for 
emergency approvals. President Moran encouraged those involved to use this as an 
opportunity to look at the issues that need to be resolved to make the activities useful. 


Public Comment 

e Francisco DaCosta stated that SFPUC partners have expanded and parts of the city 
are missing water. He stated his water stinks and that groundwater was added, and 
he was not informed. He said a needs assessment needs to be done on the quality 
of water that is transferred. 


On motion to approve item 12: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


13. Approve the terms and conditions and authorize the General Manager to execute and 
enter into three separate Purchase and Sale Agreements with Oak Ridge Ranch 
Estates LLC, Arroyo Hondo Ranch Estates LLC, and Mount Day Ranch Estates LLC, 
respectively, for the purchase of three separate properties comprising a total of 
approximately 653 acres of agricultural and residential land located in the 
unincorporated areas of Alameda and Santa Clara Counties, California, for the total 
purchase price of $9,151,875; and approve the expenditure of funds for due diligence 
and transaction costs associated with the acquisitions in an amount not-to-exceed 
$200,000. The purchase of these properties is part of an overall strategy to both 
protect natural areas and open space and prevent development and/or other activities 
that may otherwise degrade water quality. (Resolution 21-0191) 


Michael Carlin, Deputy General Manager (DGM), introduced the item noting the rare 
opportunity to purchase three parcels of land located in the primary watershed. He 
stated that surround the land is owned by the SFPUC and East Bay Regional Parks 
(EBRE), 


In response to a question from Commissioner Maxwell, DGM Carlin stated that the 
SFPUC currently owns approximately 38,000 acres in the Alameda Creek Watershed, 
with this purchase adding an addition of 653 acres. He indicated under current 
conditions the value for all of the land would be for an approximate low value of $456M 
and an approximate high value of $600M, without the infrastructure investments. 


In response to a question from Commissioner Harrington as to whether EBRP users 
can access SFPUC property, DGM Ritchie responded that there is an agreement with 
EBRP that they will manage some of the SFPUC parcels as part of the EBRP District. 


No public comment. 
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On motion to approve item 13: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


14. Public comment on matters to be addressed during Closed Session 
None. 


15. Motion on whether to assert the attorney-client privilege regarding the matters listed 
below as Conference with Legal Counsel 


On motion to assert the attorney-client privilege: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


The Commission entered Closed Session at 4:03 PM. 


Present: Commissioners Moran, Ajami, Maxwell, Paulson, and Harrington; GM Dennis 
Herrera; Deputy GM Michael Carlin; Sheryl Bregman, Deputy City Attorney, Nicholas 
Whipps, Deputy City Attorney, Sara Eisenberg, Deputy City Attorney; Lee Sayao, 
SFPUC IT; and Donna Hood, Commission Secretary. 


16. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation as plaintiff/ 
petitioner (Government Code §54956.9, Administrative Code §67.10(d)(1)): /n the 
Matter of Initial Orders Imposing Water Right Curtailment and Reporting Requirements 
in the Sacramento-San Joaquin Delta Watershed on Water Right Nos. S002635, 
S002636, S002638, S002637, S014379, S015858, S018734, and S018735 (State 
Water Resources Control Board Administrative Proceeding); San Joaquin Tributaries 
Authority v. State Water Resources Control Board (Fresno County Superior Court Case 
No. 21CECG02632), filed September 2, 2021; City and County of San Francisco v. 
California State Water Resources Control Board, et al. (Tuolumne County Superior 
Court Case No. CV 63828), date filed May 14, 2021; San Joaquin Tributaries Authority, 
et al. v. California State Water Resources Control Board (Tuolumne County Superior 
Court Case No. CV 62094), date filed January 10, 2019, coordinated as State Water 
Board Cases by order filed May 13, 2019 in Sacramento Superior Court, Judicial 
Counsel Coordinated Proceeding No. 5013. 


The Commission exited Closed Session at 4:28 PM. 


17. Announcement following Closed Session. 
President Moran announced that not reportable action was taken. 


18. Motion regarding whether to disclose the discussions during Closed Session pursuant 
to San Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Sessions: 
Ayes: Moran, Ajami, Maxwell, Paulson, and Harrington 


19. Adjournment 
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President Moran adjourned the meeting at 4:29 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0181 


WHEREAS, Under California Government Code Section 54953(e), local policy bodies 
may convene by teleconferencing technology during a proclaimed state of emergency under the 
State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, in March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (COVID-19) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, in February 25, 2020, the Mayor of the City and County of San Francisco 
(the City) declared a local emergency, and on March 6, 2020, the City’s Health Officer declared 
a local health emergency and both those declarations also remain in effect; and 


WHEREAS, on March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; those orders remain in effect, so City law 
currently allows policy bodies to meet remotely if they comply with restrictions in State law 
regarding teleconference meetings; and 


WHEREAS, on September 16, 2021, the Governor signed AB 361 (codified as 
Government Code Section 54953), a bill that amends the Brown Act to allow local policy bodies 
to continue to meet by teleconferencing during a state of emergency without complying with 
restrictions in state law that would otherwise apply, provided that the policy bodies make certain 
findings at least once every 30 days; and 


WHEREAS, while federal, state, and local health officials emphasize the critical 
importance of vaccination and consistent mask-wearing to prevent the spread of COVID-19, the 
City’s Health Officer has issued at least one order (Health Officer Order No. C19-07y, available 
online at www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, 
available online at www.sfdph.org/directives) that continue to recommend measures to promote 
physical distancing and other social distancing measures, such as masking, in certain contexts; 
and 


WHEREAS, the California Department of Industrial Relations Division of Occupational 
Safety and Health (Cal/OSHA) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19, including 
physical distancing and other social distancing measures; and 


WHEREAS, without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks (as required by Health Officer Order No. C19-07), using physical distancing where 
the vaccination status of attendees is not known, and considering holding the meeting remotely if 
feasible, especially for long meetings, with any attendees with unknown vaccination status and 
where ventilation may not be optimal; and 


WHEREAS, on July 31, 2020, the Mayor issued an emergency order that, with limited 
exceptions, prohibited policy bodies other than the Board of Supervisors and its committees from 
meeting in person under any circumstances, so as to ensure the safety of policy body members, 
City staff, and the public; and 


WHEREAS, the San Francisco Public Utilities Commission has met remotely during the 
COVID-19 emergency and can continue to do so in a manner that allows public participation and 
transparency while minimizing health risks to members, staff, and the public that would be 
present with in-person meetings while this emergency continues; now, therefore, be it 


RESOLVED, that the Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the Commission has considered the 
circumstances of the state of emergency. 


2. As described above, State and City officials continue to recommend measures to promote 
physical distancing and other social distancing measures, in some settings. 


As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person would present imminent risks to the safety of 
attendees, and the state of emergency continues to directly impact the ability of members 
to meet safely in person; and, be it further 


Go 


RESOLVED, for at least the next 30 days, meetings of the Public Utilities Commission 
and its committees will continue to occur exclusively by teleconferencing technology (and not 
by any in-person meetings or any other meetings with public access to the places where any 
policy body member is present for the meeting). Such meetings of the Commission and its 
committees that occur by teleconferencing technology will provide an opportunity for members 
of the public to address this body and its committees and will otherwise occur in a manner that 
protects the statutory and constitutional rights of parties and the members of the public 
attending the meeting via teleconferencing; and, be it further 


RESOLVED, that the Commission Secretary is directed to place a _ resolution 
substantially similar to this resolution on the agenda of a future meeting of the Public Utilities 
Commission within the next 30 days. If the Commission does not meet within the next 30 days, 
the Commission Secretary is directed to place such a resolution on the agenda of the next 


meeting of the Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


jllorna Mted- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0182 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff developed a 
project description for the San Francisco Groundwater Supply Project, Project No. CUW30102 
(SFGW Project), which is a water infrastructure project included as part of the Water System 
Improvement Program (WSIP) in the City and County of San Francisco, California; and 


WHEREAS, The objectives of the SFGW Project are to create a new potable 
groundwater supply of up to 4 million gallons per day, which will expand and diversify the 
SFPUC’s water supply portfolio and increase system reliability by increasing the use of local 
water supply sources and reducing dependence on imported surface water, and to also provide 
drinking water for emergency supply in the event of an earthquake or other major catastrophe; 
and ; 


WHEREAS, On January 14, 2014, by Resolution No. 14-0010, this Commission 
authorized the General Manager to enter into a Memorandum of Understanding (Original MOU) 
with the San Francisco Recreation and Parks Department (SFRPD) regarding the construction 
and operation of Phase One of the SFGW Project: and 


WHEREAS, On June 14, 2016, by Resolution No. 16-0120, this Commission authorized 
the General Manager to enter into an Amended and Restated Memorandum of Understanding 
(2016 MOU) with SFRPD regarding each party’s obligations and responsibilities with respect to 
the construction and operation of the San Francisco Westside Recycled Water Project facilities 
and SFGW Project Phase Two well facilities within Golden Gate Park on SFRPD property; and 


WHEREAS, On September 8, 2020, by Resolution No. 20-0199, this Commission 
approved the First Amendment to the 2016 MOU which documented agreement regarding the 
construction of irrigation system retrofits in Golden Gate Park and Lincoln Park Golf Course to 
facilitate the SFPUC’s Westside Recycled Water Project; and 


WHEREAS, SFPUC and SFRPD wish to amend the 2016 MOU a second time, setting 
forth additional conditions with respect to the planned decommissioning of up to eight (8) former 
irrigation wells, with the option to convert up to two (2) of these wells into monitoring wells in 
Golden Gate Park. A copy of the proposed Second Amendment to the 2016 MOU was presented 
to the Commission on December 14, 2021 and is on file with the Commission Secretary; and 


WHEREAS, On January 14, 2014, by Resolution No. 14-0010, this Commission adopted 
the Final Environmental Impact Report for the San Francisco Groundwater Supply Project 
prepared pursuant to the California Environmental Quality Act (CEQA) (San Francisco Planning 
Department Case Number 2008.1122E) and approved the SFGW Project; and 


WHEREAS, On August 19, 2021, the San Francisco Planning Department reviewed the 
additional scope of work to decommission up to eight irrigation wells with the option to convert 
two of these into monitoring wells and determined that no further CEQA review is required; 
now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager, or his 
designee, to enter into the Second Amendment to the 2016 MOU with the SFRPD on file with 
the Commission Secretary, to allow the SFPUC to set forth additional conditions with respect to 
the planned decommissioning of up to eight (8) former irrigation wells and planned conversion 
of up to two (2) of these wells into monitoring wells in Golden Gate Park; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or his designee, to enter into any additions, amendments or other modifications to the Second 
Amendment to the 2016 MOU that the General Manager in consultation with the City Attorney 
determines are in the best interests of the SFPUC, do not materially decrease the benefits to the 
SFPUC, do not materially increase the obligations or liabilities of the SFPUC, or materially 
decrease the public benefits accruing to the SFPUC, and are necessary or advisable to complete 
the transaction contemplated and effectuate the purpose and intent of this Resolution. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


plloraa tod 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0183 


WHEREAS, On January 13, 2015, by Resolution No. 15-0011, this Commission awarded 
Agreement No. CS-1004.B, Engineering Design Services at Oceanside Treatment Plant (OSP), 
and authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) 
to negotiate and execute a professional services agreement with an amount not-to-exceed 
$3,500,000 and with a duration of seven years, with MWH Americas, Inc. (MWH); and 


WHEREAS, On July 12, 2016, by Resolution No. 16-0134, this Commission authorized 
Amendment No. 1 to CS-1004.B, Engineering Design Services at OSP, increasing the agreement 
amount by $1,500,000, to complete engineering design and provide engineering services during 
construction for the Westside Pump Station Reliability Improvements Project and Oceanside 
Treatment Plant Digester Gas Handling Utilization Project, increasing the total not-to-exceed 
amount to $5,000,000,. with no change to the agreement term; and 


WHEREAS, On April 11, 2017, by Resolution 17-0064, this Commission approved a 
novation agreement transferring to Stantec Consulting Services, Inc. (Stantec) all assets, 
obligations, and liabilities of MWH under Agreement No. CS-1004.B, due to a merger between 
the two firms; and 


WHEREAS, On December 12, 2017, by Resolution No. 17-0238, this Commission 
approved Amendment No. 2 to Agreement CS-1004.B, Engineering Design Services at OSP, 
increasing the agreement by $1,500,000 to provide updated design and support services, 
including additional operability and maintenance review and start up for the Westside Pump 
Station Reliability Improvements Project and OSP Digester Gas Handling Utilization Project, 
which increased the total not-to-exceed amount of the agreement to $6,500,000, with no change 
to the agreement term; and 


WHEREAS, Staff is recommending Amendment No. 3 to increase the agreement amount 
by $500,000, and to extend the agreement duration by two years and ten months, to provide 
continued engineering support services during the construction and close-out phases of the 
Westside Pump Station Reliability Improvements Project and OSP Digester Gas Handling 
Utilization Project, increasing the total not-to-exceed agreement amount to $7,000,000 and 
extending the agreement duration to nine years and ten months; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subconsulting participation requirement of 13% of the total value of services to be 
provided under this agreement, and Stantec committed to LBE subconsulting participation of 
22.50% in its proposal, and this commitment remains unchanged; and 


WHEREAS, Funds for this agreement are available from individual Sewer System 
Improvement Program (SSIP) Projects; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 3 to SSIP-funded 
Agreement No. CS-1004.B, Engineering Design Services at OSP, with Stantec, to provide 
continued engineering support services during the construction and close-out phases of the 
Westside Pump Station Reliability Improvements Project and OSP Digester Gas Handling 
Utilization Project; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 3, increasing the agreement amount by $500,000 and extending the 
agreement duration by two years and 10 months, for a total not-to-exceed agreement amount of 
$7,000,000, and a total agreement duration of nine years and 10 months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting on December 14, 2021. 


llorne Melted 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0184 


WHEREAS, On February 11, 2020, by Resolution No.20-0028, this Commission awarded 
Hetchy Power Capital Fund-funded, Waste Water Enterprise Capital Fund-funded, and Earthquake 
Safety & Emergency Response (ESER) Bond-funded Contract No. DB-129.1, Bay Corridor 
Transmission and Distribution — Phase 2 (2019) North to Mitchell Engineering, and 


WHEREAS, The construction contract Notice-to-Proceed date was May 11,2020; and 


WHEREAS, The original contract amount was for $24,058,409 and the original contract 
duration was 396 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, On April 13, 2021, by Resolution No.21-0050, this Commission approved an 
increase of 180 calendar days to the existing contract duration contingency for coordinate and 
schedule with PG&E to complete the duct bank conduits in the vicinity of PG&E Potrero 
Switchyard on 23" street east of Illinois Street, for a total contract duration contingency amount 
of 219 calendar days, and for a total contract duration up to 615 calendar days, and 


WHEREAS, Staff recommends an increase of 180 calendar days to the contract duration 
contingency to provide time for coordination with PG&E to complete the duct bank conduits and 
connection into PG&E Potrero Switchyard on 23rd Street, for a total contract duration contingency 
of 399 consecutive calendar days, with no change to the contract amount; and 


WHEREAS, CMD established a Local Business Enterprise (LBE) subcontracting 
participation of 8% for design and 10% for construction on this contract, and the contractor 
committed to a LBE participation of 50% for design and 10.35% for construction participation in 
its bid submittal; and 


WHEREAS, Funds are available from Project No. 10014227, Bay Corridor Project.; and 
now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 180 calendar days to 
the existing contract duration contingency for Hetchy Power Capital Fund-funded, Waste Water 
Enterprise Capital Fund-funded, and ESER Bond-funded Contract No. DB-129.1, Bay Corridor 
Transmission and Distribution — Phase 2 (2019) North for a total contract duration contingency of 
399 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 795 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of December 14, 2021. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0185 


WHEREAS, On March 10, 2020, by Resolution No.20-0054, this Commission awarded 
Hetchy Power Capital Fund-funded, Wastewater Enterprise Capital Fund-funded, and Sewer 
System Improvement Program-funded, Design Build Contract No. DB-129.2 Bay Corridor 
Transmission and Distribution — Phase 2 (2019) South to Anvil Builders, Inc., and 


WHEREAS, The construction contract Notice-to-Proceed date was June 10, 2020; and 


WHEREAS, The original contract amount was for $29,280,870 and the original contract 
duration was 396 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 10% 
of the original contract amount or duration; and 


WHEREAS, On April 13, 2021, by Resolution No. 21-0051, this Commission approved 
an increase of 180 calendar days to the contract duration contingency for scope additions and 
coordination with concurrent construction projects, for a total contract duration of up to 615 
consecutive calendar days, with no change to the contract amount; and 


WHEREAS, Staff recommends an increase of 180 calendar days to the contract duration 
contingency to provide time to address on-going schedule impacts due to differing site conditions 
at the Booster Pump Station and along 3" Street at Cargo Way and Davidson Avenue, for a total 
contract duration of up to 795 consecutive calendar days, with no change to the contract amount; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% design and 10% construction for this contract, and the 
contractor committed to a LBE participation of 13.2% design and 10.2% construction with its 
bid submittal; and 


WHEREAS, Funds are available from Project No. 10014227, Bay Corridor Project, now, 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 180 calendar days to 
the existing contract duration contingency for Hetchy Power Capital Fund-funded, Wastewater 
Enterprise Capital Fund-funded, and Sewer System Improvement Program-funded, Design Build 
Contract No. DB-129.2 Bay Corridor Transmission and Distribution — Phase 2 (2019) South, for 
a total contract duration contingency amount of up to 399 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 795 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021 


ene oO 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0186 


WHEREAS, On September 8, 2020, by Resolution No. 20-0193, this Commission awarded 
Earthquake Safety & Emergency Response Bond Program-funded Contract No. WD-2861, 
Auxiliary Water Supply System Clarendon Supply 2019 to Mitchell Engineering, and 


WHEREAS, On February 1, 2021, SFPUC issued the construction contract Notice-to- 
Proceed (NTP); and 


WHEREAS, The original contract amount was for $2,685,720 and the original contract 
duration was for 327 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, Modification No.1 increased the contract amount by $20,361, within the 
10% contingency, to provide for a survey necessary for street tree removal and to modify the 
control panel for safe access, for a total revised contract amount of $2,706,081; and 


WHEREAS, Staff recommends an increase of 240 calendar days to the contract duration 
contingency to account for the time taken to coordinate and schedule the tree removal notice, 
public hearings, and appeals process through to the time of actual tree removal which commenced 
on September 29, 2021, nearly eight months after SFPUC issued the NTP; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation requirement of 10% for this contract, and the contractor committed to 
LBE participation of 18.39% in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10029695, Clarendon Supply (ESER 
2014); now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 240 calendar days to 
the existing contract duration contingency for Earthquake Safety & Emergency Response Bond 
Program-funded Contract No. WD-2861, Auxiliary Water Supply System Clarendon Supply 
2019, for a total contract duration contingency of 272 consecutive calendar days, with no change 
to the contract amount; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 599 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


jllonn Meteo 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0187 


WHEREAS, On February 25, 2020, by Resolution No. 20-0043, this Commission awarded 
Sewer System Improvement Program (SSIP) funded Contract No. WW-696, Cargo Way Flush 
Line, to JMB Construction, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was July 14, 2020; and 


WHEREAS, The original contract amount was for $4,486,280 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the San Francisco Administrative Code requires 
Commission approval for any cumulative increase in contract amount or duration in excess of 
10% of the original contract amount or duration; and 


WHEREAS, On March 9, 2021, by Resolution No. 21-0038, this Commission approved 
an increase of 96 consecutive calendar days to the contract duration contingency, for a total 
contract duration limit of up to 536 consecutive calendar days, with no change in contract amount; 
and 


WHEREAS, Staff recommends an additional increase of 180 calendar days to the contract 
duration contingency to allow time to complete the contract work due to unforeseen site conditions 
and procurement of a custom-made valve; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation requirement of 20% for this contract, and the contractor committed to 
LBE participation of 22.33% in its bid submittal; and 


WHEREAS, Funds are available from Project No. CWWSIPCSSR11, Cargo Way Box 
Sewer Odor Reduction; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 180 calendar days to 
the existing contract duration contingency for Sewer System Improvement Program (SSIP)-funded 
Contract No. WW-696, Cargo Way Flush Line, for a total contract duration contingency amount 
of up to 316 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 716 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of December 14, 2921. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0188 


WHEREAS, On August 25, 2020, by Resolution No. 20-0181, this Commission awarded 
Wastewater Enterprise (WWE), Sewer System Improvement Program (SSIP) and Water 
Enterprise, Earthquake Safety and Emergency Response (ESER) Bond Program-funded Contract 
No. WW-703 Mission Street, 16th to Cesar Chavez, Brick Sewer Rehabilitation, to Cratus, Inc. 
(Contractor); and 


WHEREAS, The construction contract Notice-to-Proceed set the date for Contractor to 
start the work on November 30, 2020; and 


WHEREAS, The original contract amount was for $6,337,350 and the original contract 
duration was 360 consecutive calendar days; and 


WHEREAS, Section 6.22(h) of the Administrative Code provides that any cumulative 
increase of the contract amount or duration in excess of 10% of the original contract amount or 
duration requires this Commission’s approval; and 


WHEREAS, Staff recommends a 30 consecutive calendar day increase to the contract 
duration contingency to provide additional time needed for the contractor to procure AWSS 
materials due to material supplier’s production delay and to mitigate unforeseen utilities 
conflicts; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation requirement of 6.00% for this contract, and the contractor 
committed to LBE participation of 11.60% in its bid submittal; and 


WHEREAS, SFPUC funds are available from Sewer System Improvement Program 
Project No.10033745, Sewer Improvements. and now therefore be it RESOLVED, That this 
Commission hereby approves a 30 consecutive calendar day increase to the contract duration 
contingency for WWE, SSIP funded Contract No. WW-703 Mission Street, 16th to Cesar 
Chavez Brick Sewer Rehabilitation, for a total contract duration contingency amount of up to 66 
consecutive calendar days; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager, or his or her 
designee, to consider, and, if appropriate, to approve any future modifications to the contract 
duration up to 426 consecutive calendar days, with no changes to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


flonan Moed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0189 


WHEREAS, The San Mateo Resource Conservation District (RCD) has organized the 
operation and maintenance of the USGS Half Moon Bay Gauging Station on Pilarcitos Creek; 
and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) owns and 
manages approximately 25% of the Upper Pilarcitos Creek Watershed as part of its water supply 
operations; and 


WHEREAS, Coastside County Water District (CCWD) is a wholesale water customer of 
SFPUC, collects groundwater directly from Pilarcitos Creek, and provides treated water to 
customers located within its service area; and 


WHEREAS, Sewer Authority Mid-Coast-side (SAM) collects, transmits, treats, and 
disposes of wastewater for the benefit of the lands and inhabitants within its service boundaries; 
and Lis 


WHEREAS, The County of San Mateo is identified an implementing party to the Total 
Maximum Daily Load for Indicator Bacteria at Beaches in Pillar Point Harbor and Venice 
Beach, which includes the Pilarcitos Creek watershed; and 


WHEREAS, On December 14, 2010, by Resolution No. 10-0216, the SFPUC entered 
into an agreement with SMRCD, CCWD and SAM to fund operation and maintenance of the 
Pilarcitos Creek at Half Moon Bay, CA Gauging Station USGS# 11162630; and 


WHEREAS, On July 11, 2017, by Resolution No. 17-0163, the SFPUC entered into a 
second agreement with SMRCD, CCWD and SAM to continue to fund the operation and 
maintenance of the Pilarcitos Creek at Half Moon Bay, CA Gauging Station USGS# 11162630; 
and 


WHEREAS, The continued collection of stream gauging data from the Gauging Station 
is a necessary component of management of the Pilarcitos watershed and the SFPUC, RCD, 
CCWD, SAM and the County wish to collectively provide funding to the RCD for the continued 
operation of the Gauging Station through the end of the water year 2025-2026; and 


WHEREAS, The RCD is willing to act as the coordinating and administrative entity for 
the continued operation of the Gauging Station through a separate agreement between the RCD 
and the United States Geological Survey (USGS) using funding provided under this MOU by 
SFPUC, SAM, CCWD and the County; and 


WHEREAS, The estimated cost of services is $9,695; and 


WHEREAS, Services are anticipated to begin in December 2021 and end in September 
2026, with a total agreement duration of 58 months; and 


WHEREAS, Funds for this agreement will be available at the time of approval of the 
agreement from 25960/292656/15416/10014855/0001 - Watershed Protection Watershed 
Protection - Water Enterprise Operation Budget Fund; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines Section 15378 because it is solely for continued funding 
to operate an existing gauging station, which would have no physical change in the environment; 
now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute a Memorandum of Agreement with RCD, 
SAM, CCWD and the County for the Continued Operation and Maintenance of the Pilarcitos 
Creek at Half Moon Bay Gauging Station, for an amount not-to-exceed $9,695 and with a 
duration of 58 months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


pllonnr Mbeed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 21-0190 


WHEREAS, On September 28, 2015, the partners representing the Bay Area Regional 
Reliability (BARR) partnership, including Alameda County Water District (“ACWD”), the 
Alameda County Flood Control and Water Conservation District - Zone 7 (“Zone 7 Water 
Agency” or “Zone 7”), City & County of San Francisco, acting by and through the Public 
Utilities Commission (“SFPUC”), the Bay Area Water Supply and Conservation Agency 
(“BAWSCA”), Contra Costa Water District (“CCWD”), East Bay Municipal Utility District 
(“EBMUD”), Marin Municipal Water District (““MMWD”), and Santa Clara Valley Water 
District (““SCVWD7”), entered into a Memorandum of Agreement (“MOA”) to develop a BARR 
Drought Contingency Plan (“BARR Plan”); and 


WHEREAS, On June 24, 2015, EBMUD, acting on behalf of the BARR partners, applied 
for a $200,000 grant from the U.S. Bureau of Reclamation (“Reclamation”) under its 
“WaterSMART: Drought Contingency Planning Grants for Fiscal Year 2015” funding 
opportunity, to help fund development of the BARR Plan, including a suite of fifteen drought 
mitigation measures to improve drought resilience and water supply reliability and the 
implementation of a Regional Water Market Program to help facilitate regional transfers and 
exchanges, and the completed plan was submitted to Reclamation on December 14, 2017; and 


WHEREAS, On September 22, 2019, the Parties executed the First Amendment to the 
MOA to authorize preparation of the Regional Water Market Program and to extend the term of 
the MOA to December 31, 2021. On March 23, 2020, Reclamation approved a no-cost time 
extension for the Regional Water Market Program and extended the end date for grant number 
R17AP00315 by one year to September 30, 2022. The Parties now desire to extend the term of 
the MOA a second time and to update the signatory authorities and the delegated contacts listed 
in the notice provisions of the agreement; and 


WHEREAS, There is no cost associated with this Amendment; and 


WHEREAS, Services began on September 2018 and are anticipated to end in March 
2023 with a total duration of 54 months; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the San 
Francisco Public Utilities Commission to execute Amendment No. 2 to the Memorandum of 
Agreement with the Bay Area Regional Reliability Partnership for a total duration of ninety (90) 
months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 14, 2021. 


flonan Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 21-0191 


WHEREAS, The San Francisco Public Utilities Commission (“SFPUC”) adopted the 
Water Enterprise Environmental Stewardship Policy and the Alameda Watershed Management 
Plan and initiated the Watershed and Environmental Improvement Program (“WEIP”) to more 
proactively manage, protect, and restore environmental resources that affect or are affected by 
SFPUC operations; and 


WHEREAS, As part of this effort, the SFPUC seeks opportunities to restore and protect 
critical lands in the Alameda Creek Watershed; and 


WHEREAS, Acquisition of lands in the Alameda Creek Watershed allows the SFPUC to 
restore, preserve and manage watershed land directly adjacent to the SFPUC’s Alameda Creek 
Watershed; and 


WHEREAS, The City and County of San Francisco (the “City”), by and through the 
SFPUC, desires to enter into three separate Purchase and Sale Agreements for Real Estate (the 
“Purchase Agreements”), having an aggregate purchase price of $9,151,875, with Oak Ridge 
Ranch Estates LLC, Arroyo Hondo Ranch Estates LLC, and Mount Day Ranch Estates LLC 
(each a “Seller”, and collectively, the “Sellers”), for the acquisition of The Oak Ridge Ranch 
Estate (“Oak Ridge Property”), Arroyo Hondo Ranch Estate (“Arroyo Hondo Property”), and the 
Mount Day Ranch Estate (“Mount Day Property” and together with the Oak Ridge Property and 
the Arroyo Hondo Property, the “Property”), which together comprise approximately 653 acres 
of contiguous primary watershed land in the unincorporated areas of Alameda and Santa Clara 
Counties, California; and 


WHEREAS, The Oak Ridge Property contains approximately 316.2 acres, consists of 
three separate and contiguous parcels of agricultural land, designated as Alameda County 
Assessor’s Parcel Nos. 096-0046-008-01, 096-0046-008-02 and 096-0046-008-03, and is located 
directly adjacent to SFPUC Parcel Nos. 79 and 80 in the Alameda Creek Watershed; and 


WHEREAS, The Arroyo Hondo Property contains approximately 166.7 acres, consists of 
four separate and contiguous parcels of residential land, designated as Santa Clara County 
Assessor’s Parcel Nos. 042-33-001, 042-33-002, 042-33-003, and 042-33-004 and is located 
directly adjacent to SFPUC Parcel No. 82 in the Alameda Creek Watershed; and 


WHEREAS, The Mount Day Property contains approximately 170.9 acres, consists of 
four separate and contiguous parcels of land, designated as Santa Clara County Assessor’s Parcel 
Nos. 042-33-007, 042-33-008, 042-33-009, and 042-33-010 and is located directly adjacent to 
SFPUC Parcel No. 82 in the Alameda Creek Watershed; and 


WHEREAS, Mateo Advisors, LLC, a MAI appraiser, appraised each of the three 
properties, and has determined the fair market value to be $3,843,000 for the Oak Ridge 
Property, $3,202,875 for the Arroyo Hondo Property, and $2,106,000 for the Mount Day 
Property, for an aggregate fair market value of $9,151,875 for the Property (the “Purchase 
Price’’); and 


WHEREAS, On November 15, 2021, the City’s Director of Property approved the 
appraisal; and 


WHEREAS, the SFPUC staff anticipates expending funds in an amount not to exceed 
$200,000 for inspections, environmental studies, ALTA surveys of the Property, and other due 
diligence and transaction costs associated with acquiring the Property; and 


WHEREAS, Each of the Sellers have agreed to the terms and conditions of their 
respective Purchase Agreements; and 


WHEREAS, Funds for the Purchase Price, due diligence and transaction costs, which are 
not to exceed $200,000, are available from the Watershed and Environmental Improvement 
Program (WEIP) Project No. 10015342 (Chart of Accounts 1005342 — 2956646 — 26220 — 
15608 - 0006); and 


WHEREAS, On December 11, 1999, an Environmental Impact Report (EIR) was 
prepared for the Alameda Watershed Management Plan (Plan) pursuant to the California 
Environmental Quality Act (CEQA) and distributed to the public; and 


WHEREAS, On August 3, 2000, by Motion No. 15931, the Planning Department 
certified the EIR for the Plan; and 


WHEREAS, On September 26, 2000, by Resolution No. 00-0229, this Commission 
adopted the Plan and CEQA findings; and 


WHEREAS, The SFPUC has made available for review by the public the proposed 
property acquisition files, including the EIR and CEQA findings, and those files are part of the 
record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the EIR, the CEQA findings incorporated by reference in Resolution No. 00-0229 and all written 
and oral information provided by the Planning Department, the public, relevant public agencies, 
SFPUC and other experts and the administrative files for the acquisition; and 


WHEREAS, On December 1, 2021, the Planning Department determined that this land 
acquisition is included in the types of activities evaluated in the EIR, and that no further CEQA 
review is required for this action; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the EIR and record, and as 
a whole finds the EIR is adequate for its use as the decision-making body for the action taken 
herein and incorporates the CEQA findings contained in Resolution No. 00-0229 by this 
reference thereto as though set forth in this Resolution; now, therefore, be it 


RESOLVED, This Commission further finds that since the EIR was finalized, there have 
been no substantial changes in the Plan and no substantial changes in circumstances of the Plan 
that would require major revisions to the EIR due to the involvement of new significant 
environmental effects or an increase in the severity of previously identified significant impacts, 


and there is no new information of substantial importance that would change the conclusions set 
forth in the EIR; and, be it 


FURTHER RESOLVED, That this Commission hereby finds that the acquisition of the 
Property pursuant to the terms and conditions of the respective Purchase Agreements will further 
the primary goal of the Watershed Management Plan to protect watershed lands, and is, thus, 
consistent with the Alameda Watershed Management Plan; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the Purchase Agreements; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the expenditure of an 
amount not-to-exceed $200,000 for due diligence and transaction costs necessary to acquire the 
Property; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC General Manager to execute each of the Purchase Agreements, including the exhibits, 
contracts for due diligence investigations and any and all documents, certificates, agreements, 
and instruments required for closing the transactions, and any amendments or modifications to 
the foregoing that the General Manager determines, in consultation with the City Attorney, are in 
the best interest of the City; do not materially increase the obligations or liabilities of the City; 
are necessary or advisable to effectuate the purposes and intent of the Purchase Agreements or 
this resolution; and are in compliance with all applicable laws, including the City Charter; and, 
be it 


FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager to take such other actions that are necessary or advisable to effectuate the purposes and 
intent of the Purchase Agreements or this resolution; and are in compliance with all applicable 
laws, including the City Charter; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Purchase Agreements and 
the acquisition of the Property. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of December 14, 2021. 


Secretary, Public Utilities Commission 
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SS Water Power Sewer 


Services of the San Francisco Public Utilities Commission 


( 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


CANCELLATION NOTICE 


The Regular Meeting of the 
San Francisco Public Utilities Commission 
Tuesday, December 28, 2021, 1:30 P.M. 
has been 


CANCELLED 


Commissioners 
Anson Moran, President 
Newsha Ajami, Vice President 
Sophie Maxwell 
Tim Paulson 
Ed Harrington 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 





San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13'' Floor 
San Francisco, CA 94102 


